Digitized  by  the  Internet  Archive 
in  2014 


https://archive.org/details/annualreport1905sain 


ANNUAL  REPORT 


OF  THE 

Commissioner  of  Public  Works 

OF  THE 

CITY  OF  ST.  PAUL 

FOR  THE 

YEAR  ENDING  DECEMBER  31,  1905 


ST.  PAUL,  MINN. 
Minnesota  Typographic  Co. 
1906 


REPORT  OF  THE 

Commissioner  of  Public  Works 

FOR  1905. 


To  His  Honor,  the  Mayor,  and  the  Common  Council  of  the  City  of  St.  Paul. 
Gentlemen : 

In  accordance  with  the  requirements  of  the  City  Charter,  Section  9, 
Chapter  16,  I  submit  herewith  my  report  as  Commissioner  of  Public  Works 
of  the  various  departments  of  public  service  under  my  charge. 

You  will  find  full  and  tabulated  statements  of  all  work  which  has  been 
done  under  my  supervision  and  the  cost  of  same,  also  a  careful  analysis  of  the 
expenditure  of  the  different  departments  and  an  accurate  accounting  of  the 
different  funds  which  have  all  been  kept  within  the  Charter  limits. 

The  total  cost  of  all  contract  work,  all  maintenance  and  department  work 
under  charge  of  the  Commissioner  of  Public  Works  was  as  follows; 

TOTAL  COST  OF  WORK  FOR  1905. 


Estimates,  (contract  work)   $411,274.41 

Labor,  by  city  force  on  streets,  sewers,  bridges,  etc   253,076.80 

Bills  of  all  descriptions   47,567.87 

Engineering  (payrolls,  including  building  inspection  dep't.)   29,037.60 

Inspection  on  all  work   19,815.89 


Total   $760,772.57 

Amounts  were  charged  to  various  funds  as  follows: 

Local  assessments   $276,508.03 

Engineering   29,452.92 

General   93,512.14 

Special   71,737.89 

Street  and  Sewer  (including  Street  Railway  Co.)   197,360.78 

Bridge  building  and  repair   92,200.81 


Total   $760,772.57 
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A  complete  analysis  of  work  and  expenditure  for  the  year  is  shown  in  Ta- 
ble No.  4. 

Table  No.  1  gives  the  general  statistics  of  the  city. 

Table  No.  2  gives  a  summary  of  construction,  in  mileage  and  cost  from 
1871  to  1905  inclusive. 

Table  No.  3  gives  comparison  annually  from  1891  to  1905  inclusive. 


The  Engineering  Department  performs  all  the  engineering  work  required 
by  every  board  and  department  of  the  city.  It  has  entire  supervision  of  all 
contracts  for  municipal  improvements  and  has  under  charge  all  surveys,  maps, 
plans,  profiles  and  records  of  every  department  of  municipal  engineering.  The 
organization  of  the  department  for  the  past  year  has  been  as  follows: 

A.  R.  Starkey,  Assistant  Commissioner  of  Public  Works,  in  charge  of  sewer 
construction,  street  grading,  boulevarding,  sprinkling  and  field  force. 

C.  L.  Annan,  Assistant  Engineer,  in  charge  of  office  force  and  records. 

C.  A.  Winslow,  Assistant  Engineer,  in  charge  of  water  works  and  paving. 

The  field  force  consisted  of  two  transitmen,  one  leveler,  four  rodmen  and 
two  chainmen.  The  office  force  consisted  of  one  secretary  to  the  Commissioner, 
three  draftsmen  and  three  clerks. 

The  appropriation  for  the  department,  including  building  inspector's  de- 
partment is  $30,000.00,  the  Charter  limit.  Total  expenditures  for  the  year 
$29,452.92,  distributed  as  follows: 


ENGINEERING  DEPARTMENT. 


Surveys,  and  records . . 

Construction  

Prospective  Contracts, 


Maintenance. 
Departments, 


Payrolls. 

$8,288.44 
9,503.53 
523.72 
1,845.81 
8,791.50 


$412.82 
25.50 


Bills. 


3.00 
58.60 


Total 


$  28,953.00 


$499.92 


The  item  of  surveys  and  records  given  above  is  divided  as  follows: 

Payrolls. 

Addition  plats    $      278.46  $ 


Bills. 


5.25 
1.15 


Blueprinting   470.00 

Cement  testing  — -  


24.00 


Clerical   2,113.10 

General   2,871.33 


360.02 
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House  numbers   127.38  20.50 

Openings  '   256.15   

Records,  bridges   61.44   

grading   425.22   

pole  lines   41.92   

paving   209.78   

sewers   151.42    

sidewalks   361.21   

Slopes   57.77  1.90 

Street  grades   744.11   

Vacations   119.15   


$8,288.44  $412.82 

The  expenses  of  building  inspection  charged  to  the  Engineering  Fund  are 
distributed  as  follows: 

Payrolls.  Bills. 

General  Expense                                                           $710.00  $55.60 

Inspection,  plans   1,800.00  

new  buildings   2,119.99 

old  buildings   420.00 

Elevators   900.00   

Plumbing   1,000.00   


$6,949.99  $55.60 

FIELD  WORK. 

It  has  required  the  entire  time  of  the  field  force  to  perform  the  necessary 
field  work  for  the  preparation  of  plans  and  carrying  out  and  supervision  of  the 
construction  of  contract  work  which  has  been  divided  into  many  small  contracts 
and  widely  scattered.  There  has  been  no  funds  to  employ  additional  help  and 
important  survey  work  in  connection  with  the  Standard  Maps  has  been  en- 
tirely neglected,  which  is  much  to  be  regretted  as  old  landmarks  are  fast 
disappearing  and  in  the  absence  of  old  ties  much  time  and  labor  is  lost  in  re- 
producing the  original  work. 

OFFICE  WORK. 

The  office  work  is  increasing  every  year  and  it  is  only  by  thoroughly  sys- 
temizing  the  work  of  keeping  up  the  office  records  that  the  public  demands  for 
information  can  be  met.    Probably  more  general  information  is  required  from 
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this  office  than  all  other  city  offices  combined.  The  following  will  give  you  some 
idea  of  the  character  and  extent  of  the  office  work. 

Permits  for  the  use  of  streets  and  alleys  for  both  surface  and  underground 
work  have  been  issued  to  the  number  of  4,706  as  shown  in  the  following  tables: 


To  Whom  Issued 


Purpose 


Number 

of 
permits 


American  Tel.  &  Tel.  Co.  of  Minn.  1 

Board  of  Water  Commissioners  Excavating  in  paved  streets  ....  130 

Board  of  Water  Commissioners  Excavating  in  earth  streets   1,239 

Builders  and  others  Miscellaneous  use  of  streets   126 

W.  N.  Carey  Drill  hole   1 

Contractors  Building  cement  sidewalks   1,154 

Contractors  House  drains.   1,273 

Contractors  Moving  houses   64 

M.  B.  Hastings  Steam  pipe   1 

Holt  &  Dahlby  Sewer  pipe   1 

M.  Mildenberg  Pipe  line   1 

North  American  Telegraph  Co.            Conduits  and  pole  lines   1 

Northern  Manufacturing  Co.  .  .•  Conduits   40 

(Am.  Dist.  Steam  Co.) 

Northern  Pacific  Ry.  Co  Air  pipe   1 

N.  W.  Telephone  Exchange  Co.           Conduits  and  pole  lines   118 

St.  Paul  Fire  Department  Pole  lines   8 

St.  Paul  Flour  and  Feed  Co  Scales   1 

St.  Paul  Gas  Light  Co  Excavating  in  streets   333 

St.  Paul  Gas  Light  Co  Conduits  and  pole  lines   94 

Twin  City  Rapid  Transit  Company  Conduits  and  track  repair   14 

Twin  City  Telephone  Company  Conduits  and  pole  lines   102 

Western  Union  Telegraph  Co  Conduits  and  pole  lines   2 

Yoerg  Brewing  Co  Pipe  line    1 


4,706 
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Orders  of  the  Board  of  Public  Works  have  been  acted  upon  during  the  year 
as  follows: 


Change  of  grade  

Curbing  and  improving 

Grading  

Macadamizing  

Miscellaneous  

Openings  

Paving  

Sewers  

Sidewalks  

Slopes  


From  Bd.  Pub.  Wks. 


Preliminary- 
Orders 
10 
14 
39 
10 
3 

30 
22 
81 

32 

241 


Final 
Orders 

7 

24 
5 

12 
7 
42 

10 

107 


To  Bd.  Pub.  Wks. 


Reports 

and 
Plans 

8 
12 
38 
12 

2 
42 
17 
84 

30 

245 


Plans  and 
Specifica- 
tions. 


8 
45 
2 
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Four  copies  of  plans  and  specifications  are  prepared  for  each  contract. 

One  hundred  and  fifty-eight  final  orders  for  cement  sidewalks  to  be  laid  under 
the  yearly  contract  have  been  received  from  the  Board  of  Public  Works. 

The  following  orders  of  the  Common  Council  have  been  received  from  the 
City  Clerk: 

433  Orders  for  wooden  crosswalks. 

167  Orders  for  brick  and  stone  crosswalks. 

The  crosswalks  so  ordered  have  been  built  by  the  street  force  where  practi- 
cable. 

331  Miscellaneous  orders  have  been  received,  listed  and  complied  with. 
157  Miles  of  streets  have  been  sprinkled,  also  under  Common  Council  orders. 

TO  SUMMARIZE. 


941  Orders  and  resolutions  received  from  City  Clerk. 

348  Orders  received  from  Board  of  Public  Works. 

340  Copies  of  plans  and  specifications  made. 

355  Maps,  plans  and  profiles  made. 
6,711  Blueprints  made. 
4,706  Permits  issued. 
1,062  House  numbers  applied  for. 

735  Bills  allowed. 

273  Estimates  allowed. 
S,940  Complaints  investigated. 
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STANDARD  MAPS. 

Work  on  the  standard  maps  of  the  city  has  been  continued.  Twelve  of 
these  maps  have  been  replatted  from  the  original  notes,  carefully  revised  and 
traced. 

ADDITION  PLATS. 

Thirteen  plats  of  additions,  subdivisions  and  re-arrangements  have  been 
examined  and  passed  by  the  Plat  Commission.  The  necessary  copies  and  re- 
ductions have  been  made  for  our  office  records  and  all  have  been  filed  in  dup- 
licate with  the  Register  of  Deeds.    See  Table  No.  27. 

STREET  AND  ALLEY  GRADES. 

Grades  have  been  established  by  the  Common  Council  on  twelve  streets 
and  eleven  alleys,  a  total  of  6.16  miles.  The  grade  on  Sherburne  Avenue  from 
Rice  Street,  about  one-half  mile  west,  has  been  adjusted  to  present  condition 
by  action  of  the  Common  Council  and  Board  of  Public  Works.  The  grade  on 
Hewitt  Avenue  west  of  Aldine  Street  has  been  changed  to  accommodate 
improvements  on  abutting  property. 

Profiles  of  all  grades  established  and  changed  have  been  filed  with  the  Reg- 
ister of  Deeds  and  are  listed  in  Tables  No.  28  and  29. 

VACATIONS. 

Fourteen  petitions  for  vacations  have  been  presented  to  the  Common  Council 
during  the  year.  Eight  of  these,  and  four  others,  presented  in  1904,  have  been 
favorably  acted  upon  and  resolutions  vacating  have  been  duly  published  and 
with  two  exceptions  transcripts  and  plats  have  been  filed  in  the  office  of  Register 
of  Deeds,  all  as  shown  in  Table  No.  32. 

OPENINGS. 

Thirty  preliminary  orders  for  plans  showing  land  to  be  condemned  for  street 
and  alley  purposes  have  been  received  from  the  Board  of  Public  Works.  Re- 
ports and  duplicate  blueprints  have  been  returned  in  each  case.  In  addition 
to  the  above,  fourteen  assessments  have  been  made  by  said  Board  on  final 
orders  of  the  Common  Council. 

Four  copies  of  plans  are  required  for  the  proceedings  on  each  order.  Table 
No.  30  shows  details  of  condemnations  completed.  The  right  of  way  for  about 
two  and  one-half  miles  of  new  streets  and  five  alleys  have  been  thus  secured. 

SLOPE  EASEMENTS. 

Preparatory  to  grading  streets  and  alleys  it  is  necessary  to  secure  the  right 
of  the  city  to  encroach  on  abutting  property  to  provide  for  necessary  cuts  and 
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fills.  The  condemnation  proceedings  in  such  cases  follow  the  same  routine 
as  that  for  openings  above  referred  to.  Thirty-two  preliminary  orders  have 
been  received  for  this  class  of  work  and  twelve  condemnations  have  been  com- 
pleted as  shown  in  Table  No.  31.  Nearly  13%  miles  of  lot  frontage  have  been 
involved  in  these  proceedings. 

PARKS. 

Nine  orders  for  surveys  of  proposed  parks  and  extensions,  parkways  and  play 
grounds  have  been  received  from  the  Park  Board  as  follows: 

Park  Bd.  Resolutions    No.  Plat 


Title. 

No. 

Approved 

836 

Nov. 

20th 

1273 

714 

June 

5th 

1262 

711 

May 

15th 

1246 

Hoffman  Ave.  Extension  of  Indian  Mounds 

Park   

832 

Nov. 

20th 

1272 

r  1211 

.  710 

May 

15th  : 

1212 

I 

k  1213 

Phalen  Park,  Addition  to  

715 

June 

5th 

1261 

837 

Dec. 

4th 

1274 

West  Side  Boulevard  

811 

Oct. 

26th 

1269 

Same,  amended  order  

,  851 

Dec. 

16th 

1269 

West  Side  Park  

751 

July 

3rd 

1263 

Duplicate  plats  have  been  prepared  for  all. 


No  park  plats  have  been  placed  on  record  during  the  year. 

CONTRACT  WORK. 

Eighty-six  (86)  contracts  were  awarded  during  the  year  for  the  following 
classes  of  improvements: 


Sewers   45 

Grading   12 

Paving..   7 

Curbing,  etc   6 

Macadamizing   4 

Bridges   2- 

Paving  repairs   2 

Sidewalks   2 

Miscellaneous   6 


86 
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273  estimates,  including  various  reserves,  were  allowed  on  140  contracts 
54  of  these  having  been  carried  over  from  previous  years.  The  total  of  these 
estimates  was  $411,274.41. 

INSPECTION  ON  CONTRACT  WORK. 

Total  inspection  on  all  city  work  was  $  22,044.89 

Total  inspection  on  contract  work   12,647.00 

Total  inspection  on  work  charged  to  special  funds  or  corporations . .  .  9,397.89 

Total  value  of  contract  work   411,274.41 

Cost  of  inspection  about  3  per  cent 

The  per  cent  of  cost  is  somewhat  larger  than  last  year  owing  to  the  greater 
number  of  small  contracts  which  always  carry  a  greater  per  cent  of  inspection 


SEWERS. 

The  sewer  construction  during  the  past  year  has  been  confined  mostly  to 
lateral  extensions,  the  Atwater  St;  sewer  and  the  Fairview  Ave.  sewer  alone 
could  be  classified  as  main  sewers.  Table  No.  5  shows  the  sewer  contracts  in 
effect  in  1905  and  estimates  allowed  on  each.  Total  number  of  contracts,  86; 
amount  Of  estimates  allowed  $107,261.64.  Table  No.  18  gives  the  dimensions 
and  lengthy  of  each  sewer.    Total  length  of  construction  in  1905,  6.22  miles. 

The  only  sewer  work  at  all  out  of  the  ordinary  is  the  Earl  St.  system.  These 
sewers  are  built  for  sewage  only  and  do  not  carry  any  storm  water.  The  sewage 
is  collected  into  a  septic  tank  and  pumped  up  into  a  higher  system,  being  raised 
about  30  feet.  This  system  was  adopted  as  the  district  drained  was  an  isolated 
one  and  a  gravity  outlet  could  only  be  built  at  great  expense. 

The  demand  for  sewers  in  the  outlying  districts  is  becoming  greater  every 
year.  Extension  mains  are  required  which  cannot  be  constructed  without  a 
bond  issue.  Too  many  extensions  are  now  being  made  where  the  outlet  sewers  are 
inadequate  and  damage  suits  are  liable  to  result  from  surcharging  the  sewers 
at  the  time  of  heavy  flood. 

To  Dec.  31st,  1905,  there  have  been  constructed: 
210.07  miles  of  sewers 
4,199  manholes 
4,492  catchbasins 
34      lamp  holes 
25      drop  shafts 
38      flush  tanks 
For  detail  classification,  see  table  No.  19. 
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SEWER  CONNECTIONS. 


Total  number  of  sewer  connections  made  during  the  year,  1,177. 

Funds  collected  

Cost  of  inspection  


$3,988.00 
2,240.37 


Table  No.  20  shows  the  number  of  sewer  connections  made  since  1890,  funds 
received,  cost  of  inspection,  etc.  A  plan  and  record  of  all  these  connections  is 
kept  on  file  in  the  Sewer  Department. 

PAVING. 

Table  No.  7  shows  the  number  and  character  of  the  paving  contracts  in  effect 
the  past  year.  Total  number  of  contracts,  9,  of  which  4  were  asphalt,  4  were 
sandstone  and  1  was  brick.  The  total  mileage  was  2.09.  The  average  price 
paid  for  the  different  kinds  of  pavement  was  as  follows: 

Asphalt  on  concrete  foundation,  $2.25  per  square  yard. 

Brick  on  concrete  foundation,  $1.96  per  square  yard. 

Sandstone  on  concrete  foundation,  $2.60  per  square  yard. 

The  total  contract  price  was   $94,570.20 

Total  estimates   85,052.67 

A  little  more  than  $9,000.00  was  retained  as  a  maintenance  guaranty  for  a 
term  of  years,  10  years  for  asphalt  and  5  years  for  sandstone  and  brick. 

Table  No.  16  gives  the  total  length  of  pavments  on  streets,  alleys  and  bridges 
and  the  amount  of  each  kind,  and  Table  No.  17  gives  all  existing  pavements 
in  detail.  The  total'  of  all  kinds  of  pavements  is  49.17  miles  and  of  this 
amount  28.45  miles  is  asphalt. 

The  total  cost  of  all  pavements  to  December  31st,  1905  is  $2,539,881.00 
or  about  $50,000.00  per  mile. 


The  paving  repairs  for  1905  were  made  under  two  contracts,  one  for  asphalt 
and  one  for  all  other  pavements. 

Table  No.  24  gives  a  full  statement  of  the  cost  of  this  work  and  the  amount 
paid  from  the  various  city  funds,  and  Table  No.  23  gives  in  detail  the  asphalt 
repairs. 


General  surface  repairs,  other  than  of  cuts  to  accommodate  underground 
work,  were  made  on  twenty  streets  which  have  been  in  service  from  three  to 
nineteen  years  with  a  combined  area  of  230,378  square  yards.  7,226  square 
yards  having  been  resurfaced,  a  trifle  over  thre3  per  cent  of  the 
total  area.     In  addition  to  the  above  there  obtains  a  fixed  charge  of  9c 


PAVING  REPAIRS. 


GENERAL  ASPHALT  REPAIRS. 
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per  square  yard  on  9,654  square  yards,  amounting  to  $868.86  under  the  four 
contracts  awarded  in  1888.  The  total  cost  of  these  repairs  have  been  charged 
to  the  following  funds: 


Contract  reserves  $  1,750.03 

General   7,967.84 

Street  and  Sewer   1,489.28 

Bridge  repair   84.68 

Sprinkling  „   9.14 


$11,300.97 

During  the  year  1906  the  expiration  of  guarantees  on  the  Bermuda  asphalt 
contracts,  which  have  entered  largely  into  the  past  year's  work,  will  practically 
expire,  thus  necessitating  a  draft  on  the  Street  and  Sewer  Fund  of  probably 
$11,000.00  or  $12,000.00  instead  of  something  less  than  $1,500.00  as  for  the  past 
year. 

In  addition  to  these  repairs  there  was  a  large  amount  of  repairs  that  was 
made  by  and  charged  to  various  corporations  and  individuals  for  the  purpose 
of  laying  and  repairing  pipe  sewers  and  conduits.  The  aggregate  cost  of  this 
class  of  work  paid  by  the  parties  making  the  openings  was: 

On  asphalt  paving   $9,224.41 

On  other  paving   4,726.93 


$13,951.34 

STREET  AND  ALLEY  IMPROVEMENT. 

In  addition  to  the  paving  contracts,  forty-two  contracts  for  the  improve- 
ent  of  streets  and  alleys  have  been  in  effect  during  the  year  1905,  as  follows: 

Grading   18    amount  expended  $28,710.95 

Curbing  and  boulevarding   16    amount  expended  32,938.05 

Macadamizing..   17    amount  expended  17426.45 

Surfacing   1    amount  expended  3,400.00 

The  detail  of  this  work  is  given  in  Table  No.  6,  and  a  list  of  all  the  streets 
improved  by  curbed  side  lawns  is  given  in  Table  No.  15. 

COUNTY  ROADS. 

For  many  years  the  county  roads  within  the  city  limits  have  been  in  a  very 
bad  condition  for  the  reason  that  no  contracts  for  improvements  could  be  made 
except  by  petition  of  one  third  of  the  abutting  property  owners  which  could 
not  be  obtained,  as  under  the  charter  provision  the  cost  must  be  assessed  on 
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the  abutting  property  and  the  funds  received  for  the  maintenance  of  streets 
was  not  sufficient  to  improve  these  outlying  roadways.  This  year,  however, 
a  special  tax  was  levied  for  the  improvement  of  these  roadways  and  put  into 
the  budget  for  that  purpose  and  so  divided  that  the  different  sections  of  the 
city  would  all  receive  some  benefit  from  the  appropriation. 
Contracts  were  let  for: 

One  mile  on  Point  Douglas  Road. 

One  mile  on  Arcade  Street. 

One  mile  on  Rice  Street. 

One  mile  on  Cherokee  Avenue. 
The  general  method  of  construction  has  been  to  macadamize  sixteen  feet 
of  the  roadway  with  a  six  inch  base  of  limestone  macadam  and  a  gravel  sur- 
face three  inches  thick,  thoroughly  consolidated  by  sprinklng  and  rolling  with 
a  ten  ton  roller. 

$5,000.00  was  appropriated  for  Cleveland  Avenue  from  Seventh  Street  to 
Marshall  Avenue,  and  $2,500.00  was  appropriated  for  State  and  Annapolis 
Streets.  Both  of  these  pieces  of  work  were  of  such  a  nature  that  they  could 
not  be  let  by  contract  and  the  work  was  done  under  the  supervision  of  the  Com- 
missioner of  Public  Works,  by  day  labor,  with  very  excellent  results. 

All  the  contract  work  was  not  completed  owing  to  the  lateness  of  the  season 
when  let,  but  enough  was  accomplished  to  show  that  if  this  appropriation  can 
be  continued  for  five  or  six  years,  and  the  roads  built  each  year  properly  main- 
tained, we  shall  have,  at  the  end  of  that  time,  an  excellent  system  of  roadways 
extending  into  the  country. 

MISCELLANEOUS  CONTRACTS. 

For  material,  toolhouse,  etc.,  are  given  in  detail  in  Table  No.  8. 

SIDEWALKS. 

The  amount  of  cement  tile  walks  laid  in  1905  exceeds  that  of  any  previous 
year.  There  were  laid,  under  the  city  contract,  24.4  miles  at  a  total  cost  of 
$60,438.09,  and  there  were  laid  under  permits  by  private  contractors  23.4  miles, 
making  a  total  of  47.8  miles.  With  the  exception  of  about  3.6  miles,  these 
cement  tile  walks  replaced  old  walks  of  wooden  construction  which  were  in  a 
dangerous  condition  for  travel. 

There  still  remains  about  150  miles  of  these  wooden  walks  which  are  gen- 
erally more  than  ten  years  old.  It  is  impossible  to  keep  them  in  good  repair  and 
they  afford  a  fruitful  source  for  suits  for  damages,  actual  or  imaginary,  amount- 
ing to  thousands  of  dollars  annually. 
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The  total  Lmileage  of  stone  and  cement  walks  is  a  little  more  than  274. 
Table  No.  22  gives  the  sidwalk  summaries. 

CROSS  WALKS. 

Few,  if  any  cities,  are  as  well  supplied  with  crossings  at  street  intersections 
on  unpaved  streets  as  St.  Paul.  The  total  number  of  crossings  at  present  in 
the  city  are: 

Brick  and  stone   498 

Wood   5,266 

Estimating  that  each  brick  and  stone  walk  cost  $50.00  and  that  each  wood 
walk  cost  $12.50,  the  total  cost  of  all  cross  walks  would  amount  to  a  little  more 
than  $90,000.00,  and  estimating  the  life  of  a  wood  walk  at  five  years,  it  will 
take  more  than  $12,000.00  per  annum  to  maintain  the  present  walks  without 
any  new  construction. 

The  following  is  a  summarv  of  the  cross  walks  built  by  the  city  force  during 
the  year: 

PERMANENT  CROSSWALKS  BUILT  BY  THE  CITY  FORCE  1905. 


Ward 

Number 

Cost 

Length 

1st 

13 

$613.81 

490  ft. 

2nd 

0 

3rd 

6 

262.62 

197  ft. 

4th 

0 

5th 

17 

972.10 

809  ft. 

6th 

20 

1,218.55 

1,027  ft. 

7th 

8 

296.73 

234  ft. 

8th 

50 

2,192.49 

1,603  ft. 

9th 

6 

260.16 

208  ft. 

10th 

5 

331.40 

195  ft 

11th 

14 

580.63 

456  ft. 

139  $6,728.49         5,219  ft.=$1.29  per  foot. 
WOODEN  CROSSWALKS  BUILT  BY  THE  CITY  FORCE  1905. 

Ward        Number  Cost  Length 

1st                 46  $587.51         2,215  ft. 

2nd  0  

3rd  0   

4th  0   

5th                 23  328.13         1,164  ft. 
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6th 

67 

957.20 

3,443  ft. 

7th 

52 

571.91 

1,785  ft. 

8th 

69 

1,051.95 

3,758  ft. 

9th 

48 

639.84 

2,210  ft. 

10th 

53 

855.14 

3,122  ft. 

11th 

29 

479.50 

1,663  ft. 

387  $5,471.18        19,360  ft.=$0.28  per  foot. 

TOTAL  CROSSWALK  SUMMARY.  . 


Ward 


Permanent  Walks 

First  36  

Second   0  

Third   55  

Fourth   9  

Fifth  128  

Sixth   51  

Seventh   38  

Eighth  Ill  

Ninth   31  

Tenth   14  

Eleventh   25  


Wooden  Walks. 


.750 
588 
.  62 
.  4 
468 
.868 
.434 
.935 
.366 
.452 
.339 


4J8 
BRIDGES. 


5,266 


A  general  description  and  cost  of  all  city  bridges  is  given  in  Tables  Nos.  9 
to  14  inclusive.  The  total  number  of  bridges  is  64  and  the  total  expenditures 
on  bridges,  including  renewal  is  $3,566,130.00. 

The  care  and  maintenance  of  these  bridges  has  been  under  the  supervision 
of  Wm.  Batson,  Superintendent  of  Bridges, 

Table  No.  14  shows  in  detail  the  character  and  cost  of  the  work,  and  the 
principal  items  were: 

Reconstruction  of  that  portion  of  the  High  Bridge  that  was  destroyed  by 
the  cyclone  of  August  20th,  1904. 

Replacing  of  the  old  Happy  Hollow  wooden  arch  bridge  on  the  Mendota 
Road  with  two  old  spans  of  the  Wabasha  Street  bridge. 

Replacing  of  the  wooden  structure  at  Beaumont  and  Payne  Avenues  with 
a  concrete  arch  and  relaying  walls. 

Replacing  and  paving  of  the  Third  St.  viaduct. 
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Repaying  Mendota  Road  bridge. 

Much  has  also  been  done  in  replacing  small  wooden  bridges  and  culverts 
with  concrete  and  pipe  culverts. 

It  is  many  years  since  the  bridges  have  been  in  as  general  good  condition  as 
at  the  present  time. 

No  new  structures  are  planned  for  next  season's  work  and  probably  not 
more  than  $25,000.00  will  be  required  to  maintain  and  make  repairs  for  1906  > 
a  very  small  percentage  on  the  amount  invested. 

The  agreement  with  the  Twin  City  Rapid  Transit  Company  to  widen  and 
strengthen  the  Marshall  Avenue  bridge,  giving  a  roadway  of  33  feet  and  two 
sidewalks  6  ft.  each  will  nearly  double  the  capacity  of  that  bridge  and  involve 
an  expenditure  of  $100,000.00  and  provide  facilities  for  a  third  interurban  line 
between  the  Twin  Cities. 

There  is  also  a  prospect  in  the  near  future  that  a  new  and  modern  structure 
of  ample  capacity  will  replace  the  old  Fort  Snelling  bridge  across  the  Mississippi 
River,  built  jointly  by  the  United  States  Government  and  the  City  of  St.  Paul. 

Tables  Nos.  10,  11  and  12  give  an  alphabetical  arrangement  of  all  the  City 
bridges,  a  description  of  same,  date  of  construction  and  cost.  A  summary 
of  the  cost  shows  an  expenditure  of  more  than  one-half  million  dollars. 

SPRINKLING. 

The  street  sprinkling  is  under  the  control  of  the  Commissioner  of  Public 
Works.  No  assessment  is  made  for  sprinkling  but  the  sum  of  $40,000.00  (Charter 
limit)  is  annually  appropriated  for  that  purpose  from  which  also  the  cost  of 
maintenance  of  carts  and  payment  of  inspectors  is  to  be  deducted.  The  fund 
is  not  half  large  enough  for  the  purpose  and  as  the  condition  of  the  streets  varies 
from  day  to  day  in  accordance  with  the  temperature  and  precipitation,  it  is 
very  difficult  to  obtain  satisfactory  results,  that  is,  to  please  everybody. 

On  account  of  the  smallness  of  the  appropriation  and  the  amount  of  work 
ordered  by  the  Common  Council,  the  appropriation  generally  gives  out  about 
the  middle  of  October  and  after  that  the  condition  of  the  streets  on  account 
of  the  dust  is  extremely  bad  and  complaints  are  made  against  the  Department 
for  which  they  are  not  at  all  responsible. 

During  the  past  season,  in  the  month  of  November  after  the  funds  were  ex- 
hausted, we  were  obliged  to  start  in  anew  paying  the  cost  of  the  sprinkling 
from  the  Street  and  Sewer  Fund.  This  condition  was  somewhat  abnormal  as 
at  that  season  of  the  year  the  streets  are  usually  covered  with  snow  and  the 
temperature  is  usually  too  cold  to  admit  of  any  sprinkling,  but  until  a  larger 
appropriation  can  be  made  this  Department  cannot  be  handled  in  a  satisfac 
tory  manner. 
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The  sprinkling  plant  of  which  the  following  is  a  description,  is  owned  by  the 
city  of  St.  Paul: 

30-750  gallon  tanks,  Austin-Western  gear  and  tank. 

3-750  gallon  tanks,  Austin-Western  tank  and  Mcintosh  gear. 

7-700  gallon  tanks,  Studebaker  gear  and  tank. 
13-700  gallon  tanks,  Studebaker  gear  and  Forrestal  tank. 

1-700  gallon  tank,  Studebaker  tank  and  old  city  gear. 
10-600  gallon  tanks,  Austin-Western  tank  and  gear. 

3-600  gallon  tanks,  Austin- Western  tank  and  Mcintosh  gear. 

3-600  gallon  tanks,  old  city  tank  and  gear. 

3-500  gallon  tanks,  old  city  tank  and  gear. 

73  sprinklers  ready  for  service. 
8  boulevard  tanks  with  no  gear. 

Teams  are  hired  by  the  city  by  the  month,  the  price  paid  during  the  year 
being  $90.00  per  month.  The  sprinklers  are  run  every  day  when  the  condition 
of  the  streets  requires  it,  as  long  as  the  fund  lasts,  under  the  supervision  of 
sprinkling  inspectors.  The  city  is  divided  into  eleven  districts  and  the  sprinklers 
are  apportioned  in  accordance  with  the  amount  of  work  ordered  by  the  Common 
Council  in  each  district. 

The  following  table  shows  the  number  of  miles  sprinkled  in  each  district 
during  the  several  months  of  each  sprinkling  season: 

Lin.  feet.  |    Miles.   |  Average  number  of  carts  per  day 


Dist. 


Average 


1 

63,215 

11.97 

5 

5 

5 

5 

5 

4 

2 

4.4 

2 

78,114 

14.80 

5 

5 

5 

5 

5 

4 

3 

4.6 

3 

78,120 

14.80 

6 

9 

9 

9 

9 

9 

6 

8.1 

4 

112,999 

21.40 

7 

6 

7 

7 

7 

7 

5 

6.6 

5 

95,081 

18.00 

7 

8 

8 

8 

8 

7 

3 

7.0 

6 

66,270 

12.55 

6 

6 

6 

6 

6 

5 

2 

5.3 

7 

115,936 

21.96 

8 

8 

8 

9 

10 

8 

5 

8.0 

8 

142,788 

27.04 

11 

11 

11 

11 

11 

12 

11 

11.1 

10 

33,605 

6.36 

2 

2 

2 

2 

2 

2 

2 

2.0 

11 

42,864 

8.12 

3 

4 

4 

4 

4 

3 

2 

3.4 

828,990 

|  157.00 

|  60 

|  64  |  65  |  66  |  67  |  61  |  41 

|  60.5 

The  average  number  of  miles  sprinkled  per  day,  per  team,  was  2.343. 

The  cost  of  sprinkling  for  the  year  was  distributed  as  follows: 

Team  work   $34,775.00 

Inspection   2,237.33 

Repair  of  sprinklers   663.46 

Repairing  stand  pipes   2,266.06 

The  number  of  standpipes  in  the  city  is  354. 

The  above  cost  does  not  include  the  general  supervision  of  the  work,  which 
is  charged  against  the  Engineering  Department. 

DRINKING  FOUNTAINS. 


There  has  been  no  new  public  fountains  erected  during  the  year.  The 
cost  of  maintaining  the  thirty-three  fountains  in  service  was  $1,548.77,  including 
$825.00  for  water. 


18 


Report  of  the  Commissioner  of  Public  Works, 


STAIRWAYS. 

No  new  stairways  have  been  built  during  the  year,  but  $700.45  have  been 
expended,  mostly  in  rebuilding  existing  structures. 

CEMENT  TESTS. 

All  cement  used  on  city  work  is  carefully  and  thoroughly  tested  and  as  a 
result  cement  manufacturers  are  more  careful  in  what  they  send  to  our  market. 
There  are  almost  as  many  brands  and  grades  of  cement  as  of  flour  and  it  re- 
quires a  practical  test  to  distinguish  the  best  quality,  During  the  past  year 
something  over  5,000  tests  of  cement  have  been  made  and  more  than  2,000  are 
in  progress  for  long  time  tests.  Table  No.  26  shows  the  different  kinds  of  cement 
tested  and  the  result  of  the  tests.  Among  cement  men,  our  laboratory  tests 
are  considered  equal  to  any  and  no  question  is  raised  when  cement  is  rejected. 

UNDERGROUND  CONDUITS. 

Fifty  permits  have  been  issued  to  various  companies  for  the  extension  of 
subways  to  accommodate  electric  wires  for  power,  light  and  communication 
and  for  the  laying  of  pipes  for  steam  heating,  as  shown  in  detail  in  Tables  No. 
40  and  40 A. 


The  following  table  shows  length  of  conduits  constructed  during  the  year 
and  the  total  now  in  operation. 


Corporation. 

Constructed. 

Feet. 

Total 

In  1905 

Previously 

Miles. 

Northwestern  Telephone  Ex.  Co  

2,628 

147,171 

149,799 

28.37 

Twin  City  Telephone  Company  

2,685 

77,838 

80,523 

15.25 

North  American  Telegraph  Co  

1,275 

13,259 

14,534 

2.75 

1,425 

13,445 

14,870 

2.81 

St.  Paul  City  Railway  Company  

6,625 

70,437 

77,062 

14.60 

6,424 

110,319 

116,743 

22.11 

Northwestern  Electric  Equipment  Co... 

72 

72 

.01 

9,267 

3,715 

12,982 

2.46 
88.36 

POLE  LINES. 

Three  hundred  and  twenty  permits  have  been  issued  for  setting  poles  and 
stringing  wires,  detailed  information  of  the  work  done  being  found  in  Tables 
35,  36  37,  38  and  39. 
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The  approximate  mileage  of  pole  lines  now  standing  in  the  city  is  as 

Corporation.  Miles     Constructed.  Miles 

Renewed 

In  1905    Previously  In  1905. 


American  District  Telegraph  Co  

.50 

American  Telegraph  &  Telphn.  Co  

2.64 

6.38 

2.30 

East  Side  Electric  Company  

2.16 

North  American  Telegraph.  Company .  . 

9.75 

N.  W.  Electric  Equipment  Company. . . 

.47 

N.  W.  Telephone  Exchange  Company. . 

20.76 

127.14 

2.58 

St.  Paul  City  Railway  Company  

57.00 

.32 

38.47 

St.  Paul  -Gas  Light  Company  

11.49 

61.74 

Twin  City  Telephone  Company  

25.79 

87.08 

Union  Manufacturing  Company  

6.62 

Western  Union  Telegraph  Company .  .  . 

16.90 

4.71 


1.28 
.48 


follows : 
Total 

Miles. 

.50 
9.02 
2.30 
2.16 
9.75 
.47 
143.19 
2.58 
57.00 
38.79 
71.95 
112.39 
6.62 
16.90 


473.62 

BUILDING  DEPARTMENT. 

The  Commissioner  of  Public  Works  is,  under  the  provisions  of  the  City  Charter, 
Building  Inspector.  The  details  of  work  of  this  Department  has  been  under 
the  charge  of  F.  H.  Ellerbe,  principal  assistant  building  inspector  with  the  assis- 
tance of  two  inspectors  of  buildings,  one  inspector  of  plumbing,  one  inspector  of 
elevators,  and  one  clerk. 

The  amount  of  construction  work  which  has  been  passed  upon  by  this  office 
exceeds  in  amount  and  value  that  of  any  year  since  the  year  1888,  amounting 
in  the  aggregate  to  $8,536,445.00.  This  increased  activity  in  the  building  line 
is  not  the  result  of  any  boom  times  or  any  anticipation  of  future  requirements, 
but  to  meet  the  steady  growth  in  business  and  population  which  demanded 
increased  room  and  facilities  to  meet  the  great  development  of  the  jobbing 
and  retail  trade  and  additional  dwelling  houses,  apartment  houses,  and  flats 
to  accommodate  the  rapid  growth  in  population.  Something  over  $2,000,000.00 
was  expended  in  the  erection  of  new  commercial  buildings  and  an  additional 
$170,000.00  in  enlargement  and  repairs  to  existing  buildings  of  this  same  class. 
There  were  erected  during  the  year  924  dwellings,  13  flat  buildings,  and  19 
stores  and  flat  buildings  representing  an  expenditure  of  $2,892*150.00,  accom- 
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modations  being  provided  for  approximately  1200  families.  $258,000.00  was 
expended  in  the  erection  of  schools  and  churches,  the  balance  of  the  expendi- 
ture being  for  buildings  of  numerous  descriptions. 

There  has  been  a  marked  improvement  in  the  methods  of  construction  over 
previous  years.  With  the  introduction  of  steel  concrete  in  columns  and  floors 
nearly  all  of  our  larger  buildings,  and  many  of  the  smaller  ones,  are  of  strictly 
fire  proof  construction,  and  in  all  important  buildings  an  effort  was  made  to 
make  them  slow  burning  or  fire  resisting  structures. 

In  addition  to  the  regular  and  routine  work  of  the  office,  which  consists  of 
examination  of  plans,  inspection  of  buildings  under  construction,  inspection 
of  plumbing,  inspection  of  elevators,  hotels,  public  buildings,  keeping  up  the 
records,  etc.,  the  office  is  called  upon  constantly  to  examine  and  report  on  the 
condition  of  buildings  as  to  the  safe  load,  etc.  The  volume  of  business  passing 
through  the  office  does  not  permit,  with  the  present  limited  appropriation,  the 
making  of  a  general  inspection  to  see  that  buildings  are  not  overloaded  and  to 
see  that  the  plumbing  is  cared  for  in  the  sanitary  condition  that  is  called  for 
by  the  building  laws,  and  until  amendment  of  the  Charter  will  allow  of  a  greater 
appropriation,  nothing  more  can  be  done  than  is  done  at  the  present  time,  the 
present  appropriation  being,  I  think,  much  smaller  than  in  any  city  where  there 
is  anywhere  near  the  same  amount  of  work. 

The  following  tables  show  that  the  total  value  of  the  improvements  made 
during  the  year  was  $8,536,445.00  that  there  were  2,972  building  permits,  1,153 
plumbing  permits,  79  permits  for  moving  houses,  66  licensed  plumbers  and  145 
licensed  elevator  oparators.  The  tables  also  show  by  wards  the  character  and 
value  of  the  improvements  made  in  each  ward  and  a  summary  of  same,  also  a 
record  of  the  value  of  the  improvements  by  years  since  the  organization  of  the 
Department,  and  also  the  cost  of  the  Building  Department  during  these  years. 

REPORT  OF  BUILDING  OPERATIONS  IN  THE  CITY  OF  SAINT  PAUL  FOR 


THE  YEAR  ENDING  DECEMBER  3 1  ST,  1905. 

Total  amount  expended  erecting,  altering  and  repairing  build- 
ings aggregates   $8,536,345 

2,972  Building  permits  were  issued  during  the  year,  total  cost  as 

estimated  by  owner   $6,191,059 

1,153  Plumbing  permits  were  issued  during  the  year,  total  cost, 

estimated   350,850 

20  per  cent  of  estimated  cost  added   1,168,041 

Miscellaneous  improvements  not  included  in   the  foregoing 

amounts   300,000 

$8,009,950 


City  op  St.  Paul,  1905.  21 

New  buildings  and  general  repairs  to  old  buildings  at  Fort  Snel- 

ling   $104,713 

Work  done  on  State  Capitol  building   401,682 

Repairs  and  improvements  to  buildings  at  State  Fairgrounds. . .  20,000 


$8,536,345 

79  Permits  for  house  moving  were  issued. 

5  Licenses  for  house  moving  were  issued. 
66  Licensed  Plumbers. 
145  Licensed  Elevator  operators. 


FIRST  WARD. 

No.  Cost. 

94  Frame  dwellings   $193,050 

44  Frame  dwellings  Repaired  or  additions  built  to   18,780 

1  Frame  Church   4,500  1 

1  Frame  Parish  School   5,000 

1  Frame  Addition  to  store  building   800 

1  Frame  Roller  Coaster   9,000 

9  Frame  Sheds   2,735 

8  Frame  Barns   1,120 

2  Frame  Shops   600 

4  Brick  Buildings,  new   25,500 

1  Brick  Chapel   3,500 

1  Brick  Building,  repaired   1,500 

1  Brick  Veneered  Dwelling   2,500 

1  Cement  Block  Dwelling   2,000 


169  $270,585 

SECOND  WARD. 

No.  Cost. 

102    Frame  Dwellings,  new   $265,700 

48    Frame  Dwellings,  repaired  or  additions  built  to   19,335 

1    Brick  Veneered  Dwelling   3,000 

2t  Brick  Buildings  v.  13,500 

1    Brick  Building.,  remodeled    30,000 

1    Brick  Addition  to  factory   6,000 

1    Brick  Dry  Kiln   2,000 

1    Frame  Office,  coal  shed,  fence,  etc   7,000 
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1    Frame  addition  to  ice  house   2,000 

7    Frame  Barns   2,850 

7    Frame  Sheds   1,350 

3    Frame  Shops   850 

175  $353,585 

THIRD  WARD. 

No.  Cost. 

1    Brick  Warehouse   $200,000 

1  Brick  Factory   20,000 

2  Brick  Business  Buildings,  new   44,800 

26    Brick  Buildings,  repaired  or  additions  built  to   23,090 

1    Steel  Gas  Holder   35,000 

1    Brick  Shop,  Blacksmith   3,000 

1  Stone  Addition  to  Church   4,000 

2  Frame  dwellings,  new   10,000 

9    Frame  dwellings,  repaired   6,625 

9    Frame  Freight  House   2,000 

4    Frame  Buildings — Coal  office,  tool  house,  scale  house,  etc   4,650 

2  Frame  Barns   450 

3  Frame  Sheds   500 

15    Passenger  and  freight  elevators   20,211 

69                                                                           ,  $374,326 

FOURTH  WARD. 

No.                                              •  Cost. 

1    Brick  Warehouse   $500,000 

14    Brick  Business  Buildings   673,500 

1    Brick  Factory   7,500 

7    Brick  Business  Buildings,  repaired   97,500 

7    Brick  Buildings  for  stores,  offices,  flats   163,800 

50    Brick  Buildings,  repaired  or  additions  built  to   91,720 

1    Brick  Shop  new   1,000 

1    Brick  Veneered  Church,  repaired   1,800 

1    Stone  Church,  repaired   500 

1    Cement  Block  Office   500 

1    Frame  dwelling,  new   1,000 

19    Frame  buildings,  repaired   4,450 

1    Sprinkling  system  ,   15,000 

26    Passenger  and  freight  elevators   42,343 

131  $1,600,613 
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FIFTH  WARD. 

No.  Cost. 

2    Brick  Warehouses   $40,000 

1    Brick  Flat  Building   25,000 

1    Brick  Flat  and  Store  Building   3,500 

1    Brick  Store  Room   5,000 

1    Brick  Building  at  City  Hospital   45,000 

1  Brick  Bakery  .,   3,500 

2  Brick  Additions  to  Business  Buildings   17,000 

.6    Brick  Veneered  Dwellings   15,250 

1    Brick  Church  repaired   700 

78    Frame  Dwellings   159,050 

,  53    Frame  Dwellings  Repaired  or  additions  thereto   22,800 

1    Frame  Flat  Building   10,000 

1  Frame  Store  Building  ■   4,000 

2  Frame  Storehouses   11,000 

1  Frame  Club  House   4,000 

2  Frame  Greenhouses   2,200 

13    Frame  Barns   4,025 

8    Frame  Sheds   2,700 

1    Elevator   175 


176  $374,900 

SIXTH  WARD. 

No.  Cost. 

75  Frame  Dwellings   $147,050 

58  Frame  Dwellings,  repaired  or  additions  built  to   30,235 

4  Frame  Dwellings  and  stores   10,100 

1  Frame  Store   500 

1  Frame  Flat  Building   35,000 

18  Frame  Barns   3,900 

10  Frame  Sheds   2,325 

2  Frame  Coal  Offices  ]   350 

1  Frame  Church   2,000 

1  Frame  Shop   150 

2  Frame  Factories   2,500 

1  Frame  Storehouse   900 

4  Brick  Warehouses   23,500 


24       Report  of  the  Commissioner  of  Public  Works, 


2    Brick  Shops   13,000 

1  Brick  Factory  and  Office   8,000 

2  Brick  Additions  to  factories   8,000 

1    Brick  Foundry  Building   10,000 

1    Brick  Boilerhouse  and  smoke  stack   2,250 

1    Brick  Dwelling   5,000 

1    Brick  Veneered  Dwelling    2,000 

1  Brick  Stable   700 

2  Elevators   1,125 


190  $308,585 

SEVENTH  WARD. 

No.  Cost. 

167  Frame  Dwellings,  new   $623,300 

24  Frame  Dwellings,  repaired  or  additions  built  to   24,140 

3  Frame  Additions  to  Dwellings  >   •  5,600 

1  Frame  Dwelling,  remodeled  for  flats   13,000 

1  Frame  Dwelling  and  Store   3,000 

1  Frame  Flat  Buildings   9,000 

3  Frame  Barns   800 

1  Frame  Store   750 

5  Frame  Sheds   950 

10  Frame  Auto  Houses   4,450 

1  Frame  Addition  to  Church   5,000 

1  Frame  Factory  '.   500 

6  Brick  Flat  Buildings   126,000 

8  Brick  Residences   100,000 

3  Brick  Residences,  repaired   3,800 

1  Brick  Church,  repaired   9,000 

1  Brick  Veneered  Dwelling   7,000 

1  Brick  &  Stone  Dwelling   28,000 

1  Brick  School  Building  (J.  J.  Hill)   50,000 

1  Stone  Church  (Synagogue)   28,000 

2  Elevators   5,000 


242  $1,047,290 
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EIGHTH  WARD. 

No."  Cost. 

177  Frame  Dwellings   $401,300 

89  Frame  Dwellings,  repaired  or  additions  built  to   48,840 

16  Frame  Barns   3,325 

7  Frame  Sheds   625 

2  Frame  Flat  Buildings  t  13,000 

1  Frame  Shed,  Lumber   3,500 

1  Frame  Shed,  Coal   2,000 

1  Frame  Stable   1,500 

6  Frame  Stores  and  Dwellings   21,500 

1  Frame  Store   400 

3  Frame  Stores,  repaired   3,850 

2  Frame  Churches,  repaired   3,150 

1  Frame  Business  Building   8,000 

1  Frame  Greenhouse   1,000 

1  Frame  Shop   150 

1  Brick  Church   100,000 

1  Brick  Veneered  Church   15,000 

2  Brick  Dwellings  and  1  Brick  Addition  to  Dwelling   8,000 

7  Brick  Veneered  Dwellings   19,050 

1  Brick  Addition  to  Dwelling   1,000 

2  Brick  Buildings  for  Stores  and  Flats   41,000 

1  Brick  Factory  '.   14,000 

4  Brick  Buildings  and  Additions   32,000 

1  Stone  Waiting  house   3,500 

2  Elevators   625 


331  $746,315 

NINTH  WARD. 

No.  Cost. 

27    Frame  Dwellings,  new   $49,250 

36    Frame  Dwellings  Repaired  or  Additions  built  to   16,505 

5    Frame  Barns   3,500 

4    Frame  Sheds   850 

1    Frame  Store  Room   300 

1    Frame  Flat  Building   3,500 

1  Frame  Addition  to  Foundry   300 

2  Brick  Additions  to  Flats   30,000 
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1  Brick  Veneered  Dwelling   3,000 

1  BrickVeneered  Addition  to  Dwelling   500 

1  Brick  Factory   3,500 

1  Brick  Shop   2,000 

1  Cement  Block  Barn   1,000 

1  Stone  Foundation   250 


83  $114,455 

TENTH  WARD. 

No.  Cost. 

76    Frame  Dwellings,  new   $189,900 

9    Frame  Dwellings,  Repaired  and  additions  built  to   5,400 

2  Frame  Stables   5,500 

3  Frame  Barns  ......   1,375 

7    Frame  Storage  Sheds   5,500 

2    Frame  Stores   2,000 

1    Frame  Ice  House   1,000 

1  Frame  Factory,  Repaired   2,000 

2  Frame  Factories   350 

1    Brick  Factory   6,000 

1    Brick  Addition  Hancock  School   25,000 

1    Brick  Office   4,500 

1    Brick  Building,  Repaired   300 

1    Brick  Stable   1,600 

1    Cement  Block  Auto  House   500 

1    Steel  Oil  Tank   1,500 

1  Elevator   195 

111  $252,620 

ELEVENTH  WARD. 

No.  Cost. 

103    Frame  Dwellings,  new   $289,350 

15    Frame  Dwellings,  Repaired   5,850 

5    Frame  Barns   870 

2  Frame  Sheds  •   650 

2    Frame  Auto  Houses  '   300 

1    Frame  Shop   1,250 

1  Frame  Addition  to  Shop   250 

2  Frame  Factories   1,500 
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1  Brick  Factory   4,500 

1  Brick  Building   35,000 

5  Brick  Shops  '   19,400 

1  Brick  Boiler  Room   300 

1  Brick  Dwelling  '   .  6,000 

2  Brick  Buildings  Repaired   2,150 

1  Brick  Building,  Magdalene  Home   20,000 

2  C.  B.  Dwellings   8,800 

1  Cement  Oil  Tank   600 

1  Elevator  •  165 


147  $396,935 


LIST  OF  DWELLINGS  AND  FLAT  BUILDINGS  ERECTED  DURING  I9U5, 
SHOWING  KIND,  COST,  WARD,  ETC. 


Ward 

Frame 

Brick 

Brick 
Veneer 

Cement 
Block 

Flats 

Flats 
and 
Stores 

Total 

Cost. 

1st 
2d 
3d 
4th 
5th 
6th 
7th 
8th 
9th 
10th 
11th 

94 
102 
2 
1 

78 

75 
167 
177 

27 

76 
103  • 

1 
1 

1 

96 
103 
2 
8 
79 
80 
183 
196 
29 
76 
106 

$197,550 
268,700 

10,000 
164,800 
169,050 
192,150 
861,300 
478,850 

55,700 
189,900 
304,150 

7 

1 
1 
7 

3 
1 

4 
1 
7 

8 
2 

7 
1 

1 

2 

Totals 

902 

11 

10 

3 

13 

19 

958 

$2,892,150 

TOTAL  NUMBER  OF  IMPROVEMENTS  AND  AMOUNT  OF  SAME,  BY 

WARDS. 


Ward  No.  Cost. 

1st  213   $  302,481 

2d  222   385,481 

3d  154   406,222 

4th  263   1,632,509 

5th  318   406,796 
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6th  338   340,480 

7th  358   1,079,185 

8th  442    778,210 

9th  195   146,350 

10th.  219   284,515 

11th  250   428,830 


Totals         2,972   $6,191,059 


TOTAL  NUMBER  OF  IMPROVEMENTS  AND  AMOUNT  OF  SAME  BY  MONTHS. 


No.  Cost. 

106       January   $113,992 

99       February   320,721 

261       March   403,013 

359       April   679,096 

375       May   651,689 

336       June   1,319,254 

259       July   456,910 

283       August   514,104 

251       September..,   482,659 

249       October     417,570 

244       November   570,360 

150       December   261,691 


2,972  $6,191,059 


RECORD  BY  YEARS  SINCE  THE  ORGANIZATION  OF  THE  DEPARTMENT. 


1884   $6,381,936 

1885   6,438,813 

1886   9,753,445 

1887   12,939,314 

1888   10,541,320 

1889   9,517,391 

1890   8,648,372 

1891   3,884,285 

1892   4,316,560 

1893   1,605,339 

1894   3,051,604 


1895   $2,114,988 

1896   1,753,543 

1897   1,424,374 

1898   1,753,542 

1899   3,597,488 

1900   3,753,907 

1901   6,431,769 

1902   5,151,479 

1903   6,001,963 

1904   7,033,110 

1905   8,536,345 
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PLUMBING  INSPECTOR'S  REPORT. 

1150  Plumbing  permits  were  issued  during  the  year  1905,  as  follows: 

Number  of  new  buildings  where  plumbing  was  tested   1,020 

Number  of  old  buildings  where  plumbing  was  tested   130 

Number  of  old  buildings  where  plumbing  was  examined   75 

Number  of  defects  found  and  corrected   865 

Number  of  visits  of  inspection  made  during  the  year   4,350 

The  estimated  cost  of  the  work  to  owners  is   $350,850 

ELEVATOR  INSPECTOR'S  REPORT. 

Passenger  Elevators. 

Number  of  Passenger  Elevators  inspected   130 

Number  of  Passenger  Elevators  found  in  good  order   86 

Number  found  needing  repairs  and  complied  with   44 

Number  of  inspections  made   546 

Freight  Elevators. 

Number  inspected   349 

Number  found  in  good  order   203 

Number  found  needing  repairs  and  complied  with   146 

Number  of  inspections  made   1,134 

Hand  Elevators. 

Number  inspected                                                                             '  150 

Number  found  in  good  order   119 

Number  needing  repairs  and  complied  with   31 

Number  of  inspections  made   368 

New  Elevators  Installed  in  1905. 

Electric  Passenger   17 

Electric  Freight   26 

Hand  Power   9 

52 

Total.     52 

Total  Number  of  Elevators  inspected   629 

Total  number  found  in  good  order   408 

Total  number  needing  repairs  and  complied  with   221 

Total  number  of  inspections  made   2,048 
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Of  the  above  number  of  New  Passenger  Elevators  (17),  12  have  replaced  old 
Hydraulic  or  Steam  Power  and  5  installed  in  new  buildings  "all  electric." 

Of  the  new  freight  elevators  mentioned  above  t26),  6  have  replaced  old 
ones,  worn  out  or  condemned  and  20  installed  in  new  buildings  "all  electric." 
and  9  new  hand  hoist  elevators. 


The  increased  appropriation  for  the  year  has  borne  good  fruit  in  the  im- 
proved condition  of  our  dirt  streets  which  had  been  sadly  neglected  for  the  past 
few  years  for  lack  of  funds.  While  we  did  not  have  the  full  benefit  of  the  ap- 
propriation, as  all  the  funds  were  not  available,  great  improvement  was  made 
in  all  the  wards,  and  particularly  in  those  in  which  the  topography  is  rough, 
where  heavy  storms  caused  washouts  and  made  the  maintenance  difficult. 

By  means  of  the  gravel  secured  by  the  workhouse  inmates,  many  streets 
on  which  there  is  heavy  traffic  and  which  generally  went  to  pieces  after  every 
heavy  and  prologned  rain,  notably  Como  Ave.,  Rice  St.,  Dale  St.  and  St.  Albans 
St.,  were  put  and  kept  in  excellent  condition  for  travel. 

The  lack  of  good  road  material  has  always  made  it  difficult  to  maintain 
good  dirt  streets,  but  on  the  other  hand  the  streets  are  never  very  bad,  except 
perhaps  for  automobiles  and  pleasure  drives. 

Another  year,  if  the  funds  will  permit,  an  effort  will  be  made  to  put  and  main- 
tain certain  well  defined  lines  of  travel  in  good  condition. 

The  past  year  the  rainfall  has  been  abnormally  large  and  the  storms  of  un- 
usual duration,  but  no  serious  damage  has  been  occasioned. 

The  following  officers  have  had  supervision  of  the  street  and  sewer  work: 

Wm.  F.  Symonds,  superintendent  of  sewers. 

P.  J.  Gleason,  superintendent  of  streets. 

F.  Peterson,  street  commissioner  First  Ward. 

P.  Kelly,  street  commissioner  Second  Ward. 

P.  J.  O'Brien,  street  commissioner  Third,  Fourth  and  Ninth  wards. 
J.  G.  Cikanek,  street  commissioner  Fifth  and  Sixth  Wards. 
J.  Jarosz,  street  commissioner  Seventh  and  Eighth  Wards. 
Thos.  Mulcare,  street  commissioner  Tenth  and  Eleventh  Wards. 


STREET  AND  SEWER  DEPARTMENT. 


DISTRIBUTION  OF  STREET  AND  SEWER  FUND  FOR  1905. 


Labor. 


Material 


Labor. 


Material. 


Sewer  Maintenance 

Building  sewers 
Repairing  sewers . . . 


$  466.87 
4,363.12 


$605.40 


105.75 


City  of  St.  Paul,  1905. 


31 


Sewer  Maintenance 

Cleaning  sewers  

Flushing  sewers  

Building  catchbasins . 
Repairing  catchbasins, 
Cleaning  catchbasins.., 


Street  Maintenance 

Repairing  dirt  streets  

Cleaning  dirt  streets  

Repairing  macadam  sts. 

Stone  crushing  

Cutting  woods  

Rep.  wood  pavements...  . 
Rep.  asphalt  pavements. . 
Flushing  asphalt  pavmts. 
Cleaning  paved  streets . . . 
Sweeping  paved  sts  mach 
Sweeping  paved  sts.  hand 

Repairing  gutters  

Cleaning  gutters  

Building  stone  gutters .  .  . 
Building  wood  crossings.. 
Repairing  wood  crossings 
Repairing  wood  walks..  , 
Rep.  wood  walks  (Insp.). 
Building  stone  crossings.. 
Cleaning  crossings. . .  ,  , 
Cleaning  sidewalks..  ,  , 
Sanding  streets  and  side- 
walks. ,,,,,, 

Fences   ,,,,,, 

Repairing  stairways     ,  , 
Repairing  cement  walks. . 
Snow  cleaning  streets... 
Snow  cleaning  sidewalks 
Building  boxes  &  culverts 


Labor.  Material. 

7,888.46  738.70 

373.58    

997.67  643.61 

2,335.19  371.50 

8,957.36  14.92 


Labor.  Material. 


$25,382.25  $2,479.88 


$50,167.67 

$  847.85 

7,031.37 

39.60 

2,943.73 

786.07 

1,832.00 

421.59 

374.93 

660.55 

739.72 

103.00 

814.60 

1,341.41 

265.77 

2,507.43 

47.00 

9,836.80 

203.74 

36,058.74 

310.41 

44.00 

98.67 

4,563.11 

741.60 

636.29 

519.01 

793.42 

1,028.72 

10,768.47 

4,301.34 

260.00 

67.70 

1,407.65 

621.73 

242.42 

1,021.00 

391.70 

475.43 

430.74 

355.45 

1,321.58 

120.44 

9,857.55 

2.50 

1,809.35 

661.53 

650.94 
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Street  Maintenance  Labor.  Material        Labor.  Material. 
Repairing  boxes  and  cul- 
verts  1,100.75  945.45 

Cleaning  bridges   319.00  2.00 


$148,509.57  $14,383.95 

Miscellaneous. 

City  blacksmithing.  811.66  46.35 

L 'Orient  St.  yard   1,804.38  251.61 

Surveys  and  records   590.45   

Stand  pipe  repairs   50.00 

Court  House  &  City  Hall.  94.20  

Road  Rollers   1,738.55  1,198.43 

Telephone  service      19.50 


5,089.24  1,515.89 
$178,981.06  $18,379.72 

LUMBER  DISTRIBUTION. 

The  lumber  bill  is  a  large  item  of  expense  and  is  bought  by  contract,  the 
Gribben  Lumber  Company  being  the  contractors  for  the  year.  The  distri- 
bution of  lumber  for  the  season  is  shown  in  Table  No.  25  and  the  total  expen- 
diture was  $15,723.41. 

SEWER  MAINTENANCE. 

The  sewers  have  been  maintained  during  the  year  in  excellent  condition. 
To  properly  care  for  210  miles  of  sewers  with  4,492  catchbasins,  particu- 
larly during  times  of  heavy  floods,  and  to  know  just  where*  to  look  for  trouble 
and  how  to  obviate  it,  requires  a  thorough  knowledge  of  the  sewer  system  as 
well  as  constant  care  and  vigilance.  Stoppages  from  various  causes  will  some 
times  occur,  particularly  in  the  smaller  sizes  of  sewers,  and  catchbasins  will 
sometimes  get  closed  during  violent  storms,  but  comparatively  few  complaints 
have  been  made  and  no  law  suits  have  been  brought  against  the  city  for  flooding 
during  the  year,  an  unusual  record  for  any  municipality. 

A  very  considerable  amount  of  work  has  been  done  by  the  street  and  sewer 
force  under  orders  from  the  Common  Council.  Table  No.  21  gives  the  character 
and  cost  of  the  work  in  detail  and  the  authority  for  the  same,  the  total  cost 
amounting  to  $10,212.55. 
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SWEEPING  PAVED  STREETS. 

All  the  asphalt,  and  other  paved  streets,  where  practicable,  are  swept  by 
hand,  the  streets  swept  are  divided  into  districts,  each  man  being  required  to 
attend  to  his  own  district  and  provide  himself  with  a  uniform  of  white  duck. 
There  are,  however,  streets  in  the  busines  district  where,  on  account  of  the 
traffic,  is  it  impossible  to  sweep  them  by  hand,  and  there  are  other  paved  streets 
that  are  only  swept  two  or  three  times  a  week,  and  this  work  is  all  done  by 
machine  sweeping  at  night.    The  total  cost  of  the  sweeping  was  as  follows: 

Hand  •  •    $36,058.74 

Machine  :   9,836.80 

Total...  •••  $45,895.54 

The  street  railway  company  paid  their  proportion  of  the  sweeping  between 
their  tracks  and  two  feet  outside  of  the  rails,  amounting  to  $12,379.60. 

The  total  number  of  miles  swept  by  hand  was  35.56  miles  with  a  total  area 
of  813,613  square  yards.  There  were  employed  on  the  work  1  foreman,  11  teams 
and  118  men,  at  a  cost  of  $204.20  per  day. 

The  average  cost  per  mile  of  streets  cleaned  was  $5.74,  or  25c  per  1,000  square 
yards  per  day. 

About  73^  miles  of  streets  were  swept  by  machine.  All  of  these  streets 
were  not  swept  every  night  but  in  accordance  with  the  amount  of  traffic  and 
their  condition.  The  sweeping  crew  generally  covered  five  miles  of  streets  in 
a  night's  work.  The  cost  of  the  crew  was  about  $52.31  per  night  and  the  cost 
per  thousand  square  yards  was  about  45c. 

WATER  DEPARTMENT. 


Under  the  provisions  of  the  City  Charter  the  control  of  the  water  works 
is  placed  under  a  Board  of  Water  Commissioners,  of  which  the  Commissioner 
of  Public  Works  is  ex-officio  the  engineer.  The  following  is  the  report  sub- 
mitted to  said  board  for  the  year  1905. 

St.  Paul,  Minn.  Jan,  29,  1906 

The  Board  of  Water  Commissioners., 

St.  Paul,  Minn. 
Gentlemen : 

I  submit  herewith  my  annual  report  of  work  done  by  the  Engineering  De- 
partment for  the  Board  of  Water  Commissioners  in  connection  with  the  Water 
Supply  of  the  City  of  St.  Paul  during  the  year  1905,  together  with  a  table  of 
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the  water  consumption  from  the  various  sources  of  supply  and  with  the  amount 
of  water  pumped  and  the  cost  of  the  same  at  each  pumpinp  station. 

The  rainfall  for  1905  was  30.76  inches,  considerably  above  the  normal.  We 
have  now  had  four  consecutive  years  of  excessive  rainfall  and  as  a  consequence 
the  water  supply  from  the  Vadnais  Lake  System  has  been  amply  sufficient, 
and  there  has  been  no  occasion  to  pump  from  the  Centerville  Lake  System  or 
the  Artesian  Well  Systems. 

On  account  of  the  failure  of  the  last  legislature  to  authorize  a  bond  issue 
for  the  improvement  and  extension  of  our  water  supply  system  there  has  been 
no  money  available  for  anv  work  in  this  direction  and  all  the  improvements 
recommended  in  my  last  report  have  been  obliged  to  lay  over  and  the  principal 
work  done  by  the  Engineering  Department  has  been  furnishing  plans,  profiles 
and  maps  for  pipe  laying,  and  making  surveys  and  estimates. 

The  appropriation  made  by  the  Common  Council  of  $30,000.00  will  enable 
the  Water  Board  during  the  season  of  1906  to  make  the  necessary  repairs  of 
conduits  and  flumes,  rebuilding  gate  chamber  at  Otter  Lake,  rebuilding  bridge 
between  Centerville  and  Peltier  Lakes,  change  and  repair  roads  and  protect 
wells  at  Centerville  Lake,  all  of  which  work  has  been  previously  called  to  the 
attention  of  the  Board  in  former  reports. 

In  conclusion  I  can  only  urge  upon  the  Board  of  Water  Commissioners  the 
necessity  of  obtaining  at  the  next  meeting  of  the  Legislature,  authority  to  issue 
the  necessary  bonds  for  future  extensions  and  the  increasing  of  the  reservoir 
s  upply.  Should  we  have  a  succession  of  years  with  the  rainfall  considerably 
below  the  normal  there  would  be  a  liability  of  a  shortage  in  the  water  supply 
of  the  City. 

Respectfully  submitted, 

L.  W.  Rundlett, 

Commissioner  of  Public  Works. 

In  conclusion  I  desire  to  express  my  appreciation  for  the  generally  pleasant 
relations  that  have  existed  between  myself  and  the  heads  of  other  departments, 
and  I  take  pleasure  in  acknowledging  the  faithful  services  of  the  heads  of  the 
departments  under  my  charge,  as  it  is  only  by  their  cheerful  co-operation  that 
so  much  work  has  been  accomplished  with  the  limited  expenditure. 

Respectfully  submitted, 

L.  W.  RUNDLETT, 

Commissioner  of  Public  Works. 
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TABLE  NO.  I . 

GENERAL  CITY  STATISTICS. 


Area  within  corporate  limits  (square  miles)   55.44 

Population,  State  Census  1905   197,023 

Population  per  square  mile   3,554 

Value  of  real  and  personal  property   $95,895,877.00 

Value  per  capita   $487.00 

Cycle  paths  in  city  and  vicinity,  miles  ■  81 

Parks  and  Parkways,  acres   1,320 

Streets  sprinkled  in  1905,  miles   157 

Electric  Railway  lines,  miles  of  double  track   124.60 

STREETS  AND  ALLEYS. 

Streets.  Alleys. 

Paved  (See  table  No.  17)  miles                                                47.07  2.10 

Macadamized,  miles  ,   19.06   

Graveled,  miles   5.49   

Graded  and  with  side  lawns  curbed  and  sodded,  miles   26.61   

Graded  only,  miles                                                                299.53  10.18 

Unimproved,  miles                                                                  388.45  240.14 


Totals,  Dec.  31,  1905,  miles                                               786.21  252.42 

SIDEWALKS. 

Character.  Miles 

Stone,  Brick  and  Cement   274.23 

Gravel   3.76 

Wood  J7   149.29 


427.28 

SEWERS. 

Character  Miles 

Sandrock  Tunnels   22.21 

Brick  and  stone   32.95 

Concrete  ,   .25 

Pipe   154.66 


210.07 
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TABLE  No.  I— Continued. 


STREET  LIGHTS. 
Character  Number. 

Electric  arc  lamps   597 

Electric  incandescent  lamps   4 

Gas  incandescent  lamps   3,270 

Gasoline  incandescent  lamps   1,943 

BRIDGES. 

Character                                                                Number  Miles 

Steel  and  iron                                                                            37  3.82 

Combination  and  wood                                                                15  .77 

Arches                                                                                      12  .07 


64  4.66 

WATER  WORKS. 

Water  mains,  miles   276.41 

Average  consumption,  gallons  per  24  hours  in  1905   9,902,708 

Average  supply  per  capita,  per  24  hours,  gallons   50 

Fire  hydrants,  number   2,587 

Sprinkling  hydrants,  number   354 

Water  meters  number   8,551 

Services,  number   22,234 


City  of  St.  Paul,  1905. 
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TABLE  No.  2. 

SUMMARY  OF  CONSTRUCTION  AND  IMPROVEMENT  WORK  UNDER 
DIRECTION  OF  THE  CITY  ENGINEER. 

1871-1905  Inclusive. 

Approximate 


Miles 

Cost 

397.76 

$4,698,000.00 

12.28 

36,300.00 

19.06 

189,360.00 

Gravel  surfaced  streets  

.  5.49 

39,000.00 

26.61 

261,990.00 

Paved  and  curbed  streets  and  allevs  

83.09 

3,696,500.00 

Streets  improved  bv  tree  planting  

17.27 

14,050.00 

210.07 

3,541,000.00 

Bridges  

4.65 

3,566,130.00 

Stone  and  cement  sidewalks  

274.23 

1,260,700.00 

Wooden  sidewalks  

576.35 

1,152,700.00 

Gravel  sidewalks  

3.76 

1,930.00 

Crosswalks  

53.65 

90,700.00 

$18,548,360.00 
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TABLE  No.  3. 

COMPARATIVE  SUMMARY  OF  THE  AMOUNT  EXPENDED  EACH 
YEAR,  FROM  1891  TO  1905  INCLUSIVE,  ON  CONSTRUCTION, 
MAINTENANCE  AND  DEPARTMENTS  AS  TAKEN  FROM  GENERAL 
DISTRIBUTION  TABLES  OF  ANNUAL  REPORTS. 


Year 

Construction 

Maintenance  Departments 

Total 

1891  

$743,298.06 

$148,379.75 

$8,363.33 

$900,041.14 

1892  

315,752.57 

182,662.09 

9,026.40 

507,441.06 

1893  

269,453.53 

231,574.32 

16,709.23 

517,737.08 

1894  

,   .  132,956.65 

206,739.89 

16,001.10 

355,697.64 

1895  

377,496.68 

214,264.94 

35,471.29 

627,232.91 

1896  

263,303.40 

184,999.65 

*85,753.34 

534,056.39 

1897  

179,086.93 

235,245.64 

*25,171.02 

439,503.59 

1898  

257,321.41 

199,584.84 

*70,263.10 

527,169.35 

1899  

482,185.85 

203,437.96 

9,750.52 

695,374.33 

1900  

629,537.24 

228,400.90 

*23,043.05 

880,981.19 

1901  

502,746.09 

223,001.01 

J43,403.36 

769,150.46 

1902  

690,566.04 

245,803.56 

{67,927.15 

1,004,296.75 

1903  

859,228.47 

231,777.53 

30,227.72 

1,121.233.72 

1904  

566,951.10 

267,605.76 

48,875.13 

f883,431.99 

237,551.90 

52,822.23 

t760,772.57 

$6,740,282.46 

$3,241,029.74 

$542,807.97 

$10,524,120.17 

*  Includes  Water  Department  construction. 
%  Includes  Jackson  street  Market  construction. 

Cost  of  erecting  and  maintaining  voting  booths  charged  to  Departments 
since  1896. 

Garbage  expenses  charged  to  Departments  1901-1904  inclusive. 
Building  inspection  charged  to  Departments  since  1901. 
■f  Includes  no  cost  of  private  work. 


D. 

cial 

Street 
and  Sewer 

Bridge  Bldg 
and  Repair 

CONSTRUCTION 

845.27 

$330.32 

$220.00 
75,554.02 

Culverts,  boxes  and  d 

,659.00 

1,324.94 
114.20 

80.00 

55.00 

116.85 
22.00 

38.50 

House  connections . .  . 
Stair-ways  

85.47 

120.93 
118.52 
461.53 

35.00 

Stand  pipes  

,822.38 

69.11 

723.77 

MAINTENANCE 

Culverts,  boxes  and  d 
Drinking  fountains. .  . 

i, 103. 38 

319.00 
2,837.73 

291.00 
15,832.31 

Macadam  repairs.  .  .  . 
Pavement  cleaning. .  . 
Pavement  repairs 

7.45 
,746.72 

3,449.80 
51,723.30 
917  60 
27,840'.13 
24,704.69 
10,811.15 
50.00 
62,908.20 
1,818.63 

25.00 
94.20 

84.68 

Sidewalks  and  Crossw 

40.25 

3.75 

,216.06 
50.70 

Yards  

125.05 

DEPARTMENTS 

Building  inspection. 
Court  House  and  Citj 

80.65 
224.25 

Park  

211.80 

School  

Sprinkling  

,675.79 
119.17 

Water  

Auditorium  

Blacksmithing  

858.01 
2,936.98 
2,254.19 
19.50 

Road  rollers  

23.23 

Telephone  service. .  . 
Voting  booths  

98.32 

Various  corporations 
Totals  

,737.89 

$197,360.78 

$92,200.81 

TABLE  No.  4. 


DISTRIBUTION  OF  COST  OF  WORK  UNDER  THE  DIRECTION  OF  THE  COMMISSIONER  OF  PUBLIC  WORKS  IN  1905. 


AMOUNTS  DISBURSED. 

TOTALS 

FUNDS  CHARGED. 

Estimates 

Labor 

Engineering 

Inspectior 

Bills 

Local 
Assessment 

Engineering 

General     j  Special 

Street 
and  Sewer 

Bridge  Bldg 
and  Repair 

Surveys  and  records  

$550.32 

10.00 
1 ,780.98 
8,773.04 

$8,288.44 

174  48 
4.35 

$2,527.64 
333.00 

$730.45 

'  12,096.85 

75,728.50 
2,012.64 
17,773.20 

34  R87  fiQ 

$8,701.26 

174.48 
4^35 

$2,845.27 

$330.32 

$220.00 
75,554.02 

CONSTRUCTION 

$75,211.02 
25.00 

Culverts,  boxes  and  drains  

202.31 
9,000.16 

$683.35 

1,324.94 
114.20 

17,659.00 

32,939.05 
28,410.95 
17,426.45 
85i052!67 
3,400.00 
107i26L64 

1,186.14 
2  108  85 
'269!36 
2,026.27 
3.95 
2,560.33 

562.50 
1 ,576.25 
512.75 
605.80 
351.00 
5,033.43 

S3  501  55 

1,186.14 
2,108.85 
269.36 
2,026.27 
3.95 
2,560.33 

Grading  

32,096.05!  27,588.70 
20,994.31!  5,441.20 
87,739.74;  79.658.47 
9,893.18|  3,751.00 

115  1SS  7fl         «9  41  «  21 

2,398.50 
15,203.75 
6,000.00 
6,021.38 
50,149.66 
1,898.51 
2,240.87 

2,597.25 
55.00 

5,797.03 
22.00 

1,395.10 
120.93 
126.25 
476.57 

1 ,455.90 
323.38 

188.50 

80.00 

Paving  

55.00 

341.20 
311.30 
503.41 
102.47 
35.77 
223.88 
281.88 

116.85 
22.00 

1,898.51 
2,778.90 
65,689.81 
700.45 
1,822.38 
1,394.38 

1  fi  2Sfi  51 

House  connections  

314.63 
1,378.89 

2,240.87 
3,672.27 

331.63 
1,387.39 

85.47 

120.93 
118.52 
461.53 

60,476.63 

64,148.90 

35.00 

238.92 

84.60 

1,822.38 

1,071.00 

1,103.38 

319.00 
2,837!73 

291.00 
15,832.31 

MAINTENANCE 

9,441.94 
1,240.28 
553.75 

66.09 

1,138. 

).-,           K  fUO  43 

66.09 

69.11 

Culverts,  boxes  and  drains'.  

1  507  45          9  837  73' 

170.02 

723.77 

3,494.60 
2  663  73 
51  !076.56 
103.00 
25,908.89 
17,672.57 
lo!808!65 
1 ,664.86 
fii  ah 7  7  5 

Ol  ,OU/.  1  o 

1,627.70 

25.00 
94.20 

3,494.60 
3  449  80 

3,494.60 

78fi  07 

3  449  80 
51  J23i30 
917.60 
27,840.13 
24,704.69 
10  81 1.15 
•  '  50^00 
62,908.20 

1,818.63 

25.00 
94.20 

«54  1Q        51  7:U)  7S 

7.45 
7,746.72 

325.37 
395!25 
8^20 

1 ,027. 
54. 
17. 

m  59S91 

1 1 ,984.33 
30,508.02 

94  75Q  SO 

325.37 
395.25 
11.20 

2,909.96 
2,272.64 

84.68 

00  1  4J49.XS 
5n         7  nAi  <;■> 

40.25 

3.75 

2.50  10,811.15 
601.20  2,26(3.02 
1,343.65!  64,009.80 
311.13  1,943.68 

136.25  7,111.24 

2,216.06 
50.70 

i  (\Kn  on 
i  ,uou.yu 

7.50 
4.85 

1 ,050.90 



125.05 

DEPARTMENTS 

Buildinsr  inspection  

6,949.99 



7,005.59 

80.65 
224.25 

Court  House  and  City  Hall  

224  25            318  45 

13.65 
141.58 

11.84 
283.12 
1,378.50 

12.82 

13.65 
353.38 

13.65 
141.58 

11.84 
283.12 
1,378.50 

12.82 

Park  

211.80 

211.80 

1  School  

11.84 
37,958.91 
1,497.67 
12.82 
858.01 
2,960.21 
2,254.19 
22.50 
98.32 

35,070.20 

2,237.33 
119.17 

368.26 

37,675.79 
119.17 

L  Water  

1  Blacksmithing  

811,66 
1,738.55 
1,761.16 

46.35 
1,198.43 
493.03 
22.50 
98.32 

858.01 
2,936.98 
2,254.19 
19.50 

23.23 

23.23 

3.00 

98.32 

8411,274.41 

$250,848.80 

$29,037.60 

$22,044.89 

$47,566.87 

$760,772.57 

$276,508.03 

$29,452.92 

$93,512.14 

$71,737.89 

$197,360.78 

$92,200.81 

Street 


h'g'd  |  Re- 
to     |  serve 
Cont. 


Agate  

Cortland  

Albemarle  

Arbor  

Arch  

At  water  

Augusta  

Aurora  Ave  j  •  •  •  •  • 

Aurora  Ave   '•£>u 

Avon    

Baker  .,    

Baker. .  .  '.  .   

Manomin  Ave  

Banfil    

Beacon    

St.  Anthony  Ave  I 

Bidwell  I  

Blair    

Capitol  Ave    

Carroll    

Charles  f  

Cherokee  Ave    

Clinton  Ave   •„• 

Congress  fiuo.oi 

Conway   •  •  ■  •  • 

Cook..    6.00 

Cook    

Cook...  i..    

Cortland  : .   

Cretin    

Cypress  

Pacific  

Dale    

Dayton  Ave    

Cretin  Ave  

Delos    

Clinton  Ave  

Duluth  Ave    

Earl    

Sims  

Earl  I  

Earl  -  I  

Earl    

Edmund  

Eustis.  [  

Fairfield  Ave  

Fairview  Ave  

Capitol  Ave .... 

Minnehaha  

Van  Buren  

Blair.  

Lafond  

Charles  

Fauquier  

Fauquier  

Fifth  


20.00 
120.00  i  500.00 


100.00 
25.00 


25.00 


25.00 
25.00 


TABLE 


No.  5. 


SEWER  CONTRACTS  IN  EFFECT  IN  1905. 


Con- 
tract Street 
No.  i 

From 

To 

Work  Begun 

Work 
Finished 

Contractor 

General 
Fund 
Appropr'n 

Estimates  Allowed 
1904      1  1905 

ICh'g'd 

to 
Cont. 

Re- 
serve 

Contract 
Price 

723,  Agate  

Elk  St. 

Cortland  St 

July  15  '04 

Aug.  9,  '04  

200  00 

1,022.35 

15.00 

1,037.35 

1  Cortland  

Agate  St  

See  Woodbridge  No. 
Jefferson  St 

Sycamore  St 

7.51  Arbor  

Palace  St 

Jan  12  '05 

Sent    1fi  'OK 

fto.fi  no. 

OUU.UU 

1,190.00 
437  00 
20,336>2 

1  7  on  on 
20,956.72 

760  Arch  

Rice  St.   

238  ft  East 

June  6  '05 

June  15,  '05. 

770  Atwater  

Rice  St 

( I-uilt  ier  St 

July  24  '05 

Dec.  9,  '05 

Augusta  

See  Stryker  No.  699 

Oxford  St 

Victoria  St  

Mar  °'>  '04 

May  17,  '04  

J  Lind 

3,250.00 
2,740.50 
387.16 

50.00 
25.00 
15.00 

2,773.00 
402.16 

Victoria  St  

July  23, '04  

Sept.  6,  '04  

Nov.  21,  04  

P.  J.  Ryan  

7.50 

224  Ft.  Southerly  

Nov.  14,  '04  

C.  Johnson  

Baker  

See  Stryker  No  699 

780  '  Baker  

( )hio  St 

Manomin  Ave 

Oct  20  '05 

Dec.  16,  '05  

Dec.  2,  '04  

June  7,  '05  

J  M  Thornton 

4,295.00 

298.50 
1 ,732.30 

100  00 

4,395.00 

1  973  00 
1 1757130 

730  Banfil  

Baker  St 
Dousman  St 

Sydney  St 
Smith  Ave 

Sept  8  '04 

J  M  Thornton 

1,674.50 

750  Beacon  

Bt.  Anthonv  Ave  

.  Bidwell  

St.  Anthony  Ave 

Shields  Ave  \ 

\prii  3  '05 

C.  Johnson  

25.00 

Beacon  St 

See  Stryker  No  699 

Wheeler  Ave 

Blair  

See  Kairview  No.  781 
See  Fairview  No.  781 

757  Carroll  

Milton  St  

See  Fairview  No  781 

67  ft.  E.  of  Chatsworth 

April  11  '05 

May  17,  '05 

Schreiter  &  Co 

895.28 

895.28 

Charles  

705    Cherokee  Ave  

Clinton  Ave. . . . 

March  30,  '04  

May  19,  '04. . 

D.  W.  Moore  

1,962.00 

25.00 

1,987.06 

691  Congress  

Stryker  Ave  

Bidwelf  St  

Sept.  19,  '03  

Sept.  3,  '04  

D.  W.  Moore  

2,432.70 
1 ,085.00 
2,904.00 

324.99 
15.00 
14.00 

105.31 

'  a',863.00 

1  .101). (HI 

2,924.00 

Earl  St  

MaV  30  '04 

Sept.  12,  '04  

J  Lind 

p7  Cook  

Arkwright  St 

Trout  Brook 

Wont   i n  *H9 

Dec.  10,  '02  

\Y '     T  pPaalAn 

..  Cook  

See  Mendota  No.  677 

696  Cook  

Mendota  St 

Arcade  St 

Nov  13  '03 

Dec.  2,  '03  

769.20 

50.00 

819.20 

...  Cortland  

See  \gate  No  723 

...  Cretin  

See  Dayton  No  763 

779  Cv|„-es,  

Pacific  St 

Forest  St  / 

Oct.  23,  '05  

Nov.  25,  '05  

500.00 

2,235.00 

25  00 

2,260.00 

Pacific  

...  Dale  

Cypress  St  

See  Portland  No  765 

763  f  Dayton  Ave  

Finn  Ave  

Cretin  Ave   1 

May  18, '05  

June  17,  '05  

1,558.00 

982.00 

690.00 
50.00 

10.00 
15.00 
396.10 
25.00 

25.00 
25.00 

1,583.00 

1,007.00 

690.00 
3,334.50 

670.00 
688.36 

3,400i00 

1  Cretin  Ave  

762  !  |Delos  

Dayton  Ave  

Clinton  Ave  

Marshall  Ave   J 

100  ft.  E.  of  Greenwood  \ 

155  ft.  North   / 

C.St.  P.,M.  &O.Ry.  .  .  . 

May  12, '05  

June.  23,  '05  

April  5,  '05  

Aug.  11,  '05  

P.  J.  Ryan  

( 'lmton  Ave  

756  DukithAve  

Delos  St 

Seventh  St   

Seventh  St  *  

March  28,  '05  

J.  Lind  

697'  Karl  

May  19,  '05  

3,284.50 

660.00 
673.36 

1    '  Sima  

712  Earl  

Earl  St  

110  ft  S  of  Burns 

Cypress  St  J 

May  21,  '04  

P     T  Pvar. 

736  Karl  

Sims  St 

Case  St 

Oct.  4,  '04  

MS  Earl  

Lawson  St 

Alio-  9Q 

Sept.  13,  '05  

£22  .Edmund  

Grotto  St  

Milton  St  

July  5,  '04  

Sept.  8, '04  

J.  Lind  

3,375.00 

See  Somerville  No.  698 
See  State  No.  716  

i...    | Fairfield  Ave  

If  Fairview  Ave  

f]  Capitol  Ave  

mil  Van  Buren  

University  Ave  

Aldine  St  

Fairview  Ave  

Fairview  Ave  

Fairview  Ave  

300  ft.  E.of  Wheeler..  . 

E.  of  Wheeler  Ave   \ 

Aldine  St  

Wheeler  Ave  

Aldine  St  J 

Atlantic  St  

Oct.  31,  '05  

Jas.  Forrestal  Co  

1,200  00 

2,550.00 

10.00 
91.00 
100.00 

24,430.00 

1,347.40 
91.00 
10,688.96 

f\  Blair  

*  Lafond  

W  I  Charles  

721  Fauquier  

Fairview  Ave  

Fairview  Ave  

Fairview  Ave  

Duluth  Ave  

June  23,  '04  

Aug.  11,  '04  

1,337.40 

758  Fauquier  

lOOft.E.  of  Payne 

Easterly  85  ft  

April  13,  '05  

April  18,  '05  

J.  Lind  

m  Fifth  

Kittson  St  

Sept.  28,  '03  

May  7,  '04  

10,588.96 

con- 

tract 

Street 

IN  O.  | 

724 

776 

Fifth  

Fillmore  Ave. .  . 

739 

Fourteenth  

704 

George  

708 

George  

Gernanium  

731 

Greenwood  Ave, 

774 

Hudson  Ave.. .  . 

695 

Indiana  Ave.. . 

Indiana  Ave.. .  . 

767 

Isabel  

759 

784 

775 

748 

732 

King  

725 

Lafond  

786 

La'fond.'. 

789 

Lafond  

769  I 

Laurel  Ave  

I 

Snelling  Ave .  . 

Lawson  

71  i 

Lawson  

700  J 

Lexington  Ave 

1 

Summit  Ave .  . 

777 

Lincoln  Ave. .  .  ' 

Manomin  Ave . 

720 

Marshall  Ave. . 

Mendota  j 

677 

Lawson  j 

i 

Cook  j 

768 

Midway  Ave .  .  1 

Milton  

Minnehaha. 

744 

Mt.  Airy  ' 

783 

Mt,  Airy  

753 

Nugent  

714 

Ocean  ' 

707 

Oneida  

"  I 

.  Victoria  1 

James  ' 

752  | 

Milton  1 

709 

Pleasant  Ave. .[ 

Portland  Ave. 

765  | 

Dale  1 

676 

Rondo  f 

|ates  Allowed 
]  1905 


6.00 


0.00 
7.00 
5.85 


3.00 


0.00 
1.00 


737 


3.00 
6.00 


[9.00 
18.50 


6.60 


0.00 


St.  Anthony  ALv 
St.  Clair  rl.' 


.00 


15.00 
758.00 


1 ,358.20 
10.00 
10.00 


10.00 
852.00 
20.00 


333.00 


832.75 
1,642  87 
407.00 
4,421.50 
25.00 
20.00 


lr10D.00 
425.00 
4,415.00 


Ch'g'd 

to 
Cont, 


Re- 
serve 


15.00 


3(i.2o 


10.00 
25.00 


1,572.50 


41.00 
30.00 
2,333.00 


229.94 
747.79 
1,639.00 
463.40 
10.00 


5,950.00 


25.00 
2,260.00 


10.00 
224.00 


137.50 


77.00 


5.00 


15.00 


10.00 


25.00 
50.00 
10.00 


25.00 


25.00 


10.00 


10.00 
15.00 


100.00 


TABLE  No.  5— Continued. 


SEWER  CONTRACTS  IN  EFFECT  IN  1905. 


739 
704 
70s 

731 
774 


759 
784 
775 
748 
732 
725 

786 
789 
769  I 


71  1 

700  i 


44 
783 
753 
714 

07 


09 
70.3 


Fifth  

Fifth  

Fillmore  Ave. .  . 

Fourteenth  

George  

George  

Gernunium  

Greenwood  Ave. 

Hudson  Ave  

Indiana  Ave  

Indiana  Ave...  . 

Isabel  

James  

James  

Jenks  

Jessie  

Juno  

King  

Lafond. .  ...^ 

Lafond..;  ' 

Lafond.". 

Lafond  

Laurel  Ave  

Snelling  Ave 

Lawson  

Lawson  

Lexington  Ave.  . 
Summit  Ave .  .  .  . 

Lioeoin  Ave  

Manomin  Ave.  .  . 
»  ,  Marshall  Ave. .  .  . 

|  Mendota  

'  \  Lawson  

(  Ccck 

Midway  Ave... 

.Milton  

Minnehaha  

Morton  

Mt.  Airy  

Mt.  Airy  

Nugent  

Ocean  

Oneida  . 

Pacific  

Palace  

j  .  Victoria  

I   James. . . . 
Milt.t: 

Pleasant  Ave.. 
Portland  Ave.  .  .  . 

I  Dale  

J  Rondo  

St.  A  nthony  Ave 
ISt.  Clair...  . 


Hope  St  

Cypress  St  

See  W.  Water  No.  738. 

Canada  St  

Orleans  St  

50  ft,  E.  of  Livingston. 
SeeW  oodbridgp  No. 735 

125  ft.  N.  of  Isabel  

Mendota  St  

Custer  St  

See  State  No.  716...  '.  '. 

Greenwood  Ave  

See  Palace  No.  752. . 

\  iew  Sit  

239  ft.  E.  of  Payne.. '.  '. 
Jessamine  St. . .  . 

View  St  

Smith  Ave  

Arundel  St  

See  Fairview  No  781 
150  ft.  W.  of  Rice.. 

Kent  St  

Aldine  St   . 

Laurel  Ave  

See  Mendota  No.  677. 

Mendota  St  

Grand  Ave. ... 

Griggs  st  ; . ; 

Lexington  Ave.  .  . 
See  Baker  No.  780. .  . 
Lexington  Ave.  . 

Case  St  

Mendota  St . 
Mendota  St. .  .  .  '. 

Brown  Ave  

See  Palace  No.  752.!  ! 
See  Fairview  No.  781 
SeeStryker  No.  699... 

Broadway  

Warren  St  

Seventh  St  

Seventh  St  

MefTerson  Ave  .  . .  .  . 
Sec  Cypress  No.  779.  . 
Chats  worth  St..  . 

Palace  St  

Victoria  St  

James  St  

St.  Albans  St   .  . 

St.  Albans  St  

Portland  Ave.. 

Dale  St  

See  Becon  No.  750.. 
Milton  St  


Work  Begun 


Work 
Finished 


150  ft.  E.  of  Maple..  . 
Forest  St  

Jackson  St  

35  ft.  W.  of  Manomin'. 
Goff  Ave  

Deios  St.'.'.  '.  ■  '.  '.  '. 

Forest  St  

20  ft.  W.  of  So.  Robert 

50  f't.East.!!  !!-!!!.' 

85  ft.' W.' of  Fulton.. 

Walsh  Ave  

.Geranium  St  

Cbatsworth  St.. 
Ohio  St  

Western  Ave  

Como  Ave.  ... 

Dale  st  ; ; ; 

Snelling  Ave  

jAshland  Ave  

'Arcade  St  

Summit  Ave. 
Lexington  Ave.  .  .  . 
C,  M.  &  St.  P.  Ry  

Griggs  St.  ]  ] 

Cook  St  

Etrl  St 

Forest  St  

Mt.  Hope  St  


ft.  E.  of  Warren. 

w~  ft.  East  

C  M.&St.  P.  Ry... 
270  ft.  North..  ... 
Grace  St  

[Victoria  St.  . .  .  .  .  .  .  '. 

Uames  St  

|W.  of  Fulton  St  

!  Palace  St  

Oakland  St...  . 

I  Dale  St  

250  ft;  North  

St.  Albans  St  


Victoria  St. 


Sept. 


Contractor 


•  July  12,  '04  

•  •  Sept.  21,  '05  

Aug.  3  '04  

Oct.  7,  '05  

C.  Johnson  

P.  J.  Ryan  

•  .  Sept.  26\  '04.. 

■  ■  May  31,  '04  

.  •  March  11,  '04  

Nov  26,  '04.  . . 

June  18,  '04  

jAug.  13,  '04  

y.  Lind. '. : ; ; ; ; ; ' 

D.  W.  Moore.... 
C.  Johnson  

.  .  Sept.  6,  '04  

•  ■  Sept.  5,  '05  

•  •  Nov.  11,  '04  

Sept.  16,  '04. .  .  '.  '' 

Sept.  23,  '05  

May  9,  '04  

C.  Johnson  

P.  J.  Ryan  

P.  J.  Ryan  

jvdy  io/'bh  . .  '.  '.  '.  '.  .  '. 

July '27,  '05. . . 

■  .  March  27,  '05.  ! 
.  .  Oct.  13,  '05. . 

•  •  Sept.  13,  '05  

.  .  Jan.  16,  '05  

■  ■  Sept.  13,  '04... . 

Aug.  22,  '04  

Sept.  22!  '05  . .  .  .  '.  '.  '. 
Nov  18  '05 
Sept'.  30',  '05 .  '.'.'.'." 
Sept  23  '05 

Oct.1,'64..!!!!"' 

Sept.  13,  '04  

E.  J.  Kirkland. . . 

C.  Johnson  

C.  Johnson  

E.  J.  Kirkland. . . 
C.  Johnson. . . 
J.  Lind  

. .  Nov.'3,  '05.  . .  ! 

•  •  |Nov.  17,  '05  

|July31,'05  

Nov.  21 ,' '05.'. '. ! ! 

Dec.  28,  '05  

Oct.  18,  '05  

Ryan  &  Johnson. 

C.  Johnson  

Jas.  Forrestal  Co. 

•  ■  May  2,  '04  . '.  '. 

j  jMay  2,  '04  

May  21,  '04.  .  . 
May  28,  '04  

P.  J.  Ryan..;.  .'!. 
C.  Johnson  

.  Sept.  28,  '05  

Oct.  27,  '05  

C.  Johnson  

.  June  20;  '04.! ...... 

Sept.  9,  'Oil 

j.  Lind..'. .'!!;;!;; 

|  May  13, '03  

Nov.  10,  '03  

W.  J.  Preston..  .  . 

.  July  22,  '05  

Sept.  13,  '05  

P.  J.  Ryan  

.  Nov.  25,  '04..! 
.  Oct.  26,  '05. . . 

•  Feb.  20,  '05... . 

•  July  22,  '04  

.  March  9,  '04  

Dec.  13,  '04.! !  ! 

Nov.  6,  '05  

Sept.  27,  '05.  .  . 

Nov.  28,  '04  

July  11,  '04  

D.  Johnson  

3.  Johnson  

A.  Martinson  

P.  H.  Thornton... 
3.  Johsnon  

|  Feb.  6,  '05  

Sept.  23,  '05  

Sept,  10,  '04  

Aug.  21 ,  '05  

E.  J.  Kirkland 

.  May  5,  '04  

[  June  14,  '05  

r.  Lind  

May  13, '03....  

Vlay  20,  '03   ( 

3,  Johnson  

General    Estimates  Allowed 
Fund 
Appropr'i 


1904      I  1905 


5,100.00 


300.00 
2,997.00 


2,650.00 
'2,500.66 


4,250.00 
457.00 
2,025.85 


1,243.00 


2,010.00 
1,121.00 


813.00 
3,530.00 


2,559.00 
7,948.50 


1,105.00 
3, 056. 60 


3,070.00 


773.00 
i.'oVi'.OO 


Ch-gM 

to 
Cont. 


Re- 
serve 


15.00 
758.00 

1,358.26 
10.00 
10.00 

10.66 
852.00 
20.00 

333.66 

832.75 
1 ,642  87 
407.00 
4,421.50 
25.00 
20.00 

Jvi.qs.oo 

•  425.00 
4,41,5.00 


10.00 
25.00 

1,572.50 
41.66 
30.00 

2,333.00 


229.94 
747.79 
.039.00 
463.40 
10.00 


5,950.00 


25.00 
2,260.00 


10.00 
224.66 


-'.Von 
50.00 
10.00 


25.00 
25.66 


1  0.00 
1 5.00 


Contract 
Price 


691.00 
773.00 

5, '608. 20 
467.00 
2,035.85 

817.65 
867.00 
1,263.00 

'  343.66 

894.66 
1,692.87 

417.00 
5,200.00 
2,035.00 
1,141.00 

1,134.66 
1,138.00 
4,440.00 


823.00 
3,561.00 

1 ,860.00 

2,600.66 

8,116.00 

2,343.00 


1,334.94 
757.79 
1 ,654.00 
3,597.00 
10.00 


3,100.00 
2,360.00 


783.00 
1,295.66, 


Con- 
tract 
No. 


s  Allowed 
|  1905" 


Ch'g'd 

to 
Cont'r 


Re- 
serve 


Contract 
Price 


718 
764 

698, 

717 

716- 

729 
746 

699- 


710 
760 
754 
726 
749 
773 
715 

74  i 

778 

738  j 

747 
771 

761 

735  | 
755 


Sims. .  . 
Sinnen.. 
Sixth. . . 
Snelling 
SomerviF) 
Eustis . 
So.  Robf-) 
So.  Wah 
State 
FairfieldjQ 
Indiana 
State. . . 
Stewart 
Stryker 
Winslow 
Bidwell 
Augusta 
So.  Wab 
Morton. 
Baker . . 
Summit 
Summit 
Summit 
Superior 
Thomas 
Thomas. 
Universi 
Van  BurlQ 
Van  Bur 
Vernon . 
Victoria 
Walnut 
W.  Watejo 
Fillmore 
Watson  . 
Whitall.. 
Winslow 
Winter. 
Woodbri 
Geraniunjo 
AlbermaiT 
Yankee 


10  00 
286.50 


10.00 


318.34 
296.50 


10,268.00 
25.00 


59,122.99 
3,266.00 


50.00 


10.00 
2,265.00 


2,380.00 


72.50 


10,437.00 


525.00 
2,265.00 


23, 


5.00 


10.00 
449.48 
3,045.00 

50.00 
2,419.82 
1,397.00 

15.00 


25.00 


20.00 


1,000.00 
524.48 
3,070.00 
2,399.00 
2,419.82 
1,417.00 
1,236.00 


152.50 


2.50 


325.00 


348.50 
4,460.00 


2,175.00 
740.00 


10.00 


10.00 
100.00 


25.00 
15.00 


832.00 
6,260.00 


2,200.00 
755.00 


613.00 
3,671.00 
1,755.00 


300.00 
25.00 


613.00 
12,896.00 
1,780.00 


107,261.64  579.56 


TABLE  No.  5— Continued. 

SEWER  CONTRACTS  IX  EFFECT  IX  1905. 


Con- 
tract 
No. 


Work  Begun 


Work 
Finished 


General 
Fund 
Appropr' 


Estim  a T  ea  Allow  e i> 
1904      |  1905 


Oh'g'd  Re- 
to  serve 
Cunt  'r 


75  1 
726 
749 
773 
715 


747 
771 

76i 

73S] 

755 


See  Earl  Xo.  697. . . 

jSeventh  St  

I  Maria  Ave  

|See  Laurel  Xo.  769. 
| Mississippi  River.  . 
jSomerville  Ave. . .  . 
Robert  St  |Dearborn  St. 


ft.  X.  of  Sixth  St. 
1 230  ft.  West  


,May  28.  '04. 
I  June  9,  '05.. 


unit  Ave. 
Summit  Ave. 
Summit  Ave. 

Superior  

Thomas  

Thomas  

University. .  . 
Van  Buren. 
Van  Buren..  . 

Vernon  

Victoria  

Walnut  

W  Water.... 
Fillmore  Ave. 
Watson  Ave  •. 

Whitall  

Window  Ave. 
Winter.  .  . 


Wi 


lbridge. 
'anium. 


Alberinarle. 
Yankee  


See  Stryker  No.  699...  . 

M  ississippi  River  

Eaton  Ave  

Eaton  Ave  

Winifred  St  

Tuscarora  St  

50  ft.  S.  of  Augusta  

Elizabeth  St  

Baker  St  

Strvker  Ave  

I  Augusta  St  

Midwell  St  

BidweU  St  

See  Lexington  Xo.  700 

Snelling  Ave  '. 

Pascal  Ave  

Western  Ave  

Grotto  St  

Western  Ave  

Grotto  St  

Mackubin  St  

See  Fairview  Xo.  781 .  . 

Princeton  Ave  

See  Palace  Xo.  752  

Exchange  St  

Moses  St  


Eustis  sr 
|  Bayard  St 
|  Morton  St 


View  St  

De  Soto  St  

See  Stryker  No.  699., 

Rice  St  

Front  St  

Woodbridge  St. ...  . 

Geranium  St  

Seventh  St  


Jan.  7,  '04. . 
May  16,  04.. 


Indiana  Ave.. .  . 

State  St  

State  St  

Congress  St.  .  .  . 

Bay  St  .  ......  . 

Annapolis  St.  .  . 
Belvidere  St. .  .  . 

So.  Wabasha  St . 

Bidwell  St  

BidweU  St  

Bellows  St  

Bellows  St  


Macalaster  Ave  

Warwick,  Ave  

Duke  St  

Dale  St  

100  ft.  W.  ofGaultier. 

Avon  St  

50  ft,  W.  of  Kent  


200  ft.  South . 


291  ft.  Northeasterly... 
)'  50  ft.  West  of  South 
\     Wabasha  St. 

Victoria  St  

Clark  St  


150  ft.  W.  of  Park. 

Geranium  St  

Albemarle  St  

Rose  St  

Dousman  St  


Aug.  13,  '04. 


3S.420.00 
3,241.00 


Aug.  23,  '04. 
Dec.  30,  '04. 


Sept.  8,  '04.  .  . 
March  25,  '05. 


P.  J.  Ryan. 


J.  Find. 
J.  Find. 


May  2,  '04. 


Dickson  &  Moore. 


May  2, '04... 
April  10,  '05 
Feb.  15,  '05. 
Aug.  3,  '04..  . 
Dec.  9,  '04. . . 
Sept.  18,  '05. 
May  23,  '04.. 


June  1,  '04..  . 
April  26,  '05. 
June  7,  '05.. . 
Sept.  8,  '04.  . 
June  12,  '05. 
Oct.  28,  '05. . 
June  7,  '04.. 


C.  Johnson. 

A.  Martinso 
P.  J.  Ryan. 


Nov.  2,  '04. 


Nov.  18,  '04. 


Oct.  6,  '05. 
Nov.  3,  '04. 


Jan.  16,  '05. 
Aug.  21,  '05. 


Oct.  29,  '05.. 
Dec.  31,  '04.. 


Sept.  19,  '05. 
Sept.  19,  '05. 


P.  J.  Ryan.. 
P.  J.  Ryan.. 


E.  J.  Kirkland. 
J.  Lind  


May  8, '05... 
Sept.  20,  '04. 
Mar.  26, '05.. 


May  18,  '05.. 
June  6,  '05.. 
June  19,  '05. 


C.  Johnson. 
C.  Johnson. 
P.  J.  Ryan. 


350.01) 
2,205.00 


5,000.00 
500.00 


10,314.50 
515.00 


990.00 
'2,349.66 


10  00 

2S0.50 


10,268.00 
25.00 


10.00 
I  I!).  IS 
3,045.00 


2,175.00 
740.00 


613.00 
3,671.00 
1,755.00 
107,201,0  1  57 


Character 
of  Work 


Macadamizing. 
Curbing,  etc. . . 

Grading  

Grading  

Curbing,  etc. . . 
Curbing,  etc. . . 
Macadamizing. 

Grading  

Grading  

Grading  


Curbing,  etc. 
Grading .... 


Curbing,  etc. . . 

Grading  

Macadamizing. 
Grading 
Curbing,  etc..  . 
Macadamizing. 

Curbing,  etc. . . 


Grading.  .  .  . 
Curbing,  etc. 
Curbing,  etc. 


Curbing,  etc. . . 
Curbing,  etc. . . 

Grading  

Grading  

Macadamizing. 

Curbing,  etc. .  | 
Macadamizing. 
Curbing,  etc. .  . 

Curbing,  etc. . . 

Grading  

Macadamizing. 
Curbing,  etc. . . 

Surfacing  

Grading  

Grading  

Curbing,  etc.. . 

Grading  

Grading  

Grading  

Grading  


Contr 
No 


1620 
1577 
1609 
1574 
1580 
1607 
1624 
1586 

1603 


Street 


'harged 

to 
Jontr'c 


Arcade  •  ■  •  ■  •  A 

Ashland  Ave  ^X^n 

Bradley   40.00 

Case   60.00 

Central  Ave   20A0 

Chatsworth  

Cherokee  Ave.  .  .   

Conway  : 

Cretin  Ave  J 

Curfew  Ave  I 


Dale  

Dayton  Ave  J  • 

Finn  Ave  J 

Cretin  Ave  ]  • 

Farrington  Ave. . 

Finn  Ave  ; 

Floral.   iYo'kA 

Forest  142-50 

Goodrich  Ave .  .  .  J'  "  V aa 

Grand  Ave   6  00 

Floral  ,  

Lincoln  Ave  '.  

Goodrich  Ave.  .  . 

Magnolia  1 

Marshall  Ave. .  .  . 
Marshall  Ave. .  .  y 
Dayton  Ave.  .  .  J 

Milton. .  .  .'  ,  

Milton. .  .-.  .•.:..«.:•,  

Oliver  J  

Otto  Ave  

Pt.  Douglas  Rd. 


Reserve 


$200.00 


200.00 


72.00 


Porltand  Ave. 

Rice  

Rondo  


30.73 


4.00 


200.00 


200.00 
50.00 


100.00 
200.00 


300.00 
200.00 


St.  Peter  

seventh::  ::::::|.c 

Sherburne  Ave.  . 
Summit  Ave .... 

Thomas  

Victoria  

Winnifred  

Wynne  

Alley  in  Block  16 
Alley  in  Block  2 
Alley  in  Block  3 


200.00 


45.00 
15.00 


TABLE  No.  6. 


STREET  AND  ALLEY  IMPROVEMENT  CONTRACTS  IN  EFFECT  1905. 


Contr 
No 


1820 
1577 
1609 
1574 
1580 
1607 
1624 
1586 


1486 
1614 
1582 


1605 
1579 
1589 

1610 


1524 
1623 
1608 

1523 
1613 
1536 
1616 
1558 
1611 
1584 
1632 
1588 
1627 
1604 
1602 


Arcade  

Ashland  Ave. . 

Bradley  

Case  

Central  Ave..  . 
jChatsworth .  .  . 
Cherokee  Ave. 

Conway  

Cretin  Ave. .  .  . 
Curfew  Ave. . . 


Dale  

Dayton  Ave. . . . 

Finn  Ave  

Cretin  Ave  

Farrington  Ave. 

Finn  Ave  

Floral.  

Forest  

Goodrich  Ave. . 

Grand  Ave  

Floral  

Lincoln  Ave. . .  . 
Gooflrich  Ave.  . 

Magnolia  

Marshall  Ave. .  . 
Marshall  -Ave..  . 
Dayton  A.ve.  .  . 

Milton  

MiltOn.. ...  .-.  ...» 

lOliver  

Otto  Ave  

Pt.  Douglas  Rd. 


Porltand  Ave. 

Rice  

Rondo  


St.  Peter.  ....... 

Seal  

Seventh  

Sherburne  Ave . . 
Summit  Ave.  .  .  . 

Thomas  

Victoria  

Winnifred  

Wynne  

Alley  in  Block  16 
Alley  in  Block  2 
Alley  in  Block  3 


Maryland  St.  .  . 

Victoria  St  

Lawson  St  

Cypress  St  

Rice  St  

Summit  Ave.  .  . 

Smith  Ave  

Earl  St  

See  Dayton .... 
Bayard  Ave  

Fairmount  Ave. 
Cleveland  Ave. . 
Marshall  Ave. . . 
Marshall  Ave..  . 

Front  St  

See  Dayton.  .  . 

See  Grand  

Maryland  St.  .  . 
See  Lincoln.  .  .  . 

Floral  St  

Summit  Ave.  .  . 

Victoria  St  

Victoria  St  

Sylvan  St  

Wheeler  Ave. .  . 
Victoria  St  


Goodrich  Ave.  .  .  . 
Fairmount  Ave. .  . 

Rice  St  

Pleasant  Ave  

At  various  points. 

Chatsworth  St..  .  . 

Maryland  St  

Dewey  Ave  


Aurora  Ave  

Ellis  St  

Tuscarora  St  

Rice  St  

Dale  St  

Hamline  Ave  

University  Ave  

Concord  St  

Hamline  Ave  

Arlington  Hills  

Gotzian's  Re-arrange 
Gotzian's  Re-arrange 


Minneapolis  Ave. 

Oxford  St  

Jessamine  St. .  .  . 

Earl  St  

Dale  St  

Selby  Ave  

Annapolis  St. .  .  . 

Tell  St  

No.  1614  

Ellis  St  


St.  Anthony  Ave.  .  . 

Cretin  Ave  

Selby  Ave  

Dayton  Ave  

Lawson  St  

No.  1614  

No.  1578  

L.  C.  &  Phalen  Ave. 

No.  1550  : . . . 

Lawton  St  

Heather  Place  

Oxford  St  

Chatsworth  St  

Cortland  St  

Snelling  Ave  

Chatsworth  St  


Summit  Ave.  .  . 
Goodrich  Ave.  . 

Gaultier  St  

Butternut  Ave. 


Oxford  St  

Minneapolis  Ave.. 
Terrace  Park  Ave. 


Central  Terrace. .  .  . 
Territorial  Road. . . 
Ft.  Snelling  bridge. 

Dale  St  

Cleveland  Ave  

Snelling  Ave  

Edmund  St  

Brown  Ave  

Snelling  Ave  


Work 
Begun 


Work 
Finished 


Sept.  8, 1905[Oct.  28,1905 
Oct.  3,1904'Oct.  29,1904 
May  11,1905  Aug.  22,  1905 
Sept.  12, 1904  Nov.  16, 1904 
Nov.  28, 1904  May  1,1905 
May    8, 1905  June  3,1905 

Oct.  1,1905   

Apr.    6, 1905  May  22, 1905 


May  8, 1905 
Apr.  1,1903 
June  21,1905 
Oct.  31,1904 

Aug.'i7,'i9C>3 

Oct. 'ii,'i964 

May    2, 1904 

Apr.  19,1905 
Oct.  24,1904 
Nov.  14,1904 


June  2,1905 
Aug.  1,1903 
Aug.  12,1905 
Nov.  23, 1904 

June' 22,' i  904 

Nov.'  5,'  1904 

July  "7,1904 

July  12,1905 
Apr.  25,1905 
Apr.  27,1905 


Apr.  24, 1905  May  26,1905 
Apr.  28, 1905  May  16,1905 

Oct.  17,19051  

July  17, 1905|Nov.  9,1905 
Aug.  21, 1905  Nov.  24,1905 

Oct.  14, 1903|Oct.  31,1903 
Sept.  19, 1905  Dec.  2, 1905 
May  22, 1905  June  24,1905 


Oct. 
May 
Apr. 
June 
June 
May 
Nov. 
Nov. 
Nov. 
Oct. 
May 
May 


1903 
1905 
1904 
1905 
1904 
1905 
1904 
1905 
1904 
1905 
1905 
1905 


Oct. 
June 
Oct. 
Aug. 
Aug. 
Sept. 
Apr. 

Apr. 
Nov. 
May 
July 


31, 1903 
13, 1905 
8,1904 
8, 1905 
5, 1905 
5, 1905 
4,1905 

26,1905 
8,1905 
23,  1905 
22,  1905 


W.  J.  Prendergast.  . 
Fielding  &  Shepley. 

D.  W.  Moore  

C.  Johnson  

Fielding  &  Shepley. 
Jas.  Forrestal  Co.  .  . 
Thos.  Keough  

C.  Johnson  

D.  W.  Moore  . .  

Fielding  &  Shepley. 
Thos.  Keough  


Jas.  Forrestal  Co.  .  . 

Thos.  Linnan  

W.  J.  Prendergast.  . 

Fielding  &  Shepley.. 

Jas.  Forrestal  Co.  .  . 
Fielding  &  Shepley. 
Jas.  Forrestal  Co.  .  . 

C.  Johnson  

Fielding  &  Shepley. 

D.  W.  Moore  

Thos.  Keough.  :  

Jas.  Forrestal  Co.  . 

Fielding  &  Shepley. 
Jas.  Forrestal  Co.  . 
Jas.  Forrestal  Co.  . 

Fielding  &  Shepley. 

Thos.  Keough  

Jas.  Forrestal  Co.  . 
Fielding  &  Shepley. 
Dickson  &  Moore .  . 
P.  H.  Thornton..  .  . 

C.  Johnson  

Fielding  &  Shepley. 

D.  W.  Moore  

Jas.  Forrestal  Co.  . 
J.  M.  Thornton  

E.  J.  Kirkland.  .  .  . 


General 

Fund 
Appropr'n 


f  Curbing,  etc   $32,938.05 

Total  Estimates  1905.  Grading  

Macadamizing   17,426.4o 

Surfacing   3,400.00 


752.00 
976.00 
5,000.00 
S.  70.00 

5.000,00 


Estimates  Allowkb 


Charged 


$3,570.00 


425.00 
1 ,530.00 


1903-'04 
3,145.00 


3,571.16 
5,991.62 


4,250.00 
2,975.00 


1,115.69 

'  1903  "  ' 
1 ,366.93 

'42,602.55 

ii  ,450.66 

935.66 
'  '2,040.66 


$4,700.00 
471.58 
3,657.00 
1,184.00 

10,101.05 
2,421.90 
1 ,500.00 
1 ,900.00 

'  549.66 
100.00 

2,206.88 
150.00 

425.39 

'  135.66 

200.66 

2,168.00 
1,062.84 
2,381.14 


425.00 
722.50 
8,800.00 
4,798.00 

50.00 
234.00 
2,652.24 

100.00 
872.00 
59.45 
9,527.50 
3,400.00 
3,682.08 
279.00 
1,827.50 
1,235.00 
327.00 
233.10 
170.00 


$16.00 
40.00 
60.00 
20.40 


142.50 

6.66 


72.00 
30.73 


$200.00 


Contract 
Price 


200.00 
50.00 


100.00 
200.00 


300.00 
200.00 


4.5.00 
15.00 


Class 
of 

Pavement 


Con- 
tract 
No. 


Sandstone. 
Asphalt. .  . 
Asphalt. .  . 
Sandstone. 
Asphalt. .  . 
Asphalt. .  . 
Sandstone 

Brick  

Sandstone 


1621 
1581 
1617 
1628 
1592 
1593 
1619 
1622 
1633 


Street 


Central  Av«c  • 
College  Av«°" 
Eighth .... 70 
Fillmore  A]  a  a 

Fort  gj* 

Franklin..  .8U 
Maria  Ave.  ■  • 
Mayall  Alle  ■  • 
Alley  in  Bli  ■  ■ 


Ch'g'd 
.  to 
Cont. 


"6.50 


15.48 


75.20 
5.80 


Contract 
Price 


1,722.50 
23.718.65 
11,218.00 

8,486.00 
13,940.12 
11,512.00 
20,900.00 

1,187.00 

1,886.00 


94,570.27 


TABLE  No.  7. 


PAVING  CONTRACTS  IN  EFFECT  IN  1905. 


Con- 
tract 

No. 


Work 
Begun 


Work 
Finished 


General  (Estimates  Allowed 

Fund   

Ap'r'p'r'n  ign4 


Ch'g'd 
Cant 


1621 
1581 
1617 
1628 
1592 

irm 

1619 
1622 


Central  Ave  

College  Ave  

Eighth  

Fillmore  Ave  

Fort  

Franklin  

Maria  Ave  

Mayall  Alley  

Alley  in  Block  28, 


Cedar  St  

Cedar  St  

Broadway  

So.  Robert  St .  .  . 

Third  St  

Third  St  

Seventh  St  

Seventh  St   

St.  Paul  Proper. 


Wabasha  St. 
Third  St  . .  .  . 
Locust  St..  . 

Eva  St  

Tenth  St. . . . 

Ninth  St  

Plum  St  

Ninth  St.. . . 


A ur.  28,  '05..  . 
March  27,  '05. 
June  16,  '05..  . 
Oct.  16,  '05.  .  . 
March  29.  '0.5. 
March  31 ,  '05. 
Aug.  25,  '05..  . 
Sept.  11,  '05... 
Nov.  16,  '05.. 


Sept.  15,  '05. 
May  20,  '05. 
July  15,  '05. 
Nov.  25,  '05. 
June  7,  '05.. 
June  10,  '05. 
Nov.  11,  '05. 
Sept.  20,  '05. 


Fielding  &  Shepley. . .  . 
Barber  Asp.  Pav.  Co.  . 
Barber  Asp.  Pav.  Co.  . 

.las.  Forreetal  Co  

Barber.  Asp.  Pav.  Co. 
Barber  Asp.  Pav.  Co.  . 
Fielding  &  Shepley..  .  . 
Fielding  &  Shepley..  .  . 
Fielding  A  Shepley.. .  , 


,710.00 
,160.55 
.535.30 
.470.52 
,849.10 
,785.20 
.824.80 
,181.20 
.530.00 


3,557.80 
1,682.70 


^.50 


2,091.02 
1,726.80 


75.20 
5.f 


Con- 
tract 
No. 

1599 

1601 
1537 


1594 


1564 
1600 


1597 


Purpo: 

)0 

Brick  (pavin^S 

Brick  (Sewer 
Cement  Walkp8 


Cement  WalkHs 


Drain 

40 
37 

Flagging  StoilOO 


Lumber. 


1625  Royalty..  .  . 

1626  Tool  House. 


TABLE  No.  8. 

MISCELLANEOUS  CONTRACTS  IN  EFFECT  IN  1905. 


Con- 
tract 


Purpose 


Begun 


UNIT  PRICES 


Estimates 
Allowed 
1905 


jBrick  (paving) 

Brick  (Sewer) . 
Cement  Walks. 


94  Cement  Walks 


1564 1  Drain  

■600  Flagging  Stone. 


Royalty. . . . 
Tool  House. 


City  at  Large. 


City  at  Large. 
City  at  Large. 


City  at  Large. 


Hampden  Ave.  from  Myrtle  to 
C.  M.  &  St.  P.  Ry. 


City  at  Large. 


City  at  Large. 


Atwater  St.  Sewer  System. 
L 'Orient  St.  Yard  


St.  Paul  Lime  &  C.  Co.. 
L.  G.  Washington. 


L.  G.  Washington. . 


Thos.  Manning  /  Cut  Paving  Brick  17.00 

Brick  Block  21.75 

Sewer  Brick,  per  M   9.10 

Contract  of  1904  

Cement  Bloek  Walk,  per  sq.  ft  08 

Cement  Walk,  Surfaced  in  Place,  per  sq.  ft  08 

Resetting  Curb,  per  lineal-foot  03 

Rubble  Masonry  in  Cement,  per'cubic  yard   1-75 

Brickwork,  per  M  15.00 

Earthwork,  per  cubic  yard  15 

Lumber,  perM.  Ft..  B.  M  18.00 

Railroad  Iron,  per  pound  >  02 

Wrought  Iron,  per  pound  02J^ 

Paving  (Brick),  per  square  yard   1.00 

Relaying  Cement  Block  Walk,  per  square  foot  '  04 

Cutting  Cement  Block  Walk,  per  lineal  foot  01 

Reserve  

Winona  Stone  Flagging,  per  lineal  foot  40 

Kettle  River  Sandstone,  per  lineal  foot  37 

Granite  Flagging,  per  lineal  foot. . . ,   1-00 

3"x6"  to  3".\16"  Pine  Lumber  I  ifino 

and  Dim  Lumber  12"xl2",  16'  or  less./ 

1"  and  2"  Pine  Lumber,  16'  or  less  17.00 

Dim  Lumber,  12"xl2"  and  Under,  18',  20',  22',  24'  16.00 

Matched  and  Dressed  Fencing.  2nd  Quality  16.00 

l"x4"-4',  Clear  White  Pine  20.00 

Oak  Lumber,  1st  Com  18.50 

Fir,  3"xl4"  to  14"xl4",  32'  or  under  20.00 

Fir,  3"xl4"  to  14"xl4",  34'  to  40'  20.00 

Surfacing  on  one  side   1-00 

Shingles,  XX  or  Extra  "A"   2.50 

3"x«"  to  3"xl6"  Hemlock,  16'  or  less  16.00 

For  Sewer,  8'  0"  Dia.,  50c  per  foot  

\  |For  Sewer,  9'  0"  Dia.,  50c  per  foot  

A.  P.  Dapron  jContract  Price   1  •260  00 


Fielding  &  Shepley. 


Gribben  Lumber  Co. 


W.  A.  Parmley. 


Con- 
tract 
No. 


1612 


1596 


1591 


iss  of  Wor 


Rebuilding. 


Estimates 
Allowed 


Reflooring  and  ] 
ing  


Concrete  Arch  t 
Retaining 


59,934.64 


10,296.25 


4,980.13 


75,211.02 


Offsets 


3,722.26 


25.00 


3,747.26 


Contract 
Price 


63,656.90 


10,296.25 


5,005.13 


78,958.28 


TABLE  No.  9. 


BRIDGE  CONTRACTS  IN  EFFECT  IN  1905. 


Class  of  Work 


Rebuilding. 


Reflooring  and  Pav- 
ing  


High  Bridge  over  Miss.  R. 


Third  St.  over  Gr.  Nor. 
and  N.  P.  Ry  


Concrete  Arch  and    Payne  Ave.  and  Beaumont 
Retaining  Wails  Street 


Work 
Begun 


Jan.  9, '05. 


Apr.  27, 05 


Apr.  24,  05 


Work 
Finished 


Aug.  15,  05 


May  6,05.. 


St  .Paul  Foundry  Co 


Fielding  &Shepley. 


Fielding  &  Shepley . 


UNIT  PRTCES 


All  New  Material  Erected,  per  pound  

All  Old  Material  Erected,  not  Including  Plate  Gir.,  per  lb 

Repairing  and  Erecting  4  Plate  Girders  

Railing,  per  lineal  foot  

Wooden  Flour  System  Comp.,  per  foot  

Will  Pay  for  All  Old  Iron,  per  ton  

Removing  Roadway,  Scraping  Painting  

Roadway  Floor  Laid,  per  lineal-foot  

Creosoted  Blocks  Laid  Comp.,  per  square  yard  

Fencing,  per  lineal  foot  

Removing  Old  Bridge  

Arch  Ring  Concrete,  per  cubic  yard  

Portland  Cement  Concrete,  per  cubic  yard  

Dry  Wall,  percubic  yard   

Embankment,  per  cubic  yard  

Macadam  Surfacing,  per  cubic  yard   

Gas  Pipe  Railing,  per  lineal  foot  

Cement  Sidewalks,  per  square  foot  

Resetting  Granite  Curb,  per  lineal  foot  

New  Granite  Curb,  Straight,  per  lineal  foot  

New  Granite  Curb,  20'  Radius,  per  lineal  foot  


.0502 
.0346 
,095.00 
2.10 
8.90 
9.20 
200.00 
3.30 
1.85 
.30 
25.00 
6.25 
6.25 
4.50 
.40 
1.00 
1.50 
.08 
.08 
.90 
1.00 


Estimates 
Allowed 


59,934.64 


10,296.25 


4,980.13 


Contract 
Price 


75,211.02  3,747.26 


S.656.90 


10,296.25 


KOADWAY  STRINGERS 


ROADWAY  FLOOR 


Yr, 
Bit. 


Jla  r 

-leu 
Fen 
In 

[is] 
Iisa 
'ay] 
lny 


C.  to  C. 


3url34"  C.  to  C  

28  V>"  and  35"  C.  to  C. 


Wood,  24"  C.  to  C. 


3al#!4"  C.  to  C. 


4"  Fir  and  Brick. 


1903 


Original  4"  Pine  and  6"  Cedar  Block. 
Repaved  with  brick,  1903  


Buckle  Plate  and  Asphalt. 


7"  C.  to  C  

wood  ,  8"  C.  to  C. 


|4"  Fir  and  Brick  

3*  Pine  and  2"  oak  

Original  4"  Pine  and  6"  Cedar  Bl< 
Repaved  4"  Pine  and  Brick,  1901 
3"  Fir  and  2"  oak  


1890 
1896 


1890 
1888 


1887 
L904 


rood,  20"  C.  to  C. 


27M",  29H"  and  30^"  C.  to  C. .  .  . 

racftringers,  36"  to  C.  C  I 

vitt  S"  C.  to  C  :  


.af*ringers,  37M"  C.  to  C 
.ex 


tringers,  36"  C.  to  C. 
wood,  16"  C.  to  C  


Original  4"  plank  

Replanked  1899  

Partially  Replanked,  1901 


4"  Fir  and  4"  Creosoted  Block  

Original  3"  pine  and  2"  oak  

Repaved  4"  fir  and  4"  Creosote  Block,  1904. 

4"  plank  and  brick  

Original  4"  pine  and  6"  cedar  block  

Repaved  4"  pine  and  brick,  1901  

2  Layers  of  3"  plank,  diagonal  


1880 


3"  pine  and  2"  oak. 


'  wood,  133^",  IS"  and  21"  C.  to  C. 

I 

'  wood,  24"  C.  to  C  1 

16"  C.  to  C  { 

tringers,  36"  C.  to  C  I 

tringers,  20"  C.  to  C  { 

35:  C.  to  C  { 

150"  C  .to  C  


1 3"  fir  and  2"  oak  

|  Original  6"  cedar  block  

|  Repaved  3"  pine,  2  courses  

I  Original  4"  pine  and  6"  cedar  block.  .  .  . 

(Repaved  3"  fir  and  brick,  1900  

!  Original  4"  pine  and  6"  cedar  block.  .  .  . 

Repaved  4"  Fir  and  4"  Creo.  Pine  block, 

Original  2  courses  3"  pine,  Diagonal.  .  .  . 

Repaved  3"-l"  fir  and  crick,  1896  

Original  4"  pine- and  6"  cedar  block.  .  .  . 

Repaved  4"-l"  Fir  and  brick  


1904. 


1903 


1887 
1904 


1889 
1889 


1888 

1904 
1890 
1889 
1888 


Buckle  plate  and  ashphalt 


1885 
1893 


1900 


TABLE  No.  10. 

STEEL  AND  IRON  BRIDGES  IN  SERVICE  IN  1905. 


Truss  and  Girder 
Spans 


No  Length-Ft. 


Trestle  Spans. 


No  Length 


Total 
Length 
feet 


Sidewalks 


Wdth 
feet 


ROADWAY  STRINGERS 


ROADWAY  FLOOR 


Arcade  St.,  over  N.  P.  and  C.  St.  P.  M.  &  O.  Rys. 


Burr  St.,  over  Fauquier  St.  and  C.  St.  P.  M.  &  O.  Ry. 
Oomo  Ave.,  over  G.  N.  Ry  


D»h  St.,  over  G.  N.  Ry 

Denoyer  Park,  over  C.  M.  &  St.'  P.  Ry. 

K^m""^"  over  Fa>«l«ier  St.  and  C.  St.' I*.  M.  &  O  Ry. 
i  au<iuier  St.,  over  N.  P.  Ry 

*<*  Snelling,  over  Mississippi  river  

<:ra"'1  Ave.,  overt'.  M.  &  St.  1>.  Ry  

■'•'"•ksoii  St..  ov,»r  C   v  I?,. 

*****  •  '  V  P.  l'  y.  from  4th  to  6th. ............ 

iSSt»«G.N.andN.  P.  Rys  

iu  ■  «ver  ('.  M.  &  St.  P.  Ry  


M<irS,,a11  Ave-over  Mississippi  river, 


rtned  by  Mi 


spoils) 


Me,"lota  r(lil,| 

M"n,i,"»  «>ad,  N, 
M 


over  Happy  Hollow. 


over  ravine  (built  of  old  Wsi 
s'  •  "Ver  N.  p.  Ry.,(Duluth  Line).  .. 


M.s- 


Plate  Girder,  2  Deck,  2  Through  Spans. 


Plate  Girder  Deck  on  Steel  Bents  

Riveted  open  web  girders  on  steel  bents 


Plate  girder  deck 
Plate  girder  deck 


steel  bents 
steel  bents 


Plate  girder  deck  on  steel  bents. ........ 

Pin  connected  thro'  truss,  wooden  joists. 
Pin  connected  deck  truss,  wooden  joists. 
Pin  connected  deck  truss,  wooden  joists. 
Pin  connected  deck  truss,  wooden  joists. 
Pin  connected  deck  truss,  wooden  joists. . 

Masonry  Arch  approach.  

Plate  girder  deck  


J8s,PPi  St.,  over  N.  P. 


Mi«iwippi  St., 


Hy 


PaVne  Ave., 


Raym. 


ond  Ave., 


°verG.  N.  Ry  

0V«*C.  St.  P.  M.&O.  Ry.. 
ovwG.  N.  Ry.  (rebuilt). 


Plate  girder  deck  on  steel  bents. 
Plate  girder  deck  on  steel  bents. 
Plate  girder  deck  on  steel  bents. 

Pin  connected  thro'  truss  

Plate  girder  deck  

Trestle  spans  

Tower  spans  

Pin  connected  deck  truss  

Pin  connected  deck  i  russ  

Pin  3  hinged  deck  arch  

Pin  connected^deck  truss  

Pin  Connected  deck  truss. 
:  Wooden  trestles  

Plate  girder  deck  on  steel  bents. 

Plate  girder  deck  on  steel  bents. 

(Pin  connected  Pony  truss  

Stringers  


Plate  girder  thro'  

(Pin  connected  thro'  truss. 
jPin  connected  thro'  truss. 
I Pin  connected  thro'  truss. 


51.96 
72.16 
86 
67 
42  to  50 
74.42 
111.58 
122.25 
44  t  o  58 
26  to  62 
64 

35  to  60 
112.75 

270 
181.5 
135 
72 
60 
71.33 

36  to  57 
31.5  to  28 

24  to  38 
90 
81 


95 
133 
456 
140 
140 


14  to  46.5 
56  to  94 


25.5  to  58 
154.5 
118.5 
152.5 


309^ 


340 
310 


343  '4 

120 


9(i'4 


476 
-*.-»s:'.» 


is:i\, 
81 


1 27:? 


40' 
37.5 


■MM 
40 


is 


330  }.-2 
454 
142 
249 
229 

i25>s  40 
429  24 


!() 


10 

7.5 


10"  I,  34*  C.  to  C  

10"  I,  28 >£"  and  35"  C.  to  C  

10"  I,  34"  C.  to  C  ]4"  Fir  and  Brick. 

6"xl4"  Wood,  24"  C.  to  C  


Fir  and  Brick. 


Original  4"  Pine  and  0"  Cedar  Block. 
Repaved  with  brick,  1903  


Buckle  Plate  and  Asphalt. 


I,  37"  C.  to  C  

3"xl4"  wood  ,  8*  C.  to  C. 


4"xl4"  wood,  20"  C.  to  C. 


12"  I,  27M",  29^"  and  30^"  C.  to  C. 

to  C.  C  


Iron  stringers,  3 
9"  I,  48"  C.  to  C 


Iron  stringers,  37M"  C.  to  C. . 
Wooden  stringers,  36"  C.  to  C. 


7"xl 


d,  16"  C.  to  C. 


C. 


3"xl4"  wood,  13>^",  IS"  ai 
2"xl4"  wood,  24"  C.  to  C. . 

8"  I,  36"  C.  to  C  

Iron  stringers,  36"  C.  to  C 
Iron  stringers,  20"  C. 
10"  I,  35:  C.  to  C. . . 
15"  I,  50"  C  .to  C  1  Buckle  plate  and  ashphalt 


toC. 


3'  Pine  and  2"  oak  

Original  4"  Pine  and  (5"  Cedar  Block. 
Repaved  4"  Pine  and  Brick,  1901. .  . 
3"  Fir  and  2"  oak  


Original  4"  plank  

Replanked  1899  

Partially  Replanked,  1901. 


4"  Fir  and  4"  Creosoted  Block  

Original  3"  pine  and  2"  oak  

Repaved  4"  fir  and  4"  Creosote  Block,  1904. 

4"  plank  and  brick  

Original  4"  pine  and  0"  cedar  block  

Repaved  4"  pine  and  brick,  1901  

2  Layers  of  3"  plank,  diagonal  


3"  pine  and  2"  oak. 


3"  fir  and  2"  oak  

Original  6"  cedar  block  

Repaved  3"  pine,  2  courses  

Original  4"  pine  and  0"  cedar  block  

Repaved  3"  fir  and  brick,  1900  

Origitial  4"  pine  and  6"  cedar  block  

Repaved  4"  Fir  and  4"  Creo.  Pine  block,  1904. 

Original  2  courses  3"  pine,  Diagonal  

Repaved  3"-l"  fir  and  brick,  1896. 


Original  4"  pine  and  6"  cedar  block. 
Repaved  4"-l"  Fir  and  brick  


ROADWAY  FLGOK 


4"  pine  and  6"  cedar  block  

Buckle  plate  and  Asphalt  

Original  5"  plank  and  6"  cedar  block.  . 
Repaved  4"  fir,  2"  oak  and  brick,  1903. 


Original  3   pine  anil  6  c 

Repaved,  1893  

Repaved  4"-l"  Fir  and  brick,  1900 


block   | 


Original  1"  pine  and  0"  cedar  block. 
Repaved  4"-l"  fir  and  brick,  1902.  . 

Original  4"  pine  and  0"  cedar  block. 
Repaved  4"-l"  fir  and  brick  


3"  pine  and  2"  oak  

Original  4"  pine  and  6"  cedar  block. 
Repaved  4"-l"  fir  and  Brick,  1901.. 

4"  fir,  creosoted,  and  brick   

Buckle  plate  and  asphalt  

Original  4"  pine  and  6"  cedar  block. 

Replanked,  2"  oak,  1900  

Original  4"  pine  and  6"  cedar  block. 
Repaved  4"-l"  fir  and  brick,  1900  . 
Original  4"  pine  and  6"  cedar  block. 
Repaved  4"-l"  fir  and  brick,  1898.  . 


4"-l"  fir  and  brick. 


Sandstone  and  granite  

Original  3"  pine  and  6"  cedar  block. 
Replanked,  2"  oak,  1899  


/  11891 

I 


Original  4"  pine  and  0"  Cedar  Block   \ 

Repaved  4"-l"  fir  and  brick,  1900   j 


Original  4"  plank  and  4"  Cedar  block.  .  . 
Removed  blocks  and  laid  2"  plank,  1899. 
Repaved,  4"  fir  and  2"  oak  


TABLE  No.  10— Continued 


STEEL  AND  IRON  BRIDGES  IN  SERVICE  IN  1905. 


Bjwiey  St.,  over  N.  P.  Ry.  (Duluth  Line). 

PM  St.,  overG.  N.  Ry.  (rebuilt)  

"ice  St.,  over  N.  I'.  Ry  


Robert  St.,  over  M 


ississippi  river  (very  heavy  traffic). 


Selby  A 


VC,  over  C.  M.  &  Si.  I'.  Ry. 


Seventh  St.,  over  G.  N.  &  N.  P.  RyS 


SUth  8t  '  OVer  R-  R'«.  Phalen  Creek  and  Trout  Brook  valley* 
Spans  destroyed  by  St.  P.  &  D.  Ry.— Replace.!.! 


8«nith  Ave.,  over  Mississippi  river  (high  bridge)  south  600  feet 
Rebuilt  in  1905. 

Celling  Ave.,  over  G.  N.  Ry  

^"th  Robert  St.,  (Ducas)  over  C.  G.  W.  Ry.'  

IwnSiT  ft'  OVer  c-  M.  &  St.  P.  Ry  

Thir.i  s,    ve-'  over  c-  M.  &  St.  P.  Ry 

I  '( W  .^  '.?4-  Pli  an,d  U-  »•  Co=  approach,  wood; '  ' 

diversity  \v o     '  m  J«:°"<le»  bridges" 

ly  Ave--  over  Minnesota  Transfer  

Wbaa8haSt- over  Missi^ippi  river  

^eetmins'pr  c* 

er  St.,  over  G.  N.  and  C.  St.  P.  M.  &  O.  Rys  


Piute  girder  deck  

Plate  girder  14  deck  

Plate  girder  deck  

Pony  truss  

Plate  girder  deck  

I'in  connected  truss  deck  

Pin  connected  truss  deck      .  .  . 

Pin  connected  truss  .leek  

Pin  connected  truss  thro'  deck. 

Iron  trestle  

Pin  connected  thro  truss  

Plate  girder  deck  on  steel  bents 

I'laic  girder  .leek  on  steel  bents 

Plate  girder  deck  on  steel  bents 

Pin  connected  thro'  truss  

Steel  trestle  

Plate  girder  deck  

Plate  girder  deck  

Riveted  triangular  deck  truss.  . 

Riveted  triangular  deck  truss.  . 

Riveted  triangular  deck  truss.  . 
Riveted  triangular  deck  truss.  . 
Riveted  triangular  deck  truss.  . 
Riveted  triangular  thro'  truss.  . 

Plate  girder  deck  

Plate  girder  deck  

Riveted  triangular  deck  truss.  . 
Riveted  triangular  deck  truss.  . 
Riveted  triangular  deck  truss.  . 

Pin  connected  deck  truss  

Pin  connected  deck  truss  

Plate  girder  ^  deck  

Plate  girder  ^  deck  

Plate  girder  deck  


Pin  connected  cantilever  deck . 
Pin  connected  cantilever  deck. 
Pin  connected  cantilever  deck. 
Pin  connected  cantilever  deck. 

Plate  girder  deck  

Masonry  approach  and  fill.  .  .  . 

Riveted  Lattice  thro'  truss  

Riveted  lattice  deck  truss.  .  .  . 


Truss  and  Girder 
Spans 


Length -Ft. 


Trestle  spans 


No  Length 


Plate  girder  deck  

Plate  girder  deck  

Plate  girder  deck .  .  .  . :  

Steel  trestle  

Plate  girder  deck  50 


62 

28.5  to  57 
23.2  &  43.5 

86.5 
1-40  &  2-55 

180 

200 

150 

352 


76.38  &  71 
39 
26.25 
43 
123 


26  to  50 
82.2 
42.4 
80.2 
99.3 
100 
134 
134 
40 
60 
50 
80 
90 
170 
250 


72 
66 
26  to  55 


16.08  to  39.5 


190 
171.33 
80 
330 
126 
40  to  57.5 


Total 
Length 
feet 


til 

320 


723 
364 


2773 J i 


227 
79 

1421 
1462 


10 


Sidew'lks 


ROADWAY  STRINGERS 


No  Wdth 
feel 


201S2?k 


17H 


12"  I,  34"  C.  to  C. 
12"  I,  54"  C.  toC. 


Iron  stringers,  45"  C.  to  C. 
7"  I ,  about  24"  C.  to  C. 


Iron  stringers,  36"  C.  to  C. .....  . 

Iron  stringers,  21"  to  45"  C.  to  C. 


10    10"  I,  34 


Iron  stringers,  36"  C.  to  C. 

10"  I,  32"  C.  to  C  

12"  I,  48"  C.  to  C  


ROADWAY 


Yr. 
B'lt 


4"  pine  and  6*  cedar  block  

Buckle  plate  and  Asphalt  

Original  5*  plank  and  0"  cedar  block.  . 
Repaved  4"  fir,  2"  oak  and  brick,  1903. 

Original  3"  pine  and  6"  cedar  block.  .  . 

Repaved,  1893  

Repaved  4"-l"  Fir  and  brick,  1900  


Original  4"  pine  and  6' 
Repaved  4"-l"  fir  and 


Original  4"  pine  and  6"  cedar  block. 
Repaved  4"-l"  fir  and  brick  


1S9I 
1 900 


INS!) 
I, SMI 
1 884 


f  Original  4" 
Repaved  I" 


Original  4"  plank  and  4"  Cedar  block  

Removed  blocks  and  laid  2"  plank,  1899. 
Repaved,  4"  fir  and  2"  oak  


3"  pine  and  2"  oak  

Original  4"  pine  and  6"  cedar  block. 
Repaved  4"-l"  fir  and  Brick,  1901.. 

4"  fir,  creosoted,  and  brick   

Buckle  plate  anil  asphalt  

Original  4"  pine  and  6"  cedar  block. 

Replanked,  2"  oak,  1900  

Original  4"  pine  and  6"  cedar  block. 
Repaved  4"-l"  fir  and  brick,  1900  .  . 
Original  4"  pine  and  6"  cedar  block. 
Repaved  4"-l"  fir  and  brick,  1898. . . 


tnd  brick. 


Sandstone  and  granite. .  . 
Original  3"  pine  and  6"  c< 
Replanked,  2"  oak,  1899. 


L900 
1887 

1904 
181(7 

1887 

1889 

1889 

1900 

1901 


Location 

Roadway 
Floor 

Year 
Built 

Butternut  St  ,  over  Ravine 

.  4"  Fir  

1902 

Como  Park,  over  Canal  (Foot).- 

.  2"  Pine  

1897 
1899 

Forest  St.,  over  C.  St.  P.  M.  &  61 
andN.  P.  Ry  (DuluthLine) 

.  3"  Pine  and  2"  Oak  

1899 

Hamline  Ave.,  over  G.  N.  Ry.  .'p 

..  4"  Pine  

1891 

Harriet  Island,  to  Public  Bath;. 
Jessamine  St.,  over  N.  P.  Ry.  .1 
and  Trout  Brook  . 

.  3"  Pine  

1900 
1890 

Lexington  Ave.,  over  G.  N.  Ry" 

3"  Pine  and  4"  Cedar  Block.. 

1891 

Lincoln  Ave.,  over  C.  M.  &  St.. 

.  3"  Pine  and  4"  Cedar  Block 

1893 

Mississippi  St.,  over  W.  C.  Ry- 
North  St.  Paul  Road,  over  Ra\ 
South  Wabasha  St.,  Stair  Brid. 
State  St.,  over  C.  G.  W.  Ry 

.  4"  Pine  

.  4"  Pine  

.  2"  Pine  

1890 
1900 
1900 

.  3"  Pine  

.  1888 

1887 
1900 

Third  St.,  connecting  Iron  Tres 
Ry.  Tracks. . . . 

.  3"  Pine  and  2"  Oak  

Western  Ave.,  over  G.  N.  Ry.  (if 

.  3"  Pine  and  2"  Oak  

51 


Design 


Butternut  St..  over  Ravine..  .  . 

Owap  Park,  over  Canal  (Foot). 
Cortland  St.,  over  N.  P.  Ry... 

Pores!  .St.,  over  C  St  1>  M.  &  O.  Rv      .  . 

and  N.  P.  Ry.  ( i)uiu,h  Line),  Rebuilt  . 
Hamline  Ave.,  over  G.  N.  Ry  

Harriot  Island',  to  Public  Baths.'.  '.  ! 

Jessamine St.., ,ver  N.  P.  Ry   

and  Trout  Brook... 
UUngtdn  Ave.,  over  G.  N.  Ry  

''" ln  Ave.,  over  C.  M.  &  St!  P.  Ry.'. ! 

Sou,'  I  &  ^  RoadWover  Ravine  . !  !  !  ! 

Sa,os)U,,aslm  S'  -Stair  Bridge  

«M1  st  ,  over  C  G   W  Ry 

llRy  I^^ntc,ln8  Jron  Trgstle  over 
H    '-'..Ave8  overC  N  Ry  (Rebuilt). 


Trestle  

Wooden  Arch,  (Masonry  Foundation 

Howe  Thro'  Truss  

Trestle  '  

Comb.  Triang.  Thro'  Truss  

Trestle  

Comb.  Triang.  Thro'  Truss  

Trestle  

Trestle  

Howe  Deck  Truss  

Trestle  

Comb.  Triang.  Thro'  Truss  

Trestle  

Comb.  Triang.  Deck  ,  

Trestle   

Trestle  •  •  ••  •  •  ■ 

Wooden  Girder  with  Trestle  Bent 

Howe  Pony  Truss  

Trestle  

Trestle,  Dry  Masonry  Approach... 

Comb.  Triang.  Trho.  Truss  

Trestle  ■>  


TABLE  No.  II. 

WOODEN  BRIDGES  IN  SERVICE  IN  1905. 


Truss  and 
Girder  Spans 


No.  |  Length 


Trestle  Spans 


No.  |  Length 


15  to 
15 


12*4-9*4 
14  to  25 
"12" 


Total 
Length 


12 
1 56 

34  i 

i90 

680 
784 

2:54 

i82 

177 
45 
58 


456 

1S9 


Width 

of 
Road- 
Way 


is 

8 
18 

iik 

1734 

18 
18 

is' 
20' 
32' 

18 


Side  Walks 


No.  IWidth 


5 

6  ' 

'4.5' 
5 

'5' ' 
'5*' 

h  ' 

'e" 

6 
6 

5 


Roadway 
Stringers 


4"xl4",  22"  C.  to  C. 


2"x8",  24"  C.  to  C. .  . 
3"xl2",  18"  C.  to  C. 


3"xl4",  with  3*x4"  Caps 

24"  C.  to  C  

3"xl2"  and  14",24"C 


xi2",  24"  C.  to  C. 
xl4",  24"  C.  to  C. 


xl2"'andl4",24"C. 
xi6",-24"  C.  to  C..  . 


xl4",  24"  C.  to  C. 
xl4",  24"  C.  to  C. 


4"xi2",  18"  C.  to  C. 


4"xl4",  24"  C.  to  C, 
4"xl4",  with  3"x4"  Caps 
|24"  C.  to  C  


4"  Fir. 


Roadway 
Floor 


Pine  

Courses  2*  Pine . 


3"  Pine  and  2"  Oak. 


4"  Pine  

Pine...  

'  and  2"  Pine  

'  Pine  and  4"  Cedar  Block 

'  Pine  and  4"  Cedar  Block 

Pine  

'  Pine  

'  Pine  


t"  Pine  

t"  Pine  and  2"  Oak., 
t"  Pine  and  2"  Oak.. 


Year 
Built 


1902 
i897 


1891 
1900 


1891 
i893 


1900 
1900 


1887 
1900 


Report  of 


the  Commissioner  of  Public  Works, 
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City  of  St.  Paul,  1905. 
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Location 

Remarks 

Alton  Road  

t  by  Co.  Com.  before  Included 

t  by  R.  R.  Co  

Colorado  St  

F.  No.  16660,  C.  C,  Pro.  1902, 

Cortland  St  

3ity  Bridge  Dept.  for  Park  Bd. 
R.  R.  Co  

Dale  St  

It.  R.  Co  

Decatur  St.,  S.  end  Payne 
Fauquier  St  

Forest  St  

Forest  St  

uilt  

Harriet  Island  

Harriet  Island,  

Bridge  Dept.  Bd.  F.  11380  

Jessamine  St  

's  Part  

t.  Part  

t  Part  Built  by  the  R.  R.  Co. . . . 

Lexington  Ave  

Lincoln  Ave  

Mendota  Road  

Montreal  Ave  

North  St.  Paul  Road. 

Payne  Ave  

Raymond  Ave  

St,  Clair  St  

Seventh  St  


3ity  Bridge  Dept.  of  Old  Mat. 

R.  R.  Co  

3t.  Anthony  Park  Association. 


Seventh  St  

State  

State  

State  

So.  Wabasha  St. 
Third  St  


Wabasha  St. 


Western  Ave. 


Jity  Bridge  Dept  

t  by  St.  P.  B.  Co.  under  Act  of 
egis.  passed  March  4th,  1854. 
ridge  was  turned  over  to  city  in 
S67;  it  was  a  toll  bridge  until 
574.  —  Information  by  J.  B. 
laney  

uiit   

uilt  


rmation  by  J.  B.  Chaney. 
rmation  by  J.  B.  Chanzy . 
laced  by  C.  G.  W.  Ry  .  .  . 

3.  G.  W.  Ry  

uilt  by  R.  R.  Co  


TABLE  No.  13— Continued. 

COST  OF  WOODEN  BRIDGES. 


Class  of  Work 


Cost 


Replaced  With 


Kind 


Remarks 


Afton  Road  

Arcade  St  

Burr  St  

Burr  St  

Butternut  Ave  

Colorado  St  

Como  Ave  

Como  Park  

Cortland  St  

Dale  St  

Decatur  St.,  S.  end  Payne  A 

Fauquier  St  

Forest  St  

Forest  St  

Grand  Ave  

Hamline  Ave  

Harriet  Island  

Harriet  Island  

Jessamine  St  


Lexington  Ave  

Lincoln  Ave  

Mendota  Road  

Mississippi  St  

Montreal  Ave  

North  St.  Paul  Road. 

Payne  Ave  

Raymond  Ave  

St.  Clair  St  

Seventh  St  


Seventh  St. . . 

8tate  

State  

State  

So.  Wabasha 
Third  St  


Wabasha  St. 


Western  Ave. 


Battla  Creek  

N.  P.Tand  C.  St.  P.  M.  &.  O.  Ry. . 

Fauquier  St  

C.  St.  P.  M.  &  O.  Ry  

Ravine  

Ravine  

G.  N.  Ry  

Canal  in  Park  

N.  P.  Ry  

G.  N.  Ry  

Carriageway  

N.  P.  Ry  

C.  St.  P.  M.  &  O.  Ry.  &  N.  P.  Ry 
C.  St.  P.  M.  &  O.  Ry.  &  N.  P.  Ry 

C.  M.  &  St.  P.  Ry  

G.  N.  Ry  

To  Public  Baths  

To  Public  Baths  

N.  P.  Ry.  and  Trout  Brook  


G.  N.  Ry  

C.  M.  &  St.  P.  Ry. . . 

Ravine  

Wis.  Central  Ry  

Ravine  

Ravine  

C.  St.  P.  M.  &  O.  Ry 

G.  N.  Ry  

C.  M.  &  St,  P.  Ry.  .. 
Phalen  Creek  and  N. 


P.  Ry. 


St.  Paul  &  Pacific  Ry. 

Odell  Creek  

C.  G.  W.  Ry  


Low  Ground  near  Fillmore  Ave 
Low  Land  


Mississippi  River. 


G.  N.  Ry. 


Trestle  

Truss  and  Trestle . 
Truss  and  Trestle. 
Truss  and  Trestle. 
Trestle  


Trestle  

(Foot)  Wooden  Arch. 

Truss  and  Trestle  

Truss  

Trestle  

Truss  and  Trestle.  .  .  . 

Truss  

Truss  and  Trestle  

Truss  

( 'mi  i  hi  nation  Truss..  . 

Trestle  

Widenii 


Truss  and  Trestle . 


Truss  and  Trestle . 

Truss  

Arch  

Trestle  

Trestle  

Stringers  

Trestle  

Truss  and  Girder... 
Truss  and  Girder.. . 
Trestle  


on  Masonry  Abutments. 


Trestle  

Replanked. 
Truss  


1885 
1880 
1880 
1902 
1878 


Charles  F.  Huebner. 
Moline  &  Johnson.. . 


Cooley  and  McNeill . 


Truss  and  Trestle  

Substructure  

Superstructure,  Truss  &  Trestle 


nil-' 

44 
1213 
757 
840 


349 
1312 
1318 


1897 


IS  92 

1884 


1890 
1900 
1902 
1890 
1890 
1904 
1905 
1891 


1900 
1871 
1  885 
1891 
1873 


1900 
1879 


1900 
1850  ! 


1900 
1900 


M.  F.  Fielding  

W.  S.  Batson  

H.  R.  Deleplain  

W.  A.  Lee  

Rheaume  &  St.  Pierre- 
C.  Stone  


Newman  &  Hoy. 
J.  I.  Million  


N.  Feyen  

W.  S.  Batson  &  Co.. 

C.  Stone  

C.  Stone:  


J.  W.  Smyth. 


J.  W.  Smyth. 
M.  B.  Farrell. 


Witherell  &  Dale.. 
H.  E.  Horton  


St.  Paul  Bridge  Cr 


Carsley  &  Nevin  

Newman  &  Holy  

Gillette  Herzog  Mfg.  Ct 


7.000.00 
787.70 


900.00 
1,302.62 
2,900.00 
724.00 
726.21 


Masonry  Arch. 

Iron  

Iron  

Iron  


1,164:60 
3,006.49 
4,000.00 
8,032.69 
2,894.99 
3,149.20 
1 ,095.02 
3,267.01 
3,157.00 
3,287.00 
3,380.31 
278.69 
6,910.64 
4,303.04 
5,435.89 
1 ,984.40 
300.00 
300.00 
2,000.00 


4,218.23 
13,000.00 

4,000.00 
249.50 
18,979.54 


4,500.00 
161,855.81 


5,617.05 
2,480.00 
4,776.89 


Masonry  Arch. 
Iron  


Iron  

Concrete  Arch. 


Iron  

Iron  

lonry 
and  Fill.. 
Iron  


1897 
1903 
1890 


1890 
1905 


Built  by  Co.  Com.  before  Included 
 ,  [in  City. 


Built  by  R.  R.  Co  

Bd.  F.  No.  16660,  C.  C,  Pro.  1902, 
  [P.  439. 


1  883 
I  883 


By  City  Bridge  Dept.  for  Park  Bd. 

By  R.  R.  Co  

By  R.  R.  Co  


Rebuilt  

By  Bridge  Dept.  Bd.  F.  1 1380. 


City's  Part  

R.  R.  Part  

East  Part  Built  by  the  R.  R.  Co. 
By  City  Bridge  Department  


By  City  Bridge  Dept.  of  Old  Mat. 
By  R.  R.  Co. 


By  St.  Anthony  Park  Association. 


Information  by  J.  B.  Chaney. 
Information  by  J.  B.  Chanzy . 
Replaced  by  C.  G.  W.  Ry  .  .  . 
By  C.  G.  W.  R> 
Rebuilt  by 


R  R. 


By  City  Bridge  Dept  

Built  by  St.  P.  B.  Co.  under  Act  of 
Legis.  passed  March  4th,  1854. 
Bridge  was  turned  over  to  city  in 
1867;  it  was  a  toll  bridge  until 
1874.  —  Information  by  J.  B. 
Chaney  


Rebuilt. 
Rebuilt. 
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h  a 


Street 

f 

Founda- 
tion 

|j)NE 

tjt7 

py. 

Wood 

City 

City 
Ry. 

i 
1 

Concrete. . 
Concrete. . 
Concrete. . 
Concrete. . 
Concrete. . 
Concrete. . 
Concrete. . . 
Concrete. .  . 
Concrete. . . 
Concrete. .  . 
Concrete. .  . 
L oncrete. .  . 
Concrete. . . 
Concrete..  . 
Concrete. . . 
Concrete. .  . 
Concrete. .  . 
Concrete. . . 
Concrete. .  . 
Concrete. .  . 
Concrete. . . 
Concrete. . . 
Concrete. . . 
Concrete. . . 

Concrete. .  . 
Concrete..  . 

Sand.... 

Sand.  . . . 

Concrete. .  . 
Concrete.  . 
Sand .... 
Concrete.  . 

Eagle  ;  . 

Eighth  

362 
Ro 

Concrete. .  . 
Concrete. 
Concrete. .  . 
Concrete. .  . 
Concrete. .  . 
Concrete. .  . 
Concrete. .  . 
Concrete. .  . 
Concrete. .  . 

Concrete. .  . 
?and  

Eighth   » 

bert 

Fifth  

1,547 

Concrete. .  . 
Concrete. .  . 
Concrete. .  . 
Concrete. .  . 
>and  

Fort...  .  . 

Grand  Ave. 

42 

158 

Concrete. .  . 

Concrete. .  . 
Concrete. .  . 

I 


Arcade  

Arundel.  .  .  . 

Arundel.  .  .  . 

Ashland  Ave 

Bates  Ave .  . 

Beaumont .  . 

Bedford  

Bradley  

fBurr  

Broadway.. . 

Broadway.. . 

Broadway. . . 

Broadway.. . 

Cable  Ave.. . 

Capitol  Boulevard 

Cedar  

Cedar  

Central  Terrace 

Central  Terrace 

Central  Terrace 

Central  Park  Place 

Chestnut.. . 

College  Ave 

Collins  

Como  Ave . 

Concord . . . 

Crocus  Place 

Dale.  . 

Dayton  Ave 

Dayton  Ave 

Dayton  Ave. 

Decatur.  . 
.Eagle  

Eagle  

Edgerton . 

Eighth .  .  . 

Eighth . .  . 

Eighth... 

Exchange 

Farrington  Ave. 

Farrington  Ave. 

Fifth.. 

Fifth. . 


Fifth  

Fifth  

Fillmore  Ave. 

Pprt  

Fourth  

Fourth  

Fourth  

Franklin  

Grand  Ave. . . 

Hill  

Holly  Ave.  .  . 
Jackson  


M. 


Over  C.  St.  P.  M.  &  O 
Summit  Ave. . 
Marshall  Ave.. 
Western  Ave. . 
Seventh  St. . .  . 

Decatur  St  

North  St  

Seventh  St. .  .  . 
Over  C.  St.  P. 

Third  St  

Prince  St  

Fourth  St  

Seventh  St  

Minnehaha  St.  . 
University  Ave 

Second  St  

Summit  Ave.  .  . 

Harriet  St  

Wabasha  St  .  .  . 

Cedar  St  

East  and  West . 

Seventh  St  

Cedar  St  

Lafayette  Ave. . 
Over  G.  N.  Ry. 
So.  Rbbert  St .  . 
Goodrich  St..  .  . 
Over  G.  N.  Ry. 

Third  St   . 

Summit  Ave.  .  . 
260  ft,  W.  of  Summit 
Beaumont  St. . . 

Third  St  

Franklin  St  

Over  C.  St.  P.  M 
Wabasha  St..  .  . 

Cedar  St  

Broadway  

Third  St.  

Sumit  Ave  

185  ft.  N.  of  Summit. 

Third  St  

Wabasha  St 

Cedar  St  


Maria  Ave  

So.  Robert  St.. . 

Third  St  

Fort  St  

Broadway  

Tunnel  

Third  St  

Over  C.  M.  &  St.  P 

Third  St  

Dale  St  

Levee  


By 


Ry 


Ry 


N.  P.  Rys  

Holly  Ave  

Holly  Ave  

Dale  St  

Plum  St  

Payne  Ave  

Decatur  St  

North  St  

Prince  St. .  . 

Fourth  St  

Seventh  St  

Grove  St  

Southerly  319  ft 

Como  Ave  

Summit  Ave.  .  . 

Como  Ave  

St.  Peter  St  

Cedar  St  

Robert  St  

Levee  

Third  St  

Bedford  St  

Ada  st,'. ; ; ' ; ; ; ; 

Fairmount  Ave. 

Summit  Ave .... 

260  ft.  West  

Avon  St  

Bradley  St  

Franklin  St  

Levee  


Cedar  St  

Broadway.. .  . 
Locust  St. .  .  . 

Cedar  St  

185  ft.  North. 
Nelson  Ave.  . 
Wabasha  St. . 
Cedar  St  


Broadway.. 


460  ft.  West  

Eva  St  

Tenth  St  

Broadway  

125  ft,  E.  of  Kittson. 

Canal  St  

Ninth  St  

Washington  St  

Western  Ave  

Third  St  


The  Am.  Bridge  Co.... 
Warren  Sch.  A.  P.  Co 
Barber  Asp.  Pav.  Co. 
Hennessey  &  Cox . . . 
Barber  Asphalt  Pav. 

J.  Forrestal  

Fielding  &  Shepley. . 
Fielding  &  Shepley. . 
Fielding  &  Shepley. . 
Fielding  &  Shepley. . 
Warren  Sch.  A.  P.  Co 
Fielding  &  Shepley. . 
Fielding  &  Shepley. . 
Fielding  &  Shepley. . 
Barber  Asphalt  Pav.  ( 
Warren  Sch.  A.  P.  Co 
Fielding  &  Shepley. . 

P.  H.  Thornton  

Fielding  &  Shepley. . 
Barber  Asphalt  Pav 

Conway  &  Co  

Fielding  &  Shepley. 
Barber  Asphalt  Pav.  Co 
Fielding  &  Shepley. .  .  . 
Wis.  Bridge  &  Iron  Co. 
Barber  Asphalt  Pav.  Co 
Barber  Asphalt  Pav.  Co 
Fielding*  Shepley. . . 

Thos.  Reilly  

Fielding  &  Shepley.  .  . 
Warren  Sch.  A.  P.  Co 

J.  Forrestal  

Fielding  &  Shepley. .  . 
Fielding  &  Shepley. .  . 
Fielding  &  Shepley.  .  . 
Fielding  &  Shepley. .  . 

Conway  Co  

Barber  Asphalt  Pav.  Co 
Barber  Asphalt  Pav.  Co 
Barber  Asphalt  Pav.  Co 
Barber  Asphalt  Pav.  Co 
Warren  Sch.  A.  P.  Co.  . 
Hennessey  &  Cox  

Hennessy  &  Co  

L.  E.  Shepley  

Jas.  Forrestal  Co  

Barber  Asphalt  Pav.  Co 
Warren  Sch.  A.  P.  Co.  . 

Fielding  &  Shepley  

Forrestal  Bros  

Barber  Asphalt  Pav.  Co 
St.  Paul  Foundry  Co.... 

Nic.  Feyen  

Warren  Sch.  A.  P.  Co.  . 
J.  Forrestal  Co  


BLE  No.  17. 

LIST  OF  PAVEMETS. 


Con- 

Yr. 

Lgth. 

No. 

1512 

1903 

313 

517 

1  SNS 

754 

1306 

1900 

1,580 

1190 

1898 

2,541 

1575 

1  904 

2,935 

1412 

1 902 

509 

1364 

1901 

252 

1364 

1901 

1,376 

1512 

1 903 

340 

1 158 

1897 

276 

J  J  59 

1897 

220 

1158 

1897 

850 

1265 

1900 

1,956 

Priv 

1902 

319 

1477 

1 903 

1,007 

1230 

1  S99 

3,440 

1228 

1899 

2,460 

1163 

1897 

131 

1621 

1905 

167 

1490 

1  903 

705 

1461 

1902 

1,040 

1247 

1899 

1,702 

1581 

1905 

2,373 

1400 

1  902 

942 

1083 

1896 

312 

1420 

1902 

1,334 

1417 

1903 

1,338 

1310 

1900 

366 

1111 

1896 

275 

1087 

1895 

260 

390 

1887 

6,110 

1412 

1902 

654 

1253 

1899 

884 

1487 

1903 

777 

1384 

1901 

349 

1394 

1902 

335 

1398 

1902 

2,423 

1617 

1905 

1,005 

1494 

1903 

2,211 
190 

Priv. 

1  S9S 

1271 

1900 

1,118 

1075 

1895 

2,589 

1119 

1896 

339 

156 

1119 

1896 

2,232 
f  95 

821 

1890 

1  470 

J  628 

1  905 

670 

1592 

1905 

1,345 

1058 

1X9.-, 

5,022 

1570 

1904 

2  000 

206 

i  s.xr, 

504 

1593 

1  905 

1,060 

1507 

1  903 

75 

1160 

1897 

388 

1887 

2,570 

630 

1889 

351 

SQUARE  YARDS 


Asphalt 

Brick 

Granite 

Sandstone 

City 

City 

City 

1  City 

City 

City 

City 

I  City 

Ry. 

1  Ry. 

Ry. 

1  Ry. 

•  •  • o  m 

1,113 

Alo5 

5,660 

iu,y7o 

•  •  •  ■  •  • 

2,357 

1 ,104 

5,837 

1,510 

•  ■  ■  •  •  • 
1 ,068 

l,8(>i 

1,456 

2,47i 

5,963 

3,653 

...... 

844 

3,650 

•  •  •  •  •  • 



1 1 ,683 

322 

3,750 

Gut'rs. 

1,873 

Gut'rs. 

9,i83 

291 

•  •  ■  ■  •  ■ 

650 

4,200 

2,560 

'  V  knk 

7,920 

10  i(>3 

•  •  •  •  • 

•  •  •  • -1 
3,037 

'  '996 

695 

024 

3,450 

2,792 

4,300 

'  1,602 

92 

1,292 

1,045 

25,505 

3,053 

4,124 

3,608 

1,534 

•  •  ■  •  •  • 
10,465 

'  V,i27 

362 

Cedar 

to  Ro 

680 
4,000 

1 1 ,817 



■    •  •  • 

•  • •  "  • 

782 

"723 

5,082 

348 

1  6,086 

57 

3,097 

6,6  i  3 

15,242 

9,128 

11,298 

'  i',794 

'  4,950 

Gut'rs. 

463 

'  9,535 

'  V.iio 

City 


City 
Ry. 


Founda- 
tion 


bert 


Street 


Wood 


City 


City 
Ry. 


Founda- 
tion 


Jackson  

Jackson  

Jackson  

Jackson  

Jackson  

Jackson  

Jackson  

Kent  

Kent  

Kent  

Lafayette  Ave. 
Lafayette  Ave. 

Laurel  Ave  

Lawton  

Lexington  Ave. 

Levee  

Lincoln  Ave. . . . 

Locust  

Mackubin  

Mackubin  

Maria  Ave  

Maria  Ave  

Market  

Market  

Marshall  Ave. .  . 

Martin  

Mendota  Road.. 

Minnehaha  

Minnehaha  

Minnehaha  

Minnesota  

Minnesota  

Minnesota  

Mississippi  

Mississippi  


Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 


703 


1,001 


Concrete. 
Concrete. 
Concrete. 
Concrete. 


Concrete. 
Concrete. 


400 


Sand. 


411 


9*7 


943 
,663 


654 


Concrete. 
Concrete. 
Sand .... 
Concrete. 
Sand .... 
Concrete. 
Concrete. 
Concrete. 
Sand .... 


Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 


Nelson  Ave . . . 

Nina  Ave  

Nina  Ave. . 
Ninth... 
Ninth....  "' 
Ninth.... 

North  

Oakland  Ave. . 
Payne  Ave. . . . 
Payne  Ave.. . . 
Payne  Ave. . . . 
Pleasant  Ave 
Portland  Ave.. 

Prince  

Ramsey  

Raymond  Ave. 

Reaney  

Rice  

Rice  


576 


522 


Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 


Concrete. 
Concrete. 

Sand  

Concrete. 


270 


Concrete. 
Concrete. 


TABLE  No.  1 7— Continued. 

COMPLETE  LIST  OF  PAVEMENTS. 


Con- 
No. 


Lgth. 


SQUARE  YARDS 


Asphalt 

Brick 

Granite      |  Sandstone 

Wood 

City 

City 
Ry. 

oity 

ivy. 

„. 

ity. 

City 

City 
Ry. 

city 

Ky. 

2,980 
1,412 
3,110 
1,951 

1,330 
1,262 
2,544 
1,639 

544 

4,839 

4,116 

99 

703 

1,001 

3,250 
2,448 
2,096 

4,895 
367 

3,602 
383 

12,910 
1,389 

400 

1,818 

411 

2,844 

7,382 

.  943 

1,330 

7  520 

4,987 

8,663 

4,064 
432 
14,853 

•  •  !••  '■• 

fvt:  * 

654 

•i-i-  {■  • 

Vat 

591 

Ton 

6,500 

7,968 

7,000 
426 

5,850 
458 

576 

522 

8,750 
769 
2,030 
14,200 
4,947 

4,323 
660 

30,917 
14  456 

6,214 
4  077 

4,329 

292 

268 

762 
9,898 

1,165 

4,700 
1,206 

3,670 

270 

10,516 
2,958 

2,567 
2,537 

Third  St  

Seventh  St  

Ninth  St  

Grove  St  

Market  Site  

Market  Site  

Over  G.  N.  Ry  

Summit  Ave  

Ashland  Ave  

Selby  Ave  

Grove  St  

Over  Railroads  

Nina  Ave  

Summit  Ave  

Over  G.  N.  Ry  

Jackson  St  

Over  C.  M.  &  St.  P.  Ry. 

Seventh  St  

Summit  Ave  

Marshall  Ave  

Seventh  St   

Plum  St  

Third  St  ,  

Sixth  St  

Western  Ave  

St.  Peter  St  

Over  Happy  Hollow  

Payne  Ave  

Over  N.  P.  Ry  

N.  P.  Ry  

Second  St  

Third  St  

Eighth  St  

Grove  St  

OverG.  N.  Ry  

Over  N.  P.  Ry  

Summit  Ave  

Summit  Ave  

Alley  

Smith  Ave  

Jackson  St. ... ,  

Broadway  

Bradley  St  

Summit  Ave  

Beaumont  St  

Lawson  St  

Over  C.  St.  P.  M.  &  O.  Ry 

Ramsey  St  

Dale  St  

Broadway  

Seventh  St  

Over  G.  N.  Ry  

Over  N.  P.  Ry  

College  Ave  

University  Ave  


Seventh  St  

Ninth  St  

Grove  St  

University  Ave.... 


Ashland  Ave. 
Selby  Ave.. .  . 
Marshall  Ave. 
Collins  St  


Dale  St. .  .  . 
Grand  Ave. 


Sibley  St.. 


Tenth  St  

Marshall  Ave. 
Iglehart  St.. . 

Plum  St  

Bates  Ave.  .  . 

Sixth  St  

St.  Peter  St . . 
Grotto  St ...  . 
Rice  St  


N.  P.  Ry. 


Greenbrier  Av. 
Third  St  

Eighth  St  

Summit  Ave.  . 
Acker  St  


Am.  Cont.  Co  

Hennessy  &  Cox  

Barber  Asphalt  Pav.  Co.  , 
Barber  Asphalt  Pav.  Co. 

|  Fielding  &  Shepley  

i  Fielding  &  Shepley  

J  Republic  Creosoting  Co .  . 

I  Warren  Sch.  A.  P.  Co  

Barber  Asphalt  Pav.  Co.  , 
Warren  Sch.  A.  P.  Co.  .  .  . 

Fielding  &  Shepley  

J.  Forrestal  Co  

Warren  Sch.  A.  P.  Co  

Barber  Aspnalt  Pav.  Co.  . 

N.  Feyen  

J.  Forrestal  

W.  S.  Batson  &  Co  

Fielding  &  Shepley  

Am.  Cont.  Co  

L.  E.  Shepley  

Fielding  &  Snepley  

W.  C.  Doherty  

Hennessy  &  Cox  

Warren  Sch.  A.  P.  Co  

Conway  Co  

j  Fielding  &  Shepley  

C.  Stone  

C.  Stone  

C.  Sone  

C.  Stone  

C.  Stone  

C.  Stone  

Conway  Co  

Fielding  &  Shepley  

Chas.  Stone  


Western  Ave. 

Alley  

Selby  Ave.. .  . 
Jackson  St. .  . 
Broadway.. .  . 
Locust  St. .  .  . 
Bedford  St.. . 
Ramsey  St. . . 
Lawson  St. . . 
Jessamine  St. 


W.line  Garfield  St. 

Western  Ave  

Pine  St  

Pleasant  Ave  , 


University  Ave. 
Como  Ave  


Barber  Asphalt  Pav.  Co.  .  . 

Warren  Sch.  A.  P.  Co  

Barber  Asphalt  Pav.  Co.  .  . 
Barber  Asphalt  Pav.  Co.  .  . 
Barber  Asphalt  Pav.  Co.  .  . 

J.  Forrestal  

Fielding  &  Shepley  

Warren  Sch.  A.  P.  Co  

Barber  Asphalt  Pav.  Co.  .  . 

J.  Forrestal  Co  

  [C.St.P 

Barber  Asphalt  Pav.  Co.  .  . 

Warren  Sch.  A.  P.  Co  

Wm.  Forrestal  

Barber  Asphalt  Pav.  Co . .  . 
A.  C.  Bell  


R.  F.  Conway  &  Co. 
R.  F.  Conway  &  Co. 


1311 

1900 

1,257 

1122 

1896 

614 

1460 

1902 

1,272 

1519 

1903 

815 

1369 

1901 

835 

1560 

1 904 
1!)04 

1590 

475 

526 

1  888 

1,121 

1305 

I  <)()() 

684 

692 

1889 

705 

1400 

1 !  K  >L> 

1,710 

132/ 
1189 

1901 
1898 

181 
3,531 

1565 

1904 

438 

896 

1  802 

200 

521 

1  S88 

395 

975 

1893 

185 

1362 

1901 

752 

1313 

1900 

2,200 

628 

1  899 

263 

1619 

1905 

3,014 

806 

1890 

1,986 

1 101 

1898 

795 

1118 

1897 

135 

1374 

1904 

3,947 

1059 

1895 

240 

752 

1890 

327 

1451 

1902 

229 

1324 

1900 

142 

Priv. 

1902 

245 

1395 

1902 

179 

1240 

1899 

1,456 

1407 

1 903 

1,711 

1502 

1903 

2,772 

1082 

1895 

229 

1590 

1904 

247 

1304 

1900 

2,321 

573 

1888 

216 

1478 

1903 

506 

1476 

1903 

3,103 

1566 

1904 

1,310 

1266 

1900 

1,075 

1364 

1901 

152 

1109 

1896 

3,551 

1408 

1902 

3,532 

1409 

1902 

917 

M.&O. 

1902 

126 

1521 

1903 

152 

389 

1887 

2,515 

488 

1887 

250 

1472 

1903 

1,650 

1273 

1900 

429 

Priv. 

1891 

64 

1343 

1901 

2,771 

.  1342 

1901 

1,162 

Street 

Founda- 
tion 
City 

TONE 

Wood 

City 

TilT 

.  i^y. 

City    1  City 

1  Ry. 

1 

Concrete. .  . 

Rice  



Robert  

Sand  

Concrete. .  . 
Concrete. .  . 
Concrete. .  . 
Concrete. .  . 
Concrete. .  . 
Concrete. .  . 
Concrete. .  . 

150 

St.  Peter...  

1,458 
6,875 

St.  Peter  

109 

Sand  

Selby  Ave  

Concrete. . . 
Sand  

Selby  Ave  

Selby  Ave  

Seven  Corners  

Concrete. .  . 
Concrete. . . 
Concrete. .  . 
Concrete. . . 
Concrete. .  . 

Seventh  W  

'  716 

Seventh  W  

Seventh  W  

4,248 

Seventh  St  

Seventh  E. .  . 

Seventh  E  

Concrete. . . 
Concrete. . . 
Concrete. .  . 
Concrete.. . 
Sand  

Seventh  E. .  . 

Sherburne  Ave . 

Sherburne  Ave . 

Sibley  

Concrete. .  . 
Concrete. .  . 
Concrete. .  . 

Sixth  

Sixth  

Concrete. .  . 
Concrete. .  . 
Concrete. .  . 
Concrete. .  . 
Concrete. .  . 

Sixth  

Sixth  

Sixth  

Sixth  

So.  Robert.. . . 

6,142 

1,039 

Concrete. .  . 
Concrete..  . 

Concrete. .  . 

So.  Robert..  < 

So.  Robert..  t 

Concrete. . . 
Sand  

So.  Wabasha...  .  j 

172 

So.  Wabasha... .  1 

Concrete. .  .. 

Summit  Place... 

2,143 

Summit  Ave. 

Concrete. .  . 

Summit  Ave.. 

Summit  Ave.  < 

Concrete. . . 
Concrete. . . 
Concrete. . . 

Summit  Ave.  ' 

Summit  Ave. 

-  | 

TABLE  No.  1 7— Continued. 

COMPLETE  LIST  OF|  PAVEMENTS. 


Street 

From  , 

To 

Contract 

Con- 
tract 
No. 

Yr. 

Lgth. 

SQUARE  YARDS 

Founda- 
tion 
City 

Asphalt  | 

Brick 

Granite 

Sandstone 

Wood 

City   1  City  1 
1  Ry.  1 

City  1  City 
1  Ry. 

City  1  City 
1  Ry. 

City 

City 
Ry. 

City 

City 
Ry. 

Barber  Apshalt  Pav.  Co.  .  . 

1358 

Priv 

1            1  1 
1901      3.812  1    8.2fW1l    8  08* 

1,320 

Gut'rs| 

1 

Concrete. . . 

mnn 

320 
162 

1,545 
102 

1,192 
240 

2,736 
717 
295 
626 

2,263 
325 

1,630 
52 

76 

7,210 
332 
730 
105 
1  ,606 
60 

9,487 

6,940 
364 

3,347 

6,678 

1,256 
410 
190 
450 
930 
258 
427 
49 
376 

3,775 
338 
60 
670 

2,202 
966 

2,338 
226 

1,583 
390 

3,267 
640 

1,011 
451 
650 
20 

[711 

782 

640 

Rice 

Fielding  &  Shepley  

1532  1903 
1309  1900 
444  1887 

698 
2,635 

Fielding  &  Shepley  

3,024 

Tl...   T  >  1  

Folsom  &  Murray  

244 

250 

Sand  

Seventh  St  

Hennessey  &  Cox  

1120 
1251 
1414 
1321 
1544 
1546 
1066 
1067 
1059 
Priv 

1890 
1899 
MIDI' 
l<)00 
1  904 
1904 
1  895 
1  895 
1895 
1896 

1894 
1902 

1902 
1896 
1901 
1901 
1 903 
1895 
lS9(i 
1N99 
1  903 
1S99 
1900 
1888 
1  895 
1894 
1900 
1890 
1  899 
1899 
1895 
1  895 
1891 
1898 

1903 
1  900 
1895 

1902 
1901 
1902 
1890 
1904 
1  898 
1  899 
1900 
1900 

2,490 

2,153 

Concrete. . . 
Concrete. .  . 
Concrete. .  . 
Concrete. . . 
Concrete. . . 
Concrete. . . 
Concrete. .  . 
Sand  

Eighth  St  

Fielding  &  Shepley  

694 
11,616 

240 

P.  J.  Ryan  

Fielding  &  Shepley  

Fifth  St  

3,234 
1 ,320 

150 

Fifth  St  

Sixth  St  

Barber  Asphalt  Pav.  Co.  .  . 
Hennessey  &  Cox  

2,915 
10,249 

CH.  1  PTPr  

Tenth  St  

Fielding  <fe  Shepley  

1,458 
6,875 

Fielding  &  Shepley  

Sand  

Belby  Ave 

152 

109 

Sand  

Summit  Ave  

Cobble 

Stones 

put  in 

by  Cit 

y  Rail 

way. 
211 

Sand  

Concrete. . . 
Sand  

Selby  Ave 

Thos.  Reilly  

1024 
1401 

'  i449 
1085 
1331 
1331 
1463 
1021 
1123 
1241 
1509 
1252 
1274 
521 

1022 
1289 
1110 
1262 
1250 
1040 
1040 
don'c 
1188 
1495 
1296 
1052 
Priv 
1420 
1345 
1399 
663 
1572 
118ti 
1255 
1275 
1275 

1  ,,  .     A  , 

Barber  Asphalt  Pav.  Co.  .  . 
Fielding  &  Shepley  

22,500 

13,047 

oeii->>  ./we  

Selb>  Ave  

Bridge  Approaches  

uver  i,.  jyl.  <£  »t.  r.  Ky . . . 

•  553 

627 

i,3ie 

1,205 

P.  H.  Thornton  

632 

266 
2,498 

Concrete. . . 
Concrete. . . 
Concrete. . . 
Concrete. . . 
Concrete. . . 

Ramsey  St  

Fielding  &  Shepley  

4,947 

716 

Seventh  W 

Ramsey  St  

374 

Tuscarora  St  

Fielding  &  Shepley  

15,468 

34,000 

4,248 

Hennessey  &  Cox  

17,915 

14,817 

Seventh  E  

W.  E.  Lee  

927 
9,850 
21  .330 
4,615 

728 
7,133 
2,900 

Seventh  E  

the  Bridge  

Hope  St  

Phalen  St  

Fielding  &  Shepley  

Concrete. . . 
Concrete. . . 
Concrete. . . 
Concrete. . . 

Seventh  E  

Hope  St  :  .  . 

Fielding  &  Shepley  

10,350 

Sherburne  Ave  

Rice  St  

Fielding  &  Shepley  

Sherburne  Ave  

Cedar  St  

Barber  Asphalt  Pav.  Co.  .  . 

1,520 

Sibley  

Levee  

912 
1,713 

Sibley  

Union  Depot  

F.  McLellan  

300 

Concrete. . . 
Concrete.. . 
Concrete. . . 

Sibley  

Seventh  St  

Hennessey  <fe  Cox  

3,871 
920 

305 
.  .  .Gut 
.Gut 

Sibley  

Seventh  St  

Barber  Asphalt  Pav.  Co .  .  . 
P.  H.  Thornton  

ers  230 
ers  300 
ers  26 
ters  330 

Sixth  

Summit  Ave  

College  Ave  

1 ,61C 
248 
1,403 

Sixth  lat  Colleee  Ave  

Fielding  &  Shepley  

Concrete. . . 
Concrete. . . 
Concrete. . . 
Concrete. .  . 
Concrete. . . 
Concrete. . . 
Concrete. . . 

Sixth  

College  Ave  

Fielding  &  Shepley  

Gut 

Sixth  

Sibley  St  

Hennessey  &  Cox  

17,873 

Sixth  

Wabasha  St  

Cedar  St  

Hennessey  &  Cox  

752 

Sixth  

at  Sibley  St  

Warren  Sch.  A.  P.  Co 

344 
3,070 
12,030 

Sixth  

Sibley  St  

Rosabel  St  

Warren  Sch.  A.  P.  Co  

Sixth  

Rosabel  St  

the  Bridge  

Barber  Asphalt  Pav.  Co.  .  . 
Fielding  &  Shepley  

Sixth  

Over  Railroads  

Mississippi  River  

■ • • • • • •  •  

C.  G.  W.  Ry  

4,372 

So.  Robert  

Thos.  Reilly  

3,190 

6,142 

1,039 

Concrete. . . 

So.  Robert  

Over  C.  G.  W.  Ry  

541 

541 

So.  Robert  

So.  Wabasha  

C.  G.  W.  Ry  

Concord  St  

Barber  Asphalt  Pav.  Co.  .  . 
Fielding  &  Shepley  

6,290 

3,450 

Concrete. .  . 
Sand  

So.  Approach  

651 

1,173 

172 

Miss..  River  

Congress  St  

Conway  Co..  

9,100 

6,898 

Concrete. . 

Summit  Place  

Summit  Ave  

Summit  Ave  

Iglehart  St  

Dayton  Ave  

Wabasha  St  

Thornton  &  Shaw  

Barber  Asphalt  Pav.  Co.  .  . 
Fielding  &  Shepley  

3,872 

2,143 

Sand  

Concrete. . 

Wabasha  St  

St.  Peter  St  

Gut 

ters  312 
2,257 
97 

1,515 

Summit  Ave. . '.  

St.  Peter  St  

at  Rice  St  

Rice  St  

Fielding  &  Shepley  

Barber  Asphalt  Pav.  Co.  .  . 
Barber  Asphalt  Pav.  Co.  .  . 

Concrete. . 
Concrete. . 
Concrete. . 

summit  Ave  

Rice  St.  •  

Sixth  St  

2,527 

1 

Street 


Dayton ' 
Selby  A 
Over  C. 


College 


Jackson' 
Locust  S 
Summit 


Seventh 


Summit  Ave .  .  . 

Summit  Ave .  .  . 

Summit  Ave .  .  . 

Summit  Ave.  .  . 

Temperance. .  .  . 

Temperance. .  .  . 

Tenth  

Tenth  

Tenth  

Tenth  

Tenth  

Third  

Third  

Third  

Third  

Third  

Third  

Third  

Third  

Third,  (N.  Side) . 

Third  

Third  

University  Ave .  . 
University  Ave .  . 
University  Ave . . 
Virginia  Ave .... 

Wabasha  

Wabasha  

Wabasha  

W.abasha  Third  St. 

Wabasha   Fourth  S 

Wabasha  

Wacouta  

Wacouta  

Washington. ....  . 

Washington. .  .  .  .  . 

Washington. .  .  .  .  . 

Western  Ave. .... 

Western  Ave  

Western  Ave  


Rosabel 
101  ft.  E. 


Viaduct. 
Robert  g 
Rice  St. . 
Over  Mii 
Summit 
S.  end  of 
N.  , 


Seventh 
Chestnut 
Eagle  St. 
Third  St.' 


Daytc 


Founda- 
tion 

Sandstone 

Wood 

City 

City 
Rv 

City 

City 
Ry. 

A 

Concrete.. . 

Concrete.. . 

1,125 

Concrete. . . 
Concrete. .  . 

 1  Concrete. .  . 

1,422 

Sand  

Concrete. . . 
Concrete. .  . 
Sand  

,  2,350 

569 



Concrete. .  . 
Concrete. .  . 
Concrete. .  . 
Concrete. .  . 
Concrete. .  . 
Concrete. .  . 
Concrete. .  . 
Concrete. . . 
Concrete.. . 

'  6  648 
840 

383 
310 

1,191 

3,487 
7,312 

Concrete. .  . 



Concrete.. . 
Concrete. .  . 
Concrete. .  . 

6,621 
5,208 

1,181 
567 

Concrete. .  . 
Concrete..  . 
Concrete. .  . 
Concrete. .  . 

2,160 

Concrete. .  . 
Concrete . . . 
Concrete. . . 
Concrete. .  . 



130,719|  13,754|  45,853|    2,720 1 


TABLE  No.  17— Continued. 

COMPLETE  LIST  OF  PAVEMENTS. 


Sixth  St  

Dayton  Ave  

Selby  Ave  

Over  C.  M.  &  St.  P.  Ry. 

Eighth  St  

Tenth  St  

College  Ave  

St.  Peter  St  

Wabasha  St  

Jackson  St  

Locust  St  , 

Summit  Ave  , 

Pleasant  Ave  

Seventh  St  

Wabasha  St  

Sibley  St  

Wacouta  St  

Rosabel  St  

101  ft.  E.  of  Pine  St  

Broadway  

Broadway  

Viaduct  

Robert  St  

Rice  St  

Over  Minnesota  Trans. . 

Summit  Ave  

S.  end  of  Bridge  

N.  end  of  Bridge  

the  Bridge  

Third  St  

Fourth  St  


College  Ave . . 
Union  Depot. 
Seventh  St.. . 
Chestnut  St. . . 


Dayton  Ave. 
Selby  Ave.. .  . 
Dale  St.. .  . 


Eagle  St. 

Third  St  

Summit  Ave. 
Laurel  Ave. . . 
Dayton  Ave. , 


Ninth  St  

Grove  St  

St.  Peter  St  

Wabasha  St„  .  .  . 

Cedar  St  

Broadway  

Grove  St  

Pleasant  Ave. . . . 

Seventh  St  

Wabasha  St  

Sibley  St  

Wacouta  St  

Rosabel  St  

Broadway  

John  St  

101  ft.  E.  of  Pine. 
Viaduct  


Contractor; 


Warren  Sch.  A.  P.  Co. 

Thus.  Reilly  

Warren  Sch.  A.  P.  Co. 


Rice  St. 
Dale  St. 


Nelson  Ave. 


Third  St  

College  Ave. . . 
Fifth,  E.  Side. 


Rice  St. . . 
Seventh  St. 
Ninth  St. . . 
Eagle  St  .  . 

Hill  St  

Seventh  St. 
Laurel  Ave. 
Dayton  Ave. 


Folsom  &  Murray  

Fielding  &  Shepley  

Fielding  &  Shepley  

Hennessey  &  Cox  

Thos.  Reilly  

Barber  Asphalt  Pav.  Co .  . 

Fielding  &  Shepley  

Thos.  Reilly  

Warren  Sch.  A.  P.  Co  

Barber  Asphalt  Pav.  Co .  .  . 

Fielding  &  Shepley  

Fielding  &  Shepley  

Fielding  &  Shepley  

Fielding  &  Shepley  

Fielding  &  Shepley  

J.  Forrestal  Co  

Fielding  &  Shepley  

Fielding  &  Shepley  

A.  J.  Mc  Bean  &  Co  

Barber  Asphalt  Pav.  Co.  .  . 


J.  Forrestal  

A.  G.  Wagner  Co  

Sherwood,  Sutherland  &  Co 

Fielding  &  Shepley  

Hennessey  &  Cox  

Various  Cos  


Marshall  Ave   Conway  Co 


Fielding  &  Shepley. .  .  . 
Fielding  &  Shepley. .  .  . 

J.  Forrestal  

Fielding  it  Shepley  

Nic  Feyen  

Hennessey  &  Cox  

Warren  Sch.  A.  P.  Co. 
Warren  Sch.  A.  P.  Co. 


Con- 
eract 
No. 


Lgth. 


SQUARE  YARDS 


City 


|  Qity 


Ry. 


Brick 


City  I  City 

I  Ry. 


Granite 


City 


I  Ry. 


1118 

1024 
342 
Priv 

447 
1531 
1245 
1106 
1107 
1567 
1400 
1111 
1061 
1573 
1571 
1150 
1034 
1034 
Wis.  C. 
1419 
1508 
1596 

570 
1501 
Priv. 

511 
1272 
1206 
1256 
1081 
Don'd 


1267 
1264 
1397 
1160 
1229 
403 
567 
1374 


I  SOli 
1894 
1886 
1887 
1887 
1904 
1899 
INDli 
1896 
1904 
1902 
1896 
1895 
1904 
1904 
1897 
1895 
1895 
1902 
1902 
1903 
1903 
1888 
1903 
1900 


760 


638  3,453 

285   

5,285  30,351 
107;  836 
312  

847|  I  |  3,978 

873   2,236 

313  736  661  . 
317  I  

1,309  4,903   

213  i  1,035 

850   |  Gutters 

792     2,233  1,3761... 

2,596  12,409   

1,981  


4061. 

226  . 

431  . 

377  . 
1,0781. 
1,041  . 
1,860  . 
5,293 
1 ,462  . 
1,840  . 

594  . 


23,100    11,180  . 


78  

2,7041  6,285 


1  902 
1897 


2,658j  : 
1,283 
555  i 
537 


5,077 
3,683 
3,470 
2,009 


3,574 
5,775 
1,505 
1,231 


1,843 


1,047 
1,059 


248,573  580,954  112,200  164,031139,021  20,721   42,278 130,719 1  13,754  45,853|  2,720 


Sandstone 


City 


6,648 
840 


,512  6,621 
  5,208 


City 
Ry. 


383 
310 


1,181 
567 


City 


3,487 
7,312 


City 
Ry. 


Street 


ONE  | 


Wood 


City  |  Citv 
Ry.  I 


City 
Ry. 


Founda- 
tion 


Dayton  &  Irvine's  Ad. . 
Dayton  &  Irvine's  Ad. . 

Hopkin's  Add  

Kenwood  Terrace  | 

Kittson's  Add  I  All 

Lyon's  Court  |  .  . ! 

Maiden  Lane  |Sel 

Mayall  Alley  j 

Park  Place   St. 

Reid  Court  ■ 

St.  Paul  Proper   Al! 

St.  Paul  Proper   Al', 

St.  Paul  Proper   AL 

St.  Paul  Proper   A1J. 

St.  Paul  Proper   Alt 

St.  Paul  Proper   Al; 

St.  Paul  Proper   AL 

Summit  Court   Su 

Summit  Court  Alley.  ..]..'. 
Whitney  &  Smith's  Ad.  |AL 

Woodland  Park  I  All 

Woodland  Park   Al1. 

Woodland  Park   A| 

Woodland  Park   A 

Woodland  Park   A 

Woodland  Park   A 

Totals  on  Courts  and  Al 


357 
1,280 


1,637 


Sand.... 
Concrete. 

Sand  

Sand. . .  . 
Concrete. 

Sand  

Sand. . .  . 
Concrete.. 
Sand. . 
Sand. . 
Concrete. . 
Concrete. . 
Concrete. . 
Concrete. 
Concrete. 
Concrete. , 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 


Daj 


yton  &  Irvine's  Ad.. 
Dayton  &  Irvine's  Ad. . 

Hopkin's  Add  

Kenwood  Terrace  

Kinson's  Add  

Lyon's  Court  

Maiden  Lane  

Mayall  Alley  

Park  Place  

Reid  Court  

St.  Paul  Proper  

St.  Paul  Proper  

St.  Paul  Proper  

St.  Paul  Proper  

St.  Paul  Proper  

St.  Paul  Proper  

St.  Paul  Proper  

Summit  Court  

Summit  Court  Alley. .  . 
Whitney  &  Smith's  Ad. 

Woodland  Park  

Woodland  Park  

Woodland  Park  

Woodland  Park  

Woodland  Park  

Woodland  Park  

Totals  on  Courts  and 


COURTS  AND  ALLEY 

Alley  in  Block  72  

Alley  in  Block  74  

Alley  in  Block  3  


Alley  in  Block  32. 

Selby  Ave  

St.  Peter  St. .... 


Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 
Summit 


Block  4. . 
Block  5. . 
Block  10. 
Block  11. 
Block  12. 
Block  24. 
Block  27. 
Ave  


Alley  in  Block  15. 
Alley  in  Block  1,  .. 
Alley  in  Block  14. 
Alley  in  Block  15. 
Alley  in  Block  20. 
Alley  in  Block  21 . 
Alley  in  Block  23. 
Alleys. . . 


Nina  Ave  

Summit  Ave. 


TABLE  No.  17— Continued. 

COMPLETE  LIST  OF  PAVEMENTS. 


Fielding  &  Shepley. 

J.  Forrestal  

Thornton  &  Shaw  . 
Jas.  Forrestal  Co. . . 
Fielding  &  Shepley. 

T.  M.  Breen  

Fielding  &  Shepley. 
Fielding  &  Shepley. 

Jas.  Forrestal  Co  

Fielding*  Shepley. 

P.  Doherty  

Fielding*  Shepley. . 
Fielding  &  Shepley. . 
Fielding  &  Shepley. . 
Fielding  &  Shepley. . 
Fielding  &  Shepley. . 

Jas.  Forrestal  Co  

Barber  Asphalt  Pav 
Fielding*  Shepley. . 
Fielding*  Shepley.. 
Fielding*  Shepley.. 
Fleiding*  Shepley.. 
Fielding*  Shepley. . 
Fielding  &  Shepley. . 
Fielding*  Shepley.. 
P.  H.  Thornton  


Con- 
tract 
No. 


1489 
571 
1576 
1416 
737 
913 
1  (522 
1534 
1522 
1263 
1492 
1491 ! 
13151 
1493 
14101 
1535 
1307 
1308 
1517 
1452 
1 383 
1556i 
1415| 
1290 
13651 


1 1)0-1 
1903 
INNS 
1901 
I!  103 
INS!) 
1892 
1905 
1904 
1 903 
1900 
1903 
1  903 
!90O 
1903 
I  902 
1904 
1  900 
1900 
1903 
1  902 
1901 
1904 
1  902 
1900 
1901 


Lgth. 


386 
329 
318 
694 
215 
168 
700 
346 
1,196 
266 
240 
300 
172 
192 
312 
150 
62 
780 
256 
335 
589 
620 
598 
632 
620 

 622 

11,098 


SQUARE  YARDS 


City 


City 

Ry- 


City 


1,861 
478 


2,2.50 
355 


950 
1,070 

997 
1,053 
1,018 
1,382 
15,128 


City 

Ry. 


Granite 


City 


City 

Ry- 


Sandstone 


City 


ft 


City 


City 

Ry- 


190 
138 


Street 


Total 
Length 
in  feet 


Lmp. 
holes 


Man 
holes 


Catch 
ba'ns 


Sommervi'e 

Eustis  

Bidwell. .  .  . 
Geranium. . 
Albemarle.. 
Stewart.. .  . 
Watson. .  .  . 

Juno  

Thomas.. .  . 
Beacon .... 
St.Anthony 

Arbor  

Palace  

Victoria.  .  . 

James  

Milton  

Nugent. .  .  . 
Superior .  .  . 
Yankee. .  .  . 
Duluth .... 

Carroll  

Fauquier.. . 

James  

Summit.. .  . 
Winter.  .  .  . 

Delos  

Clinton. .  .  . 
Dayton. .  .  . 

Cretin  

Sixth  

Portland. .  . 

Dale  

Arch  

Isabel  

Midway.. .  . 

Laurel  

Snelling. . .  . 
Atwater.  . . 
Whitall. .  .  . 

Earl  

University 
Hudson. .  .  . 

Jessie  

Fifth  

Lincoln. . .  . 
Walnut. .  .  . 
Cypress. . .  . 

Pacific  

Baker  

Manomin.  . 
Fair  view. .  . 
Capitol .... 
Minnehaha 
VanBuren. 


Miss. 
Rail. 
Bak<. 

Wool 
Gera 
Tusci 
Vie^ 
Viev 
Wes 

St. ; 

Bea< 
Jeffe 
Chat 
Pala 
Vict 
Jam 
Seve 
Wes 
Seve 
Seve 
67  ft 
100  i 
Vievi.O 
Pa: 
Rice 
CI  mi 
Dele 
Finr 
Day 
Mari 
St.  1 
Port 
Rice 
Gree 
Broi 
Aldi 
Laui 
Ricefe 
DeS 
Law 
Grot 
Men 
Jess; 
Cypi 
Lexi 
Excl 
Paci 
Cypi 
Ohio 
Bak< 
UnH 
Aldi 
Fair 
Fair 


187.5 
165.3 
254.6 
910.0 
858.0 

2,187.0 

1,434.6 
547.4 
332.6 
543.5 

1,331.3 
342.0 
428.0 
339.2 
580.0 

1,319.1 
646.9 
441.8 
558.6 
67.7 
429.0 
331.0 
331.0 
520.2 
155.0 
657.2 
404.6 
211.0 
656.0 
266.4 
268.0 
190.0 

1,493.5 

1,337.8 
384.6 

1,315.3 
330.8 
325.0 
659.3 
667.9 
389.8 
661.0 

1,176.0 
291.0 
339.2 
660.9 
769.9 

1,080.9 
508.0 


TABLE  No.  18. 


DESCRIPTION  OF  SEWERS  BUILT  IN  1905. 


Can- 
t'act 
No. 

Street 

From 

j  To 

DIAMETER  OF  SEWERS  IN  FEET  AND  INCHES 

Sand- 
rock 

leci 
stu 

n- 
(j 

xotai 
.Length 
in  feet 

T 

l.nip. 
notes 

M 

holes 

I  a  ten 
Da  ns 

iJrop 
sbatts 

Pipe 

Brick 

Concrete 

9*     |  12' 

15" 

18* 

20" 

24" 

20" 

3 '3" 

8'0" 

9'0" 

698 
698 
699 
735 
735 
746 
747 
748 
749 
750 
750 
751 
752 
752 
752 
752 
753 
754 
755 
756 
757 
758 
759 
760 
761 
762 
762 
763 
763 
764 
765 
765 
766 
767 
768 
769 
769 
770 
771 
772 
773 
774 
775 
776 
777 
778 
779 
779 
780 
780 
781 
781 
781 
781 

Kommervi'e  Mississippi  River  

Eustis  1 

Contracts 

Year  1904  

Eustis  

Railway  Place  

Bayard  

Bidwell.. .  . 
Geranium.. 
Albemarle.. 
Stewart.. .  . 

Watson  

Juno  

So.  Wabasha  

187.5 

187.5 
165.3 
254.6 
910.0 
858.0 

2,187.0 

1,434.6 
547.4 
332.6 
543.5 

1,331.3 
342.0 
428.0 
339.2 
580.0 

1,319.1 
646.9 
441.8 
558.6 
67.7 
429.0 
331.0 
331.0 
520.2 
155.0 
657.2 
404.6 

Albemarle  

165.3 

Geranium  

Rose  

254  6 

v 

2 
1 
2 
8 
7 
2 
2 
1 
6 
1 
1 

.  1 

6 
2 
2 
7 
7 
2 
3 
3 
6 
1 
4 
3 
1 
4 
4 

Tuscarora  

Bay  

910.0 
858.0 

View. .  .■  

Victoria  

View  

Chatsworth  

664.9 
699.6 

665.1 
367.4 

408.0 
367.fi 
547.4 

.  .1. . 

Thomas.. .  . 
Beacon .... 
St.  Anthony 
Arbor  

St.  Anthony  

100  ft.  W.  of  Gaultier  

Shields  

Beacon  

Wheeler  

332.6 

Jefferson  

543.5 

Palace  

Chatsworth  

Victoria  

666.6 

664.7 

Victoria .  .  . 
James  

342.0 
428.0 

Victoria  

Present  Sewer  

42S 

.0 

Milton,  . 

339.2 
201.0 

Nugent. .  .  . 
Superior . . . 
Yankee. .  .  . 
Duluth..  .  . 

Carroll  

Fauquier.. . 
James  

Seventh  

Western  

C.  M.  &  St.  P.  R.  R  

Duke  I  .  . 

379.0 
1319.1 
115.0 

2 
2 
3 
2 
3 

Seventh  

348.9 

183.0 
441.8 
558.6 

Seventh  

67  ft.  E.  of  Chatsworth. 
100  ft.  East  of  Payne.. . 
View.  

C.  M.  &  St.  P.  R.  R  

Milton     

1 

Thence  East  85  feet 
85  feet  West  of  Ful 
Warwick  

67.7 

1 

429.0 

421 

.0 

1 

2 
2 
2 
1 
3 
1 1. 

*2 

3 
2 
2 

Summit.. .  . 
Winter.  .  .  . 
Delos 

331.0 
331.0 
520.2 
155.0 

150  feet  West  of  Par 
100  feet  East  of  Gre< 
thence  155  feet  Sout 
Cretin  

k..  

Clinton  

nwood  

Clinton. . . . 
Dayton. . .  . 
Cretin 

Delos  

h  

657.2 

4 

2 

Dayton  

Marshall  

404.6 

Sixth 

Maria  

thence  230  feet  We 
Dale  

It  

211.0 

Portland. . . 
Dale  

St.  Albans  

656.0 
209.5 

'  '650.fr 
266.4 
268.0 
190.0 

1,493.5 

1,337.8 
384.6 

1,315.3 
330.8 
325.0 
659  .3 
667.9 
389.8 
661.0 

1,176.0 
291.0 
339.2 
660.9 
769.9 

1,080;9 
508.0 

Alley,  Block  17,  Wo 
thence  East  238  fee 
thenpp  Flast.  1  50  fp.p 

idland  Park  

Arch. 

Isabel  

Rice  

t  

268.0 
190.0 
533.2 

T" 
1: 
4 
5 
3 
6 
1 
1 
3 
2 
1 
2 
4 
1 
1 
3 
4 
6 
3 

Greenwood  

t.   . 

Midway.. .  . 

Laurel  

Snelling...  . 
At  water. .  . 
Whitall 

Eari....-;;; 

Mt.  Hope  

960.3 

7 
8 
3 
1 
4 

Snelling  ;  

1337.8 

Laurel  

Ashland  

384.6 

Rice  

707.7 

607.6 

1255 

.7 

DeSoto 

Clark  

330.8 

Lawson  

325.0 

University 
Hudson. . . . 

Grotto  

Avon    (South  Side 

of  Street)  

659.3 

1 
1 

222.6 
389.8 
661.0 
513.8 

445.3 

Geranium.  

Fifth  

Lincoln. .  . . 
Walnut.. .  . 
Cypress. . . . 
Pacific  

Cypress  

Lexington  

Railwav  .  .  .                   .      .  _ 

662.2 
291.0 

4 

Exchange  

thence  291  feet  We 

Hnstinors 

»t  

Pacific  

33.9.2 

2 
4 
5 

9 
1 

Cypress  

Forest  

660.9 

Baker 

Ohio  

Manomin  

769.9 

Manomin. . 
Fairview. . . 
Capitol .... 
Minnehaha 
Van  Buren. 

Baker  

361.6 

719.3 

University  

Aldine  

Vnirviow                     .  _ 

508.0 

300  feet  East  of  Wh 

Blair  

Lafond. .  .  . 
Charles 

Maria  

Mt.  Airy. . . 

Jenks  

Earl  

Minnehaha 

Beech  

Margaret.. . 

Sixth  

Fifth  

Lafond. .  .  . 
University 

Grand  

Lafond 
Fairmount 
Delos  


Fai 
Fai 
Fai 
Ri 

Wl 
Wa 
Mii 
Fra 
Fra 
Gol 
Ea 
Eai 
1 

Grc 
Le> 
Ke 
Mi] 
Bi« 


Built  by  S 


Lmp. 
holes 

Man 
holes 

Catch 
ba'ns 

•  Drop 
sha  ts 

3 
1 
1 
3 

1 

1 
1 

3 

1 

3 

4 

5 
3 

2 
3 

3 

132 

133 

1 

3 

132 
1 

133 
18 

1 

Fairview  

Fairview. . . 
Fairview. . .  . 

River  

Warren  

Walsh.  

Minnehaha. , 

Frank  

Frank  

Gotzian  

Earl  

Earl  


Present  Sewer  

Wheeler  

Aldine  

Lizzie  

Present  

239  feet  East  of  Payne. 

Fifth  

Cypress  

Cypress  v  

Cypress  

Cypress  

Earl  I  Cypress  

150  ft.  W.  of  Rice   Como  

Grotto   Milton    (North  Side  of  Street)'.'. 

Lexington   Griggs    (North  Side  of  Street). . 

Kent   Dale  

Milton  IChatsworth  

Bidwell. v%-  I  Bellows  


Total  Sewers  built  under  contract  1905. 
Less  Sewers  Reconstructed  


Total  Length  New  Sewers. 
32,865.2  feet=:6.22  miles. 


Built  by  Sewer  Dept.— General  Fund— Pipe  Drains. 


TABLE  No.  18.— Continued. 

DESCRIPTION  OF  SEWERS  BUILT  IN  1905. 


DIAMETER  OF  SEWERS  IN  FEET  AND  INCHES 


20"    3 '3"    8'0"  9'0" 


Sand- 
rock 


Sewer 
recon- 
Btru'ed 


Total 
Length 
in  feet 


Lmp. 
holes 


400.5 
390.3 


763.8 
400.5 
404.7 
S09.4 


.235.3 
550. 4 


5.3S4.2 


805.5 


5,384.2 
100.0 


865.5 
100.0 


678.3 
678.3 
178.5 


50.0 
56.9 


707.7 
040.1 


607.6  5772 JS 
607.6  857*0 


34.075.9 
2,110.7 


4915.0 


32,865.2 
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TABLE  No.  19. 

SEWER  MILEAGE  TO  DEC.  31,  1905. 


Description 


Previous 
to  1905 
Miles 


Built  in  1905 


Feet 


Miles 


Total 
Miles 


Brick  and  Stone  Sewers  

Concrete  Sewers  

Sewers  in  Sandrock  Tunnel . 

Vitrified  Pipe  Sewers  

Cement  Pipe  Sewers  

Iron  


32.84 


21.28 
132.56 
16.94 
.23 


564.9 
1,315.3 
4,915.6 
26,069.4 


.11| 
.25 
.93 
4.93 


203.85 


32,865.2 


6.22 


32.95 
.25 

22.21 
137.49 

16.94 
.23 


210.07 


Manholes. . .  . 
Catch  Basins. 
Lamp  Holes. . 
Drop  Shafts. . 
Flush  Tanks. 


4,066 
4,342 
31 
24 
28 


133 
151 
3 
1 


4,199 
4,493 
34 
25 
28 
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TABLE  No.  20. 

HOUSE  DRAIN  RECORD  1890-1905  INCLUSIVE. 

Buildings  are  connected  with  surface  sewers  or  tunnels  in  sandrock. 

When  a  street  is  paved  above  a  sewer,  drains  are  laid  from  the  sewer  to 
street  lines  only,  the  cost  thereof  being  assessed  to  property  abutting  said  lines. 
In  such  case  no  fee  is  charged  for  a  connection  with  building,  though  same 
must  be  made  by  a  licensed  plumber  or  drain  layer,  under  a  permit  granted  by 
the  Commissioner  of  Public  Works.  In  case  of  complete  connection  a  permit  is 
granted  to  licensed  drain  layer  only  on  presentation  of  City  Treasurer's  receipt 
for  fee  of  three  dollars. 


NUMBER 

OF  CONNECTIONS 

Complete  Connections 

Year 

Incom- 

Fees 

Cost  of 

Building  to  Sewer 

Building 

Total  of 

plete 

to  Street 

Complete 

Sewer  to 

Collected 

Inspection 

Surface  Tunnel 

Line 

Con- 

St. Line 

1 

nections 

1890 

681 

45 

39 

765 

117 

2,455.00 

1,725.86 

1891 

646 

71 

31 

748 

215 

2,331.00 

1,823.90 

1892 

505 

28 

9 

542 

1,667.00 

1,212.00 

1893 

316 

36 

7 

359 

"  '  "2 

1,082.00 

884.75 

1894 

190 

32 

41 

263 

43 

694.00 

954.52 

1895 

239 

12 

35 

286 

94 

812.00 

811.95 

1896 

267 

14 

42 

323 

35 

736.00 

628.61 

1897 

268 

7 

43 

318 

20 

938.00 

946.30 

1898 

294 

15 

46 

355 

3 

929.00 

735.65 

1899 

454 

20 

51 

525 

10 

1 ,465.00 

828.00 

1900 

421 

31 

35 

487 

45 

1,359.00 

795.00 

1901 

623 

26 

64 

713 

121 

1,967.00 

765.00 

1902 

629 

35 

87 

751 

118 

2,032.00 

1,181.50 

1903 

721 

41 

61 

823 

13 

2,576.00 

1,620.00 

1904 

940 

60 

74 

1,074 

21 

3,368.00 

1,589.00 

1905 

1,071 

91 

15 

1,259 

15 

3,988.00 

2,240.87 

8,265 

564 

680 

9,591 

872 

28,399.00 

18,742.91 

Report  of  the  Commissioner  of  Public  Works, 
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,EPORT  OF  THE  COMMISSIONER  OF  PUBLIC  WORKS, 

TABLE  No.  23. 

ASPHALT  REPAIRS  IN  1905. 


TABLE  No.  23.— Continued. 

ASPHALT  REPAIRS  IN  1905. 


Robert  St. . . . 

Sibley  St  

Minnesota  St. 

Sibley  St  

Smith  Ave. . . 

Sibley  St  

Sibley  St  

Dale  St  

Dale  St  

St.  Peter  St.. 
Seventh  St. . . 
College  Ave . . 
College  Ave .  . 
College  Ave. . 
College  Ave. . 

Sixth  St  

Laurel  Ave. . 
Dayton  Ave. 


Billed 


April  30 
May  31 
June  26 
Aug.  31 
Aug.  31 
Sept.  30 
Nov.  30 
July  31 
Nov.  30 
Sept.  30 
May  31 
June  26 
Aug.  31 
Sept.  30 
Nov.  30 
May  31 
July  31 
Oct,  31 


Square  Yards 


Surface 


5.8 
123.52 
38.74 
51.02 
334.86 
72.23 
110.99 
77. 
25. 
15.5 
10. 
513.16 
82.41 
149.69 
80.11 
4.83 
2.6 
S.470. 


26.5 
3.5 


Original  Contract 


No.      Year    Sq.  Yds. 


342 
1106 


1229 
403 
567 


1896 

1895 

1899 
1887 


17,873 


30,351 
1,397 


12,085 


5,077 
3,683 
3,470 


Funds  Charged 


Reserve       General     Street  and 
Sewer 


1,759.17 


9.57 
230.31 
67.42 
84.18 
552.52 
119.18 
183.13 


16.50 
861.71 
135.98 
246.99 
132.18 


City  of  St.  Paul,  1905. 

TABLE  No.  23— Continued. 

ASPHALT  REPAIRS  IN  1905. 


TABLE  No.  23.— Continued. 

ASPHALT  REPAIRS  IN  1905. 


Sixth  

Summit  Ave. 
Tenth  

Wabasha .... 

Washington. . 
Western  Ave. 
•Western  Ave 


Sibley  St. . . 

Smith  Ave. 

Jackson  St. 

Jackson  St. 

Jackson  St. 

Smith  Ave. 

Smith  Ave. 

Selby  Ave. . 

Selby  Ave. . 
Wabasha  St.. 

Fourth  St.. 

Third  St... 

Third  St. .  . 

Third  St. 

Third  St. .  . 

Fifth  St  

Summit  Ave. 
Laurel  Ave.. . 


Robert  St.... 

Sibley  St  

Minnesota  St 

Sibley  St  

Smith  Ave. 

Sibley  St  

SiblevSt..  . 

Dale  St  

Dale  St  

St.  Peter  St. . 
Seventh  St. . . 
College  Ave . . 
College  Ave . . 
College  Ave . . 
College  Ave . . 

Sixth  St  

Laurel  Ave. . 
Dayton  Ave. 


REPAIRS 


Billed 


April  30 
May  31 
June  26 
Aug.  31 
Aug.  31 
Sept.  30 
Nov.  30 
July  31 
Nov.  30 
Sept.  30 
May  31 
June  26 
Aug.  31 
Sept.  30 
Nov.  30 
May  31 
July  31 
Oct,  31 


Square  Yarns 


Surface 


5.8 
123.52 
38.74 
51.02 
334.86 
72.23 
1  10.99 
77. 
25. 
15.5 
10. 
513.16 
82.41 
149.69 
80.11 
4.83 
2.6 
3,470. 


20.5 
3.5 


Original  Contract 


No.      Your    Sq.  Yds. 


342 
1106 


1  229 
403 
567 


L899 
ISS7 


Pi  ND8  0b  IRQBD 


Reserve 


30,35] 
1 ,397 


5,077 
3,683 
3,470 


7.97 


1,759.17 


nl      Street  and 


9.57 
230.31 
67.  12 
S4.1S 

u  e!i8 

L  83.13 


L6.50 
881.71 
L86.98 
246.09 
132.18 


7.967.H4 


*  Maintained  at  9  cts.  per  sq.  yd.  per  annum, 
t  Charged  to  Bridge  Building  and  Repair  Fund 
t  Charged  to  Sprinkling  Fund. 
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TABLE  No.  26. 

PORTLAND  CEMENT  TESTS  1905. 


TABLE  No.  26. 

PORTLAND  CEMENT  TESTS— NEAT.  1905 


Universal 


786 

823 


Marquette 


135 
130 
35 
20 
55 
10 
20 


■123 
744 
867 
765 
731 
783 
850 
977 


140 
135 
45 
35 
15 
10 
15 
10 


412 
780 
849 
905 
900 
906 

1  .(MIS 


470 
785 
681 
724 
764 
815 


Alpena 


491 
811 
1,111 
892 
732 
657 


Yankton    I  Wolverine 


•< 

471 
(187 
807 
886 
041 
957 


412 

852 
884 


Red  Ring 


418 

553 


Lehigh 


Alpha 


MORTAR  PROPORTION.    1:3  STANDARD  SAND. 


20  403 
20  659 
5  823 


450 
645 


Stettin 


262 
339 
428 
478 
474 
525 


235 
340 
390 
383 


309 
372 
477 
421 
454 


225 
313 
266 
329 
344 
365 


248 
331 


277 
352 
481 
492 
527 


279 
309 


241 
429 


NATURAL  CEMENT  TESTS— NEAT. 


Time  in 

MILWAUKEE 

AUSTIN 

UTICA 

LOUISVILLE 

MANKATO 

Days 

No.  of 
Tests 

Aver- 
age 

No.  of 
Tests 

Aver- 
age 

No.  of 
Tests 

Aver- 
age 

No.  of 
Tests 

Aver- 
age 

Totals 

1 

95 

142 

80 

139 

95 

128 

35 

185 

5 

98 

7 
30 
60 

40 

173 

40 

164 

45 

242 

25 

190 

258 

5 

195 

5 

189 

5 

216 

25 

281 

10 

5 

210 
268 

15 

337 

5 

319 

20 

296 

5 

335 
313 

5 

90 

40 

362 

20 

407 

20 

342 

5 

5 

343 

180 
365 
730 

25 

408 

20 

420 

15 

369 

15 

440 

15 
60 

384 

90 

380 

85 

384 

60 

333 

45 

437 

392 

20 

338 

30 

426 

30 

323 

10 

362 

330 

285 

310 

140 

110 

1,175 

Tests  in  Progress,  2,098.       Portland,  2,825.       Natural,  1,175.       Mortar,  1,424.       Total,  7,522. 


City  of  St.  Paul,  1905. 
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TABLE  No.  29. 

ALLEY  GRADES  ESTABLISHED  BY  THE  COMMON  COUNCIL  IN  1905. 


Common  Council  Order 

Addition 

Block 

Length 

File  No. 

Approved 

Brown's  First  Addition   ] 

Sanborn's  Addition   \  

8,720 

Nov.  23 

597 

Haller's  Addition   J 

Dayton's  (Lyman)  Addition  

99 

21,621 

Aug.  5 

380 

Desnoyer  Park  

55 

22,039 

Oct.  21 

658 

Merriam's  Re-arrangement  of  Blocks  24-29  inc.  . 

25 

21,629 

Aug.  5 

500 

Oakville  Park  

14  &  15 

21,620 

Aug.  5 

760 

Oakville  Park  

20 

22,245 

Dec.  22 

400 

Oakville  Park  

22 

22,092 

Dec.  8 

365 

Skidmore  &  Cassedy's  Addition  

1  &  2 

21,630 

Aug.  5 

857 

Summit  Park  Addition  

23 

8,538 

Aug.  17 

600 

Summit  Park  Addition  

37 

8,719 

Nov.  23 

590 

Woodbury  &  Case's  Addition  

8 

21 ,623 

Aug.  5 

475 

|  6,182 

Report  of  the  Commissioner  of  Public  Works, 
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PUP  i 
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">2SS*8*8*2«3 

Com.  Council  Orders 

Approved 

Mar.  24,1905 
Sept.  23,  1904 
Nov.    4,  1904 
June  9,1905 
Oct.  21,  1905 
Mar.  24,1905 

uct.    t>,  iyuo 
Feb.  23,1905 
Mar.  24,1905 
Nov.  22, 1904 
Oct.  21,1905 
Jan.  7,1905 

6 

1 

20755 
7871 

20449 
8414 

22011 

20754 

Hill 

o 
H 

Cook  st  

Ellis  st  

uaumer  st  

Territorial  road  

Snelling  ave  

Snelling  ave  

Alley  in  block  16  

I 

Lawson  st  

Myrtle  ave  

Farrington  Ave  

Sylvan  st  

iM  \ 

:  : 

Street. 

Bradley  

Farrington  ave  

Hampden  ave  

Seal  

Wynne  

Bazille  &Roberts  addition.  .  . 

84 
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3S  IN  1905. 


Street 


Remarks 


Arundei  

College  Ave . . 

Dale  

Dale  

Dayton  Ave . 

Grotto  

Kent  

Milton  

St.  Albans. . . . 
Western  Ave 


Street 


Remarks 


Broadway  

Delos  

E.  Seventh  St  . 
W.  Seventh. .  . 


Street 

'  Remarks 

Dale.  .  .  . 

St 
Ai 
Hi 

Iglehart .  . . 

Milton  

Minnesota. 

TABLE  No.  33. 

CONDUITS  CONSTRUCTED  BY  VARIOUS  COMPANIES  IN  1905. 
ST.  PAUL  GAS  LIGHT  CO. 


Street 

From 

To 

Side 

Per 
mit 
No. 

AUTHORITY 
File  No.       |  Approved 

Leng'h 
Line 

No. 
of 
Man- 
holes 

Inspected 

Remarks 

Arundel  

College  Ave  

Dale  

Dayton  Ave  

Grotto  

Milton  

St.  Albans  

Western  Ave  

Alley,  Blk.  11 ,  Cochran's  Sub  

Wabasha  St  

Alley,  Blk.  3,  J.  C.  Stout's  Add  

Alley,  Blk.  4,  Woodland  Park  

Cent.  Blk.  Wann'sSub  

Alley,  Blk.  8,  Holcombe's  Add  

Alley,  Blk.  19,  Mackubin  &  M  

St.  Peter  St  

Alley  Blk  3,  Summit  Park  

Alley'  Blk."  9,'  Holcombes  Add  

340  ft.  E.  of  Farrington  Ave  

Alley,  Block.  4,  Summit  Park  

Ramsey  Co.  Loan  &  Trust  Co  

Alley,  Blk.  20,  Summit  Park  

Alley,  Blk.  1 ,  Thompson's  Sub  

Alley,  Blk.  80,  Dayton  &  Irvine  

E 

S 

w 
w 

s 

E 
E 
E 
E 
E 

493 
432 
230 
493 
493 
493 
230 
493 
493 
493 

8492 
8492 
7833 
8492 
8492 
8492 
7833 
8492 
8492 
8492 

Aug.  7,  '05  

Aug.  7,  '05  

Sept.  13, '04...  . 

Aug.  7,  '05  

Aug.  7,  '05  

Aug.  7,  '05  

Sept.  13, '04  .  .  . 

Aug.  7,  '05  

Aug.  7,  '05  

Aug.  7,  '05  

1385 
450 
400 
188 
1050 
1125 
693 
450 
498 
185 

5 
1 
2 
1 

4 

3 
2 
4 
2 

Feb.  26,  '06. 
Feb.  26,  06. . 
Feb.  26, '06... 
Feb.  26,  '06.. . 
Feb.  26,  '06.. . 
Feb.  26, '06... 
Feb.  26/06... 
Feb.  26, '06... 
Feb.  26, '06... 
Feb.  26, '06... 

6424 

24 

ST.  PAUL  CITY  RAILWAY  CO. 


Street 

From 

To 

Side 

Per- 
mit 
No. 

AUTHORITY 

Leng'h 
Line 

No. 
of 
Man- 
holes 

Inspected 

Remarks 

File  No.       |  Approved 

Broadway  

;Delos  

US.  Seventh  St  

[W.  Seventh  

Seventh  St  

Wabasha  St  

Broadway  

160  ft.  E.  of  Chestnut  

Tenth  St  

S.  Robert  St  

Maria  Ave  *  

E 
S 
N 
N 

2721 
2735 
2701 
2734 

Ord.  No.  1227.. 
Ord  No.  1227.. 
Ord.  No.  1227.. 
Ord.  No.  1227.. 

Sept.  20,  1889.. 
Sept.  20,  1889.. 
Sept.  20,  1889.. 
Sept.  20,  1889.. 

933 
825 
3555 
1312 

Jan.  25,  '06.  . 
Jan.  25,  '06. . 
Jan.  25,  '06. . 
Jan.  25,  '06. . 

6625 

TWIN  CITY  TELEPHONE  CO. 


Street 

From 

To 

Side 

Per- 
mit 
No. 

AUTHORITY 

Leng'h 
Line 

No. 
of 
Man- 
holes 

Inspected 

Remarks 

File  No.       |  Approved 

Alley,  Blk.  10,  Buttf'd  Synd.  No.  1  

E 
S 
W 

2741 
2899 
2695 
2500 

22173 
14112 
19112 
4036 

Dec.  9,  '05  

July  20,  '01 ...  . 
May  5,  '04  .... 

525 
660 
450 
1050 

2 
1 

Feb.  28, '06. 
Feb.  28,  '06. 
Feb.  28,  '06. 
Feb.  28,  '06. 

Iglehart  

Milton  

Alley,  Blk.  4,  Brown's  1st  Add  

Fourth  St  

2685 

3 

street 


Remarks 


Ave  ,Cedar  St. 

Ave  St.  Peter  St 


?w  Ave. 


bin. 


Alley,  Blk.  6,  Dick 
Alley,  Blk.  l.Smit) 
|A1.  Blk.  l,Selby,fl 


Ave  Alley,  Blk.  55,  Ric 


Street 


Remarks 


on  -.  .  .  Fourth  St 


Street 

Remarks 

Fourth  St  

! 

nd  

Wabasha  St  

TABLE  No.  33.— Continued. 

CONDUITS  CONSTRUCTED  BY  VARIOUS  COMPANIES  IN  1905. 
NORTHWESTERN  TELEPHONE  EXCHANGE  CO. 


iCedar  St  

St.  Peter  St  

Alley,  Blk.  6,  Dickerman  Park  

Alley.  Blk.  1 ,  Smith  &  Taylor's  

Al.  Blk.  1 ,  Selby,  McClum*&  Van  Meter 
!  Alley,  Blk.  55,  Rice  <fe  Irvine's  


Wabasha  St  

Rice  St  

Alley,  Hughes  Midway  Add  

Alley,  Blk.  4,  Smith  <!t  Taylor's  

Alley,  Blk.  20,  Mackubin  &  Marshall 
Alley,  Blk.  53,  Rice  &  Irvines  


Per- 

Side 

No. 

S 

2620 

S 

2621 

E 

2639 

E 

2784 

W 

2785 

W 

2687 

AUTHORITY 


File  No. 


Approved 


Ord.  No.  1290 
Ord.  No.  1 290 
20906 
21398 
21398 
21  120 


July  18,  '90. 
July  18,  '90. 
April  1,  '05.. 
July  18,  '05. 
July  18,  '05. 
May  22,  '05. 


"of 
Line 


Man- 
holes- 


Inspected 


200 
927 
713 


Feb.  9,  '06. 
Feb.  9,  '06. 
Feb.  9,  '90. 
Feb.  9,  '06. 
Feb.  9,  '06. 
Feb.  9,  '06. 


NORTH  AMERICAN  TELEGRAPH  CO. 


Street 

From 

To 

Side 

Per- 
mit 
No. 

AUTHORITY 
File  No.       |  Approved 

Leng'h 
Line 

No. 
of 
Man- 
holes 

Inspected 

Remarks 

Fourth  St  

Grove  St  

W 

2926 

1275 
1275 

4 
4 

Mar.  1,  '06..  . 

WESTERN  UNION  TELEGRAPH  CO. 


Fourth  St. . . 
Wabasha  St. 


Second  St. 
Robert  St 


Per- 
mit 
No. 


292N 
2929 


AUTHORITY 


Approved 


Ord.  No. 
Ord.  No. 


Oct,  13,  '93. 
Oct,  13,  '93. 


Leng'h 
Line 

No. 
of 
Man- 
holes 

675 
750 

2 
4 

1425 

6 

Feb.  28, 
Mar.  1 ,  ' 


ks,  88 


:t  steam 


Remarks 


m. 
in. 
in. 
in. 
in. 


in. 
in. 


in. 
tm. 

an, 
:m. 
nn. 

1111. 

an. 
nn. 


tin. 
nn. 


nn. 


nn. 
nn. 
nn. 
nn. 


TABLE  No  34. 

CONDUITS  CONSTRUCTED  BY  THE  AMERICAN  DISTRICT  STEAM  CO.  IN  1905. 


TO 


Permit 
No. 


Seventh  st. . 
Sibley  st. 
Sibley  st  .  .  . 
Jackson.  .  .  . 
Wabasha  st. 
Wabasha  st. 
Robert  st . . . 

Sibley  st  

Robert  st.  . . 
Sibley  st  .  .  .  , 

Robert  st  

Jackson  st. .  , 

Fifth  st  

Sixth  st  

Fifth  st  

Third  st  

Sixth  st  

Fifth  st  

Fifth  st  

Sixth  st  

Sixth  st  

Jackson  st. .  . 
Robert  st . . . . 

Cedar  st  

Sibley  st  

Minnesota  st. 

Cedar  st  

Cedar  st  

Cedar  st  

Jackson  st  . .  . 
Wabasha  st. . 


Tenth  st  

Jackson  st . .  . 
Wabasha  st . . 
Minnesota  st. 

Cedar  st  

Cedar  st  

Minnesota  st. 
Jackson  st. .  . 
Minnesota  st. 
Wabasha  st  . 
Minnesota  st. 

Sibley  st  

Seventh  St. . . 
Seventh  st . .  . 

Sixth  st  

Second  st  

Seventh  st. . . 

Sixth  st  

Sixth  st  

Seventh  st. . . 
Seventh  st . . . 
Wabasha  st . . 
Minnesota  st. 
Minnesota  st. 

Cedar  st  

Robert  st . . . . 


st. 

Wabasha  st. 
Wabasha  st. 
Robert  st. . . 
Cedar  st . . .  . 


2841 
2611 
2726 
2810 
2836 
2851 
2851 


2676 
2859 
2893 
2610 
2825 
2827 
2842 
2S83 
2921 


2766 
2558 
2927 
2586 
2826 
2662 
2852 
2853 
2860 
2968^ 


19264 
19264 
19264 
19264 
19264 
19264 
19264 
1 9264 
19264 
19264 
19264 
19264 
19264 
19264 
19264 
19264 
19264 
19264 
19264 
19264 
19264 
1  9264 
1 9264 
1 9264 
19264 
19264 
19264 
19264 
19264 
19264 
1  9264 


Length 
of  Line 


June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 
June 


8,  1904 
8, 1904 
8,  1904 
8,  1904 
S. 1904 
8,  1904 
8,  1904 
8, 1904 
8,  1904 
8, 1904 
8,  1904 
8, 1904 
8, 1904 
8,  1904 
8, 1904 
8, 1904 
8,  1904 
8,1904 
8, 1904 
8, 1904 
8,  1904 
8, 1904 
8, 1904 
8, 1904 
8,  1904 
8,  1904 
8,  1904 
8,  1904 
8,  1904 
8, 1904 
8,1904 


622 
429 
865 
809 
29 
30 
25 
25 
30 
1582 
30 
30 
751 
13 
7 

178 
12 
25 
25 
10 
21 
1491 
34 
3 

1700 
21 
395 
23 


No.  of 
Manholes 


Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 


24,  1906 
23,  1906 
23,  1906 
23, 1906 
24, 1906 
24, 1906 
25,1906 
25, 1906 

25,  1906 

23,  1906 
25, 1906 
25, 1906 
25,  1906 
23, 1906 

24,  1906 
24, 1906 
25, 1906 

25,  1906 
25, 1906 

24,  1906 

25,  1906 

23,  1906 
25,  1906 
15,  1906 
23. 1906 

24,  1906 
23, 1906 
24, 1906 
24, 1906 

25,  1906 
25,1906 


Conn. 
Conn. 
Conn. 
Conn. 
Conn. 

Conn. 
Conn. 

Conn. 
Conn. 
Conn. 
Conn. 
Conn. 
Conn. 
Conn. 
Conn. 

Conn. 
Conn. 

Conn. 

Conn. 
Conn. 
Conn. 
Conn. 
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TABLE  No.  35. 


POLE  LINES  CONSTRUCTED  BY  THE  NORTHWESTERN  TELEPHONE  EXCHANGE  CO.  IN  1905. 


Concord  St  

Oakd&le  ave.  . . 
S.  E.  Corner.  .  . 

Robert  st  

Arcade  st  

University  ave. 

Baker  st  

Grand  ave  

St.  Peter  St  

Bates  ave  

Maryland  

Hastings  

St.  Clair  st  

Central  ave.  .  .  . 
University  ave. 

Maple  st  

Maria  ave  

Hastings  ave. . . 
Maple  st. 
Maple  st. 
At. 


Belvidere  

Blair  st  

Forest  st  

Third  st  

Maple  st  

Rice  st  

Rondo  st  

State  st  

Forest  st  

Rice  st  

Fairview  ave . . . 

Leonard  st  

Front  st  

At  

Fairview  8t.  .  .  . 

At  

Belvidere  st. . . . 
S.  W.  Corner. . . 

George  st  

Corner  

University  ave. 
Hoffman  ave. . . 

Ohio  st  

Cleveland  ave.  . 

N.  W.  Cor  

Western  ave.  .  . 

Robert  st  

Dayton  ave. . .  . 
Marshall  ave.  . 


Kansas  st  

Woodbury  ave  

Jessamine  st  

Cedar  st  

Forest  st  

Alley  bet.  Aurora  and  Fuller. 

Belmont  st  ,  

St.  Clair  st  

Rice  st. 
Hoffman  ave. 
Hyacinth  st. 
Hudson  ave. 
Leonard 

St.  Anthony  ave. 
Sherburne  ave. 
Maria  ave. 
Hoffman  ave. 
Lake  Como  and  Phalen  ave . 
Bates  ave 
Arcade  st. 
Fifth  st 

Annapolis  st.  .  .  . 

Thomas  st  

Earl  st  

Sixth  st  

Hoffman  ave. . .  . 
150  ft.  Easterly.. 
St.  Anthony  ave. 
Minnetonka  st. .  . 

Rice  st  

Dale  st  

Martha  st  

River  

Oliver  st  

Louis  st  

Broadway  

Burr  st  

Annapolis  st.  ... 

Stevens  st  

Isabel  st  

Williams  st  

Chelton  st  

Maple  st.  

Orleans  st  

W.  Seventh  st. .  . 

Ohio  st  

Virginia  ave  

Jackson  st  

Carroll  st  

Aurora  ave  


N 
N 
E 
S 
N 
E 
W 
W 
N 
N 
E 
E 
E 
E 
E 
N 
S 
W 
N 
N 
E 
E 
W 
S 
E 
E 
S 
E 
S 

N  &  S 
N 
N 
W 
W 
N 
N 
N 
W 
W 

w 

E 
E 

S  ' 
S 

N&S 
N 
N 
S 
E 
W 


Permit 
No. 


28.54 
2783 
2755 
2981 
27GS 
2743 
2772 
2524 
2621 
2707 
2642 
2683 
2534 
2786 
2934 
2613 
2709 
2612 
2737 
2829 
2964 
2935 
2913 
2682 
2710 
2614 
2921 
2855 
2117 
2612 
2619 
2534 
2534 
2963 
2891 
2888 
2781 
2706 
2556 
3606 
2816 
2769 
2615 
2607 
2524 
25SS 
2075 
2980 
2903 
2739 


21399 
21399 


2(1309 
20369 
7757 
21399 
22401 
20776 

7757 


22035 
22035 


7757 
7757 
22099 


20776 
20076 
20369 

20676 
22180 


Approved. 


July  18, 1905 
July      18, 1905 


Nov. 
Nov. 
July 
July 
Oct. 
Feb. 


Oct. 
July 


July 
July 
Dec. 


7,1904 
7,  1904 
25,  1904 
18,  1905 
31, 1905 
21,  1905 


July  25,1904 


21  ,  1905 
21,1905 


21,1905 
25,  1904 


25,  1904 
25,  1904 


Feb.  21,1 905 
Feb.  21,1905 
Nov.   .  7,1904 


Feb. 
Dec. 


21, 1905 
23,1905 


Length 
of  Line. 


750 
750 
135 
600 
800 
525 

1400 

2100 
135 
750 
750 
600 
13725 
300 
300 

1050 
150 
12000 
500 
250 
270 
600 
450 

1275 
900 

1650 
135 
260 
675 
11475 

5100 

1265 
487 
375 
135 
375 
270 
975 
135 
750 
135 

2100 

1675 
300 
17850 
135 
300 
450 
400 

2210 


No.  OF 
Poles. 


1 
6 
1 
16 
15 
2 

137 
1 


Dec. 

Dec. 

Dec. 

Dec. 

Sept. 

Dec. 

Dec. 

Mar. 

Feb. 

Sept. 

Dec 

May 

Mar. 

Dec. 

Dec. 

Jan. 

Sept. 

June 

Sept. 

Sept. 

Dec. 

Feb. 

Dec. 

May 

Feb. 

Jan. 

Dec. 

Dec. 

Dec. 

June 

Dec. 

Mar. 

Mar. 

Jan 

Dec. 

Nov. 

Sept. 

Dec. 

Mar. 

Dec. 

Nov. 

Dec. 

Dec. 

Dec. 

Mar. 

Dec. 

Dec. 

Dec. 

Dec. 

Dec. 


14, 1905 
14, 1905 
11, 1905 
29,  1905 
6,  1905 
9,  1905 

11,  1905 
1 , 1 905 

1,  1906 
6,  1905 

13,  1905 
8, 1905 
1, 1905 
9,  1905 

23.  1905 
9,  1906 
6,  1905 
9,  1905 
6, 1905 
6,  1905 

18,  1905 

6,  1906 
23, 1905 

8,  1905 

2,  1906 

8,  1906 

12,  1905 

7,  1905 
22,1905 
17,  1905 
12,  1905 

1,  1905 
1,  1905 

9,  1906 
12,  1905 
17,  1905 

8, 1905 
12,  1905 
17,1905 
11, 1905 
12,  1905 

19,  1905 
12,1905 
16,  1905 

1,1905 
12, 1905 
22, 1905 
29,  1905 
12, 1905 
12,1905 
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TABLE  No.  35 — Continued. 


POLE  LINES  CONSTRUCTED  BY  THE  NORTHWESTERN  TELEPHONE  EXCHANGE  CO.  IN  1905. 

— ALLEYS — 


Arlington  Hills  subdivision  ullev  in  block  28  

Arlington  Hills  addition  alley  in  block  29    

■own's  first  addition  alley  in  block  3   , 

Brown's  first  addition  alley  in  block  4  

Bryant's  Randolph  street  addition  alley  in  block  4  

Bntterfield  Syndicate  No.  1 ,  alley  in  block  11  and  12  

Chute  Bros,  division  No.  3  

Chute  Bros,  division  No.  1 ,  8,  and  9  

Clarke-  4th  addition   

Oarkes  addition  alley  in  block  7  

fcwson  &  Smith's  Enl'g  alley  in  block  4  ■ '.  'i 

Dean's  subdivision,  alley  in  block  5  

Tow,  Smith,  Risque  and  Williams,  alley  in  block  5  ! 

ey.  Drake  and  Pence,  alley  in  block  3  

y,  Drake  and  Pence,  alley  in  block  2  

e  and  Dewey,  alley  in  block  4  

r  and  Morrison's,  alley  in  block  4  and  5  

t,  Bernheimer  and  Arnold's,  alley  in  block  2  and  3  

t,  Bernheimer  and  Arnold's,  alley  in  blocks  10,  11  and  12 

iew,  alley  in  blocks  8,  9  and  16  

nee,  alley  in  blocks  1  and  2  

lin,  alley  in  block  4  

H.  W.,  subdivision,  alley  in  block  97. .............. '.  '. 

ns  second,  alley  in  blocks  1  and  2  

rd  Park  subdivision,  between  Beacon  and  Fairview,  University-Shields 
-d  Park  subdivision,  between  Beacon  and  Herchel,  University-Shields. 

',  alleys  in  blocks  05,  66  and  67  

i's  addition,  alley  in  block  3  

ns  addition,  alley  in  blocks  15  and  16  

ns  addition,  alley  in  blocks  4  and'5  

Addition,  alley  in  block  6  ;!!'*. 

addition,  alley  in  block  5  

s  addition,  alley  in  block  4  

iter  Park,  alley  in  blocks  2  and  3  

bin  and  Marshnlls  addition,  alley  in  blocks  1  and  2.  . 

in  and  Marshalls  addition,  alley  in  block  20  

in  and  Marshalls  addition,  alley  in  block  20  

rs  addition,  alley  in  block  2    

id  Park  addition,  alley  in  blocks  2,  3  and  4  

nd  addition,  alley  in  block  3  ' 

inby  Park  addition,  alley  In  blocks  7,  10,  li  and  12. 

insey  Anna  E.,  alley  in  block  18  and  19  

■peand  Irvines,  alley  in  block  63    

gdward  Rice,  4th,  alley  in  block  2  

W»edale  Park,  alley  in  blocks  1  and  2  

R.  Anthony  Park,  alley  in  block  38  


Permit 


N 
N 
E 
N 
S 
S 

w  &  s 
s 
s 

E 
N 
S 
N 

S 
S 

w 

N 
S 
N 
N 
S 
N 
N 


E 
W 
N 
W  &  S 


I  Approved 

I 


No. 
Poles 


2971 

22101 

Dec. 

9, 1905 

1 

150 

1 

2971 

22101 

Dec. 

9,1905 

525 

4 

2578 

20369 

Nov. 

7, 1904 

300 

2 

2579 

20369 

Nov 

7,  1904 

300 

2 

2564 

20777 

Mar. 

24,  1905 

300 

2 

2691 

21000 

May 

26,  1905 

1235 

10 

2602 

20777 

May 

24,  1905 

800 

5 

2649 

20777 

May 

24,  1905 

1950 

13 

2863 

21396 

July 

18, 1905 

190 

2 

2564 

20777 

Mar. 

24, 1905 

250 

2 

2641 

20906 

Apr. 

11, 1905 

275 

2 

2560 

20528 

Nov. 

28, 1904 

450 

4 

2815 

375 
300 

4 

2634 

20777 

Mar. 

4,  1905 

3 

2691 

21000 

May 

26, 1905 

300 

3 

2634 

20777 

Mar. 

24, 1905 

300 

3 

2078 

21320 

June 

6,  1905 

975 

7 

2649 

20777 

Mar. 

24, 1905 

682 

5 

2691 

21000 

May 

26,  1905 

1310 
900 

10 
8 

2844 

21893 

Sept. 

27, 1905 

2049 

20777 

Mar. 

24,  1905 

982 

8 

2649 

20777 

Mar. 

24, 1905 

163 

2 

2871 

21893 

Sept. 

27,  1905 

450 

3 

2970 

22037 

Oct. 

21,1905 

900 

7 

2639 

20906 

Apr. 

11,1905 

320 

2 

2843 

20906 

Apr. 

11, 1905 

400 

3 

2839 

21625 

Auk. 

25,1905 

1350 

10 

May 

24,  1905 

200 

2 

2728 

21000 

May- 

24,  1905 

750 

6 

2729 

21000 

May 

24, 1905 

400 

4 

2589 

20676 

Feb. 

21,  1905 

450 

3 

2864 

20676 

Feb. 

21, 1905 

300 

3 

2639 

20906 

Apr. 

11,1905 

450 

3 

2601 

20777 

Mar. 

24,1905 

1500 

10 

2649 

20777 

Mar. 

24, 1905 

1320 

11 

2760 

600 
225 
250 

5 

2782 

2 
2 

2910 

21369 

July 

18, 1905 

2640 

20906 

Apr. 

11,1905 

1080 

9 

2749 

300 

3 

2603 

20527 

Nov. 

22, 1904 

1300 

10 

2819 

21320 

June 

16, 1905 

1200 

5 

2839 

21635 

Aug. 

25, 1905 

300 

3 

2877 

21893 

Sept. 

27, 1905 

450 

3 

2761 

20493 

Nov. 

4, 1904 

800 

6 

2529 

20369 

Nov. 

7,  1904 

375 

3 

Dec. 
Dec 
Mar. 
Mar. 
Mar. 
I  tec. 
May 

Sept 

Dec. 
Mar. 
Dec. 
Mar. 
Sept. 
Dec. 
Dec. 
Dec. 

Dee. 
Sept. 
Dec. 
Nov. 
Sept. 
Sept. 
June 
Jan. 
Jan. 
Dec. 
Dec. 
Nov. 
Sept. 
Sept. 
Dec. 
Dec. 
June 
Dec. 
Sept, 
Dec. 
Dec. 
Dec. 
Jan. 
Dec. 
Jan. 
Dec. 
Dec. 
Nov. 
Dec. 
Mar. 


29, 1905 
29, 1905 
18, 1905 
18,1905 
24,  19().-> 
8,  1905 
5,  1905 
15, 1905 
9, 1905 
24, 1905 
16, 1905 
7,  1905 
8,1905 
7,1905 
8, 1905 
7,  1905 
26, 1905 
15, 1905 
8,1905 
16, 1905 
15,1905 
15,1905 
3,1905 
2,  1906 
2, 1906 
26,  1905 
18, 1905 
16, 1905 
6,1905 
8,1905 
26, 1905 
26, 1905 
2,1905 
19, 1905 
15, 1905 
12, 1905 
7, 1905 
23, 1905 
9,1906 
7,1905 
6, 1905 
4,1905 
18, 1905 
17,1905 
19, 1905 
21,1905 
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TABLE  No.  35— Continued. 

POLE  LINES  CONSTRUCTED  *  BY  THE  NORTH  WKSTERN  TELEPHONE  EXCHANGE  OF  1905. 


ADDITION. 


Paul  proper,  alley  in  block  6  

pbner  and  Crittenden*,  alley  in  block  5  

Kbner  and  Crittendens,  alley  in  block  1 ..  

Imore  and  Cassidy's  Park,  alley  in  blocks  1  and  2  

|er  and  Reilleys,  alley  in  block  1   .  .  

ns  division,  alley  in  blocks*  1,  3,  15  and  16  

it  Park,  alley  in  blocks  25  and  26  

it  Park  alley  in  block  38  

it  Park  addition,  alley  in  block  26  

and  Taylors,  alley  in  block  3  

cate  number  5,  alley  in  blocks  14,  15  and  16  

rsity  Avenue  addition,  alley  in  block  4  

nburgs  addition,  alley  in  block  2 —  

ns  addition,  alley  in  block  2  —  

ria  Street  addition,  alley  in  block  4  

ns  addition,  alley  in  block  4  

s,  J.  J.,  alley  in  block  4  

and  Lawrence,  alley  in  block  1  •  • 

's  Charles  subdivision,  Arlington  Hdls,  block  46  

ey's,  Joel,  alley  in  block  1  >  

n's  Revision  of,  Mackubin  and  Marshall's  t .%  

land  Park,  alley  in  block  21  *  

lawn  Park,  alley  in  block  2  

Total  length  of  line  in  Street 
"       "       "    "  "  Alleys 


Permit 
No. 


2875 
2749 
2863 
2640 
2649 
2649 
2580 
2817 
2818 
2575 
2912 
2649 
2856 
2649 
2649 
2564 
2649 
2649 
2869 
2856 
2691 
2922 
2918 


21892 

21396 
20906 
20777 
20777 


22037 
20777 
21625 
20777 
20777 
20777 
20777 
20777 
21893 
21675 
21000 

22037 


Approved 


Sept.     27, 1905 


July 
Apr. 
Mar. 
Mar. 
Nov. 
Nov. 
Nov. 
Nov. 
Nov. 
Mar. 
Aug. 
Mar, 
Mar. 
Mar. 
Mar. 
Mar. 
Sept. 
Aug. 
May 


18, 1905 
11,1905 
21,1905 
21, 1905 
7,1904 
7, 1904 
7, 1904 
7,1904 
23, 1905 
24, 1905 
26,  1905 
24,  1905 
24, 1905 
24, 1905 
24,1905 
24,  1905 
27, 1905 
26, 1905 
26, 1905 


Nov.     23,  1905 


Length 
of  Line 


230 
700 
600 
2640 
1275 
600 
675 
500 
900 
164 
466 
164 
130 
600 
133 
133 
300 
210 
600 
235 
300 


109,624 
21 ,595 


No. 
Poles 


857 
165 


Dec. 

Dec. 

Dec. 

Jan. 

Sept. 

Sept. 

Mar. 

Dec. 

Dec. 

Mar. 

Dec. 

Sept. 

Nov. 

Sept. 

Sept. 

Mar. 

Sept.. 

Sept. 

Dec. 

Nov. 

Dec. 

Dec. 

Feb. 


11,1905 
7, 1905 
9, 1905 
9,1906 
15, 1905 
18,1905 
18,1905 
9,1905 
9, 1905 
18,1905 
23, 1905 
5, 1905 
16, 1905 
15,1905 
15, 1905 
24, 1905 
15,  1905 
15, 1905 
13,1905 
16, 1905 
8,1905 
12,1905 
3,1906 
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bcade  

frldwin  

Baldwin  

falows  

Uvidere  

Irainard  Ave. 

Inrr  St  

fcrbon  St  

Broil  St  

fcrroll  St  

Chatsworth .  .  . 
College  Ave.  . 

Conwav  

Cook. 


( )range  St  

Goodrich  Ave. 
Goodrich  Ave. 

Delqa  St  

Bo.  Robert  St. 

DeSoto  St  

Magnolia  St. .  . 
Msckubin  St. . 

Rice  St  

1  louia  St  

Selby  Ave  

St.  Peter  St. . . 
Hoffman  Ave.. 

,  Sylvan  St  

Dearborne   Winslow  Ave 


DeS< 

Douglas  

Eighth  

Euclid  St  

purview  Ave. . . . 

fifth  

forest  

Fourth  

Bates  

George  

George  

Goodrich  Ave .  .  . 

Briggs  

Greenbrier  Ave . . 

Harvard  

Hester  

"Hoffman  Ave. . . . 

Hudson  Ave  

Hunt  

Ivy  

Jackson  St  

Jessamine  

Lincoln  Ave  

Tit.  Airy  

Magnolia  

Margaret  

Minneapolis  Ave. 

Morton  

North  

Orange  

Orange  

Ottawa  Ave  

Oxford  

Plum  

Ravine  

Ravoux  

Robie  

6t.  Albans  

Bt.  Albans  


Bra i nerd  Ave. . . 

W.  4th  St  

Cable  Ave  

Hoffman  Ave. . . 

Laurel  Ave  

Hoffman  Ave.. 

Ivy  St  

Hoffman  Ave. . . 
So.  Robert  St . . 

Ohio  St  

Window  Ave.. . 

Baldwin  St  

Dayton  Ave. . . . 

Weils  St  

Gates  St  

Burns  Ave  

E.  Seventh  St. . 
Hoffman  Ave. . 
Cromwell  Ave. . 

Arcade  St  

Viola  St  

Walsh  Ave  

Baldwin  Ave. . . 

Warren  St  

DeSoto  St!  

Cor.  

Lexington  Ave. 

Ohio  St  

I.ayafette  Ave.. 
Kdgerton  St.. .  . 

Arcade  St  

King  St  

Hague  Ave  

Hoffman  Ave. . , 
Hoffman  Ave.. . 

Carroll  St  

Window  Ave. . . 

Pleasant  

Fuller  St  


Ivy  St  

Lincoln  Ave  

Lincoln  Ave  

Congress  

Oakdale  

Ely  

Jessamine  St  

Dale  St  

Louis  St  

Western  Ave  

Laurel  Ave  

Rice  St  

Bates  Ave  

Rice  St  

Strvker  Ave  

Nly  

Ramsey  St  

Margaret  St  

Bates  Ave  

Princeton  Ave  •. 

Mendota  St  

L.  Como-Phalen  Ave  

Arcade  St  

Harvard  

Orleans  St  

Strvker  Ave   

AHey  Blk.  6.  Macalester  Park 

St.  Anthony  Ave  

Case  St  

Midway  Ave  

Pacific  St  

Plum  St  

Maple  St  

Hunt  Place  

Forest  St  

Valley  St  

Weide  St  

Westerly  225  feet  

Linden  St  

Burr  St  

Hope  St  

Hamline  Ave  

Cherokee  Ave  

DeSoto  St  '  

Payne  Ave  

Payne  Ave  

Cherokee  Ave  , 

Laurel  Ave  , 

Maple  St  

Maple  St  

Iglehart  St  

Hall  Ave  

North  Westerly  

Charles  St  


Per- 

AUTHORITY 

Length 
of 

No.  of 

Side 

mit 

Inspected 

Poles 

No. 

Approved 

Line 

W 

2692 

21211 

May  22,  05.  . 

600 

5 

Sept.  14,  '05.. 

W 

2550 

6508 

Aug.  7,  '02. .  . 

240 

2 

Jan.  16,  '06. . 

E 

2550 

6508 

Aug.  7,  '02. . . 

375 

3 

Jan.  26,  '06.  . 

E 

2846 

15808 

July  8,  '02. . . 

600 

4 

Dec.  15,  '05. 

s 

2979 

22176 

Dec.  8,  '05... . 

825 

5 

Feb.  6,  '06. . . 

N 

32 

21588 

Aug.  7,  '05.. . 

235 

2 

Sept.  7,  '05... 

W 

2947 

22038 

Nov.  9,  '05. . . 

300 

3 

July  6,  '05. . . 

s 

2680 

21 112 

1,050 
1,010 

8 

Dec.  29,  '05... 

s 

2805 

7034 

July  9,  '03.  . . 

10 

Nov.  18,  '05..  | 

N 

2805 

7034 

July  9,  '03. .  . 

1,575 

11 

Nov.  18,  '05. 

E 

2714 

8433 

Jan.  7,  '05.  .  . 

'  270 

2 

Dec.  5,  '05... 

s 

2965 

5461 

Sept.  30,  '00.. 

135 

1 

Jan.  8,  '06. .  . 

s 

2716 

21113 

May  22,  '05. . 

1,125 

9 

Feb.  5,  '06.... 

s 

2968 

22171 

Dec.  8,  '05. . . 

1,125 

9 

Dec.  28,  '05. 

N 

2.XSS 

21896 

Dec.  14,  '04... 

375 

3 

Jan.  8,  '06. . . 

W 

'2758 

21588 

Aug.  7,  '05. . . 

135 

1 

Sept.  14,  '05.. 

E 

2548 

19920 

July  29,  '04.  . 

900 

6 

Mar.  7,  '05. .  . 

s 

2694 

21210 

May  24,  '05.  . 

400 

3 

Sept.  14,  '05.. 

N 

2716 

21113 

May  22,  '05.  . 

1,050 

9 

Feb.  5,  '06... 

W 

2550 

6508 

Aug.  7,  '02. .  . 

3,010 

.  24 

Jan.  26,  '06. . 

N 

2716 

21 1 13 

Mav  22,  '05.  . 

2,268 

15 

Feb.  5,  '06. . . 

E 

2692 

2121 1 

May  22.  '05.  . 

1,275 

8 

Sept.  14,  '05.. 

N 

2716 

21113 

May  22,  '05.  . 

2,025 

14 

Feb.  5,  '06. . . 

s 

2979 

22176 

Dec.  8,  '05.  . . 

1,463 

11 

Feb.  6,  '06... 

N 

2879 

21897 

Sept.  5,  '05.. . 

600 

5 

Jan.  8,  '06. .  . 

s 

2880 

21896 

Sept.  25,  '05.. 

375 

3 

Jan.  8,  '06.  .  . 

N 

2550 

6508 

Aug.  7,  '02.  . 

600 

6 

Jan.  26,  '06. . 

E 

2800 

21583 

Aug.  5,  '05. .  . 

1,250 

11 

Dec.  6,  '05. . . 

W 

2832 

21617 

Aug.  23,  '03. . 

825 

7 

Sept.  5,  '05... 

E 

2681 

21116 

June  9,  '05. .  . 

900 

7 

Dec.  20,  '05... 

W 

2796 

21587 

Aug.  5,  '05..  . 

900 

5 

Dec.  20,  '05... 

w 

2801 

21590 

Aug.  5,  '05. .  . 
May  22,  '05.  . 

2,660 

21 

SeDt.  11,  '05.. 

N 

2716 

21113 

1,725 

11 

Feb.  5,  '06. .. 

W 

2813 

14674 

Oct.  19,  '01 .  . 

900 

5 

Jan.  10,  '06. . 

s 

2692 

2121 1 

May  24,  '05. . 

1,235 

9 

Sept.  14,  '05.. 

E 

2950 

20426 

Dec.  14,  '05. . 

242 

3 

Dec.  4, '05... 

N 

2576 

15239 

Mar.  21 ,  '02. . 

650 

3 

May  10,  '05. . 

N 

2550 

6508 

Aug.  7,  '02. .  . 

225 

2 

Jan.  26,  '06.  . 

N 

2551 

20476 

Dec.  18,  '04... 

420 

3 

Mar.  16,  '05.. 

s 

2947 

22038 

Nov.  9,  '05.. . 

300 

3 

Jan.  6,  '06. .  . 

N 

2694 

21210 

May  24,  '05. . 

125 

1 

Sept.  14,  '05.. 

s 

2850 

21898 

Sept.  27,  '05. 

2,600 

28 

Dec.  28, '05. 

N 

2557 

6016 

Sept.  10,  '01. 

675 

4 

Mar.  17,  '05.. 

s 

2770 

10305 

Aug.  17, '99. 

335 

3 

Sept.  7,  '05. . 

2516 

20492 

Nov.    4,  '04. 

750 

4 

May  10,  '05. . 

N 

2696 

20492 

Nov.  4,  '04.. . 

1,200 

11 

Sept.  14,  '05. 

E 

2798 

21585 

Aug.  5,  '05.. 

750 

6 

Dec.  20,  '05.  . 

E 

2714 

8433 

June  7,  '05.. 

1 

Dec.  5.  '05. . . 

N 

2716 

21113 

May  27,  '05. 

1,725' 

12 

Feb.  5, '06.... 

N 

2716 

21113 

May  27, '05. 

1,688 

15 

Feb.  5, '06.... 

E 

2882 

21736 

Sept.  25,  '05. 

300 

3 

Dec.  28. '05. 

N 

2880 

I  21896 

Sept.  25,  '05. 

750 

5 

Jan.  8,  '06. .  . 

E 

2554 
2956 

450 

3 

Mar.  7,  '05. .  . 
Dec.  29,  '05... 

W 



22172 

Dec.  9, '05.... 

1,075 

10 
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Syndicate  Ave, 

Fry  St  

Ohio  St  

CongroM  St. . . 

Foster  St  

Thirteenth  St.. 
Hoffman  Ave. . 

Robert  St  

Stairway  

Jackson  St ... . 

Third  St  

Case  St  

Jessamine-St. . 

Robie  St  

Olive  St  


Hamline  Ave.  . 
Fairview  Ave. . . 

Smith  Ave  

Robie  St  

Logan  St  

Grove  St  

Bates  Ave  

Temperance  St. 

Canada  St  

Cedar  St  

Second  St  

Wells  

Rose  St  

George  St  

John-Si  


N 
N 
N 

E 
N  &  S 
W 
N 
S 
S 

s 

E 
E 
E 
W 
N 


Per- 
mit 
No. 


255N 
2.-.07 
2799 
2933 
2973 
2N23 

33 
2823 
2551 

30 
2(i5S 
2029 
2972 
2845 
2778 


AUTHORITY 


File  No.  Approved 


21584 
1580S 
18350 
2102(5 
14577 
21620 
20120 
14677 
14500 
10013 
22174 
6106 
17263 


July  12,  '04. 
Jan.  13,  '98.. 
Aug.  5,  '05. .  . 
July  8, '02.., 
Oct.  17, '03.. 
Oct.  26,  '05. . 
Oct.  19,  '01. . 
Oct.  26,  '05. . 
July  18,  '04. 
Oct.  19.  '01  . 
July  12,  '04. 
Nov.  21, '02. 
Dec.  8,  '02. . 
Sept,  10,  '01. 
May  23,  '03. 


650 
1,900 
1,050 
615 
1,450 
150 
400 
635 
150 
70 
135 
600 
000 


No.  of 
Poles 


Inspected 


Mar.  14,  '05. . 
Mar.  14,  '05. 
Dec.  21,  '05... 
Dec.  14,  '05... 
Mar.  3,  '06..  . 
Sept.  11,  '05.. 
Feb.  5,  '06... 
Sept.  11,  '05.. 
Mar.  16,  '05.. 
Dec.  4,  '05.  . 
Feb.  2, '06... 
Jan.  17,  '05. . 
Feb.  7,  '06... 
Dec.  15, 'OS- 
Sept,  12,  '05.. 


1  new  pole,  1  reset. 
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Arlington  Hills,  alleys  in  block  7  and  8  

Arlington  Hills,  alleys  in  blocks  11,  12,  13,  14,  15   

Mington  Hills,  Alleys  in  block  5   

Arlington  Hills,  alleys  in  blocks  2  and  3  

fcahton  &  Sherburne's,  alleys  in  block  16  

Ivon  Street  Addition,  alley  in  

Becks',  alley  in  

Brown's  First  Addition,  alleys  in  block  4  

Brown's  First  Addition,  alleys  in  block  1   

Brown's  First  Addition,  alleys  in  block  2  

pitterfield  Syndicate  Addition,  No.  1,  alley  in  blocks  1  and  2. 
Butterfield  Syndicate  Addition  No.  1,  alley  in  blocks  9  and  10. 

Chute  Bros.,  Div.  2,  7,  10  and  15  

ftute  Bros.  Div.,  11  and  14  

tfcute  Bros.  Div.,  4,  5,  12  and  13  '  

■ale  Street  Addition  alley  hi'  

Dewey,  Drake  &  Pence,  alley  in  block  3  

Douglas,  alley  in  block  3  

Drake  &  Dewey,  alley  in  block  4  

Dyer's  Rear,  alley  in  block  4  

jastville  Heights,  alley  in  block  16  

lastville  Heights,  alley  in  blocks  9  and  10  

Ifelt,  Bernheimer  &  Arnold,  Alley  in  block  3  

icelsior  Park,  Alley  in  block  9  

orence,  alley  in  block  2  

lorence,  alley  in  block  1  

Westdale,  alley  in  block  3  

west  Lawn,  alley  in  block  6  

fanklin,  alley  in  block  3  

ranklin,  alley  in  block  1  •  

hwiklin,  alley  in  block  2  

ranklin,  alley  in  block  4  

otzian's  Sub.,  alley  in  blocks  77  and  78  

lotto  Street  Add. ,  alley  in  

amline  Syndicate  No.  1,  alley  in  block  2,  westerly  alley  

oward,  alley  in  

vine's,  alley  in  blocks  65  and  66  

vine's  Enl'g,  N.  and  S.,  alley  in  block  63  

ittson's.  alley  in  block  3  

ittson's,  alleys  in  blocks  22,  23,  24,  25,  26,  27  and  28  

nture's  Sub.  A.,  alley  in  block  1  

n  &  Haas,  alley  in  block  1  

n  &  Haas,  alley  in  block  2  

'  2nd,  alleys  in  blocks  13,  14  and  15   

oods,  alley  in  block  3  

ister  Park,  alley  in  block  6  

bin  &  Marshall's,  alley  in  block  24  

bin  &  Marshall's,  alleys  in  blocks  4  and  28  :  

bin  &  Marshall's,  alley  in  block  9   

Mackubin's  2nd,  alley  in  block  1  

bin's  Sub.,  alley  in  block  1  

ill  Boulevard,  alley  in  block  A.  

ood,  alley  in  block  1  

el  s  Sub.,  alley  in  block  1  .'  

el's  Sub.,  alley  in  block  2  

el's  Re-ar.,  northerly,  alley  in  block  7  

si's  Re-ar.,  southerly,  alley  in  block  7  

n's,  alley  in  block  3  


Per- 

AUTHORITY 

T  (L 

-L.engt.ii 

No.  of 

Side 

No* 

T  , 

inspected 

Kemarks 

Poles 

File  No. 

Approved 

T 

 e  

N 

2821 

20773 

Mar.  24,  '05. . 

1,200 

12 

Sept.  13,  '05.. 

N 

2503 

18349 

Oct.  17,' '03.'! 

2,600 
600 

17 

Mar.  2,  '05. .  . 

S 

2659* 

20773 

Mar.  24,  '05. ! 

6 

Jan.  16,  '05. . 

s 

2821 

20773 

Mar.  24,'  '05. . 

874 

6 

Jan.  9,  '06.  .  . 

w 

2550 

20426 

Dec.  18  '04... 

200 

2 

Mar.  16,  '05.. 

N 

2764 

20905 

Aug.  11 ,  '05. 

640 

5 

Nov.  6,  '05. . . 

s 

2789 

21587 

Aug.  5,  '05. . 
Jan.  1 9  '05 

635 

5 

Nov.  15,  '05.. 

N 

2592 

20525 

300 

2 

Feb.  3,  '06.... 

S 

2592 

20525 

Jan.  19,  '05.  . 

300 

2 

Feb.  3,  '06.... 

S 

2741 

15954 

July  8,  '02. !  . 

300 

2 

Nov.  6,  '05.. . 

N 

2789 

21587 

Aug.  5,  '05. . 

1,300 

10 

Nov.  15,  '05.. 

S 
N 

2789 

21587 

Aug.  5,  '05. 

1,300 

10 

Nov.  15,  '05. 

2699 

20905 

Aug.  1  i,  '05.1 

2,640 

18 

Nov.  1,  '05.. . 

S 
N 

2764 

20905 

Aug.  ll!  '05.  . 

1,275 

9 

Nov.  6,  '05.. . 
Nov.  6,  '05... 

2764 

20905 

Aug.  1 1 ,  '05. 

1,340 

10 

N 

2764 

20905 

Aug.  ll!  '05!! 

660 

5 

Nov.  (5,  '06... 

S 

2812 

10713 

Aug.  19!  '99! . 

300 

3 

Dec.  2,  '05.... 

N 

2503 

18349 

Oct.  17, '03.  '.' 

600 

4 

Mar.  2,  '05..  . 

S 

2812 

10913 

Aug.  19,  '99.! 

300 

2 

Dec.  7,  '05.... 

w 

2550 

6508 

Aug!  7,  '02. .  . 

240 

2 

Jan.  26,  '06. . 

N 

2637 

17266 

May  23,  '03!. 

630 

4 

May  10.  '05.. 

S 

2821 

20773 

Mar.  24,  '05.  . 

1 ,320 

10 

Feb.  8,  '06. . . 

s 

N 

2705 

525 

3 

Sept.  18,  '05.. 

2905 

4124 

Sept.  22,  '98.. 

300 

3 

Dec.  27,  '05... 

s 

2705 

4036 

Jan.  13,  '98.  . 

525 

3 

Sept.  18,  '05.. 

N 

2878 

21902 

Sept.  25,  '05.. 

300 

2 

Feb.  1,  '06. . . 

N 

2503 

18349 

Oct.  17  '03.. 

600 

5 

Mar.  2,  '05. .  . 

N 

2813 

14674 

Oct!  16!  '01 !  ! 

300 

3 

Jan.  10,  '06. . 

N 

2699 

20905 

April  11  '05.. 

160 

2 

Nov.  1,  '05... 

s 

2764 

20905 

April  1 1 !  '05.. 

160 

1 

Nov.  1,  '05... 

S 

2764 

20905 

April  11  '05 

160 

1 

Nov.  1,  '05..  . 

N 

2764 

20905 

April  ll!  '05!! 

160 

1 

Nov.  1,  '05..  . 

N 

2881 

21895 

Se] >t .  25,  '05.. 

1,320 

10 

Feb.  7, '06... 

N 

2764 

20905 

April  1 1 ,  '05.. 

660 

5 

Nov.  6,  '05... 

W 

335 

3 

Dec.  6,  '05. . . 

Permit  Pending. 

N 

2503 

18349 

Oct.  17,  '03.  . 

600 

4 

Mar.  2,  '05. .  . 

N 

2678 

15450 

May  25,  '02.  . 

640 

6 

Dec.  30,  '05... 

E 

2678 

15450 

Slay  25!  '02.. 

400 

3 

Dec.  30,  '05... 

S 

2897 

15449 

April  17,  '02.. 

200 

1 

Jan.  6,  '06.  .  . 

N 

2897 

15449 

April  17!  '02.! 

1,800 

14 

Jan.  6,  '06 

S 

2789 

21587 

Aug.  5,  '05. .  . 

500 

4 

Nov.  15,  '05. 

s 

2764 

20905 

April  11,  '05.. 

265 

3 

Nov.  6,  '05... 

s 

2764 

20905 

April  1 1 ,  '05.. 

320 

2 

Nov.  6,  '05... 

E 

2833 

21901 

Sept.  27!  '05!! 
Mar  ''4  '05 

1,310 

10 

Nov.  28,  '05. 

N 

2821 

20773 

635 

5 

Sept.  13,  '05.. 

N  &  W 

2550 

6508 

Aug!  7, '02..'.' 

525 

5" 

Jan.  26,  '06.  . 

N 

2789 

21587 

Aug.  5,  '05.. . 

660 

5 

Nov.  14,  '05. 

N 

2789 

21587 

Aug.  5,  '05.. . 

1,300 

10 

Nov.  15,  '05. 

S 

2789 

21587 

Aug.  5,  '05..  . 

660 

5 

Nov.  15,  '05. 

N 

2503 

18349 

Oct.  17,  '03. . 

600 

S 

2821 

20773 

Mar.  21,  '05.. 

465 

2 

Jan.  9,  '06.  .  . 

S 
N 

2725 

21587 

April  11,  '05.. 

675 

4 

Nov.  14,  '05. 

2813 

14674 

Oct.  19,  '05.  . 

300 

3 

Jan.  10,  '06.  . 

S 
N 

2756 

20905 

April  11,  '05.. 

300 

2 

Nov.  29,  '05  . 

2764 

20905 

April  11,  '05.. 

640 

5 

Nov.  6.  '05.. . 

N 

2764 

20905 

April  11,  'OS- 

640 

5 

Nov.  6, '05... 

N 

2764 

20905 

April  11,  '05.. 

640 

5 

Nov.  6, '05... 

S 

2789 

21587 

Aug.  5,  '05  .  . 

675 

5 

Nov.  15,  '05  . 

City  of  St.  Paul,  1905.  95 

TABLE  No.  36— Continued. 

LINES  CONSTRUCTED  BY  THE  TWIN  CITY  TELEPHONE  CO. 
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TABLE  No.  3 

POLE  LINES  CONSTRUCTED  BY  THE 


ADDITION 


Milton's,  alley  in  block  1  

Oakville  Park,  alley  in  block  24. . 
Oakville  Park,  alley  in  block  19 

Oakville  Park,  alley  in  block  18  .! 

Qumby  Park,  alleys  in  blocks  11  and  12. 

Dn.nau,   c,Ri1IIlsey  W>laM»ment,  alley  in  block  2  

Rolph's  Sub.,  alley  in  block  75.. .   

St   Alban   Street  Addition 

SelnfTman's  Sub,  alley  in  block  lib  '. 

gchwabe's,  alley  In  block  4    

Scotten's  Sub.,  alley  in  block  71  . 

Slater's,  alley  in  block  1   "  ' 

Smith  :,  Sub  ::f  Stinsan's  Division    southerly  allevs  in  blocks  9  and  10 

Smith  &  laylor's,  alley  in  block  2  

Smith  a  Sub.,  northerly,  alley  in  blocks  9  and  10 
Smith  s  Sub.,  northerly,  alley  in  block  8. .  . 
Smith  s  Sub.,  northerly,  alley  in  block  6.  . 

smith  s  Sub.,  southerly,  alley  in  block  6  

.->mith  s  Sub.,  southerly,  alley  in  block  8.  . 
Stinson  s  Sub.,  alleys  in  blocks  79  and  80 
Summit  Park,  alleys  in  blocks  20,  29  and  32 
Summit  Park,  alleys  in  blocks  30  and  37. 
Summit  Park,  alleys  in  blocks  20  and  35 

Summit  Park,  alley  in  block  41   

Swift     Sub    alky  in  block  3 

Syndicate  Addition  No.  4,  alleys  in  blocks  1,  2,  3  and  4 
Syndicate  Addition  No.  2,  alleys  in  blocks  1,  2,  3  and  4 
Syndicate  Addition  No.  1,  alleys  in  blocks  1 ,  2,  3  and  4. . . . ' . 
syndicate  Addition  No.  3,  alleys  in  blocks  1,  2,  3  and  4 

lhomas  Street  Addition    

University  Avenue  Addition,  alley  in  biock  3 

I  niversity  Avenue  Addition,  alley  in  block  2.  .   

University  Avenue  Addition,  alley  in  block  4 

University  Avenue  Addition,  allev  in  block  1   

Vernon  s  Addition,  alley  in  block  1 . 
Vernon's  Addition,  alley  in  block  2. 

Vjctoria  Street  Addition,  alley  in  block  3.   

J 'c;or'a1^,rPt''  Addition,  alley  in  block  2  

Wakefield  Place  Addition,  alley  in  block  73.  .  .  . 

Hard's  J.  J.,  alley  in  block  4.   

H  ard's  J.  J.,  alley  in  block  I . . . .  .  .  .  .  [ 

Hard's  J.  J.,  alley  in  block  2    

Ward's  J.  J.,  alley  in  block  3  .   

Harner's  L.  Sub.,  alley  in  block  78.... 

Weed  &  Lawrence,  alley  in  block  2  

Heed  &  Lawrence,  alley  in  block  4. . 

Weed  &  Lawrence,  alley  in  block  3  

Heed  &  Lawrence,  alley  in  block  1 . . 

Heide  s  J.  R.  Sub.  block  24,  Arlington  Hills.'.'.'.'. '.'.'.['.[ 
\}>-v  e  s  J.  R.  5th.  alley  in  block  3   

Weide  s  J.  R  5th,  alley  in  block  1    

Heme's  J.  R.  5th,  alley  in  block  4    

\  :,f-n ;  Bncbins  &  Mullen,  narth  alley  in  blc3k  1 
Wi  son  s  Re-arrangement,  alley  in  block  2. .  . 

\  ,  „„,  s  re-arrangement,  alley  in  block  1  

Hilgus  A.  B.,  alleys  in  blocks  1  and  2. 

W  right  s  Re-arrangement,  alley  in  block  1  


Continued. 


IN  CITY  TELEPHONE  CO.  IN  1905. 


Per- 

1 

AUTHORITY 

T  tK 

gin 

mit 

No  of 

Inspected 

Remarks 

No. 

File  No. 

Approved 

I  in 

— Poles 

2789 

21587 

Aug.  5,  '05.. 



675 

5 

Nov.  15,  '05 

2637 

17266 

May  23,  '03. 

612 

3 

May  10,  '05. 

2821 

20773 

Mar.  24,  '05. 

600 

4 

Feb.  8,  '06. . 

2821 

20773 

Mar.  24,  '05. 

600 

4 

Feb.  8, '06.. 

2905 

4124 

Sept.  22,  '98 

635 

6 

Dec.  27,  '05.. 

2608 

6441 

May  9,  '02. . 
Sept.  25,  '05 

450 

3 

Dec.  5,  '05. . 

|  «>B1 

6460 

250 

2 

Feb.  7,  '06.  . 

20905 

April  11,  '05 

640 

5 

Nov.  6,  '05.. 

2757 
2881 

19023 
21895 

Mar.  17,  '04. 
Sept.  25,  '05. 

600 
655 

5 
4 

Sept.  13,  '05. 
Jan.  6.  '06.  . 

2881 

21895 

Sept.  25,  '05. 

655 

4 

Jan.  6,  '06.  . 

2789 

21587 

Aug.  5,  '05.. 

655 

4 

Jan.  6,  '06.  . 

2577 

6330 

Sept.  24,  '02. 

1,225 

7 

May  9,  '05. . 

2741 

15954 

July  8,  '02. . 

300 

2 

Nov.  6,  '05.. 

2764 

20905 

April  11,  '05. 

1,275 

9 

Nov.  6,  '05.. 

2764 

20905 

April  11,  '05. 

640 

5 

Nov.  6,  '05. . 

2764 

20905 

April  11,  '05. 

640 

5 

Nov.  6,  '05.. 

2764 

20905 

April  11,  '05. 

640 

5 

Nov.  6,  '05.. 

2764 

20905 

April  1 1 ,  '05. 
Sept.  25,  '05. 

640 

5 

Nov.  6,  '05.. . 

*!  .1*1 

2889 

21895 

[     1 ,340 

8 

Feb.  7,  '06. . . 

2479 

14967 

Jan.  9,  '02.  . 

1     1 ,950 

19 

May  7, '05... 

2669 

20525 

Jan.  24,  '05. 

1,275 

10 

Dec.  6,  '05. . . 

2670 

13847 

July  27,  '01 . 

1,200 

9 

Dec.  19,  '05.. 

14967 

Jan.  9,  '02.  . 

600 

5 

Dec.  2,  '05. .. 

2S02 

6460 

Aug.  7,  '05.. 

600 

5 

Nov.  29,  '05  . 

2756 

20905 

April  11,  '05. 

2,250 

17 

Nov.  29,  '05  . 

2764 

20905 

April  11,  '05. 

2,580 

20 

Nov.  29,  '05  . 

2764 

20905 

April  11,  '05. 

2,580 

20 

Nov.  6,  '05.. . 

2764 

20905 

April  11,  '05. 

2,580 

19 

Nov.  6, '05... 

2764 

2090.5 

April  11,  '05. 

324 

2 

Nov.  6,  '05.. . 

2699 

20905 

April  11,  '05. 

164 

2 

Nov.  6, '05... 

2764 

20905 

April  11,  '05. 

164 

2 

Nov.  6,  '05... 

2764 

20905 

April  11,  '05. 

164 

2 

Nov.  6,  '05.  . . 

2764 

20905 

April  11,  '05. 

164 

2 

Nov.  6,  '05.. . 

2699 

20905 

April  11,  '05.. 

164 

1 

Nov.  1,  '05... 

2764 

20905 

April  11,  'OS- 

164 

1 

Nov.  1,  '05... 

2699 

20905 

April  11,  '05.. 

164 

1 

Nov.  1,  '05... 

2764 
2881 

20905 
6460 

April  11,  '05.. 
Sept.  25,  '05.. 

164 
660 

1 

5 

Nov.  6,  '05. . . 
Feb.  7,  '06... 

2764 

20905 

April  11,  '05.. 

164 

2 

Nov.  6,  '05. . . 

2764 

20905 

April  11,  '05.. 

164 

2 

Nov.  6,  '05. . . 

2764 

20905 

April  11,  '05.. 

164 

2 

Nov.  6,  '06.. . 

2699 

20905 

April  11 ,  '05.. 
Sept.  25,  '05.. 

160 

2 

Nov.  6, '05... 

2881 

6460 

660 

5 

Jan.  6,  '06.  .  . 

2699 

20905 

April  11,  '05.. 

134 

1 

Nov.  1,  '05.. . 

2764 

20905 

April  11,  '05.. 

134 

1 

Nov.  6,  '05... 

2764 

20905 

April  11,  '05.. 

164 

1 

Nov.  6,  '05. . . 
Nov.  6,  '05... 

2764 

20905 

April  11,  '05.. 

164 

1 

2628 

20773 

War.  24,  '05. . 

630 

5 

Nov.  18,  '05  . 

2764 

20905  t 

April  11,  '05.. 

164 

1 

Nov  6  '05 

2764 

20905  j 

\pril  11,  '05.. 

356 

2 

Nov!  6!  '05*!! 

2764 

20905 

April  11,  '05.. 

164 

2 

Nov.  6,  '05. . . 

2548 

19920  . 

ruly  29,  '04. . 

675 

5 

Mar.  7,  '05. .  . 

2740 

10713  j 

iug.  19,  '99.. 

650 

4 

Dec.  7,  '05.  .. 

2789 

21587  i 

Uig.  5,  '05. . . 

675 

4 

Nbv.  14,  '05  . 

2896 

20904  i 

^pril  11,  '05.. 

1,235 

9 

Nov.  6, '05... 

2608 

6341  I 

klay  9,  '02... 

450 

3 

Dec.  5,  '05. . . 

New  

136,155 

1,035 

Reset.. . . 

200 

1 
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POLE  LINES  CONSTRUCTED  BY  THE  ST.  PAUL  GAS  LIGHT  CO.  IN  1905. 


Per- 
mit 
No. 


AUTHORITY 


Ord.No.  I  Approved 


Length 

of  No.  of 
Line  Poles 


Ispected 


Wells  St  

Wells  St  

Winifred  St  

Eighth  St  

Washington  St. 

River  

Pleasant  Ave..  . 
Fairmount  Ave. 

Hall  Ave  

Summit  Ave .  .  . 
Summit  Ave.  .  . 
Hastings  Ave. . . 
Hastings  Ave. . . 

Eva  St  

Third  St  

Maryland  St  

Sixth  St  

So.  Robert  St .  . 

Earl  St  

Corner  

Wabasha  St  

Wabasha  St  

Walnut  St  

Bidwell  St  

Ninth  St  

Dunlap  St  

Rondo  St  

Arcade  St  

Arcade  St  

Morrison  St  

Ninth  St  

N.  W.  Cor  

Winifred  St  

University  Ave. . 

Jackson  St  

Mt.  Vernon  St. . . 

Sixth  St  

Walnut  St  

Garfield  St  

College  Ave  


Carroll  St. . . . 
George  St. . .  . 

Rice  St  

Western  Ave. 
Western  Ave. 


Cor  

Bates  Ave.  . 
Cedar  St. . .  . 
Tenth  St. . . . 
St.  Peter  St. 
St.  Peter  St. 

Rice  St  

Central  Ave. 


Maryland  St  

Maryland  St  

Isabel  St  

Ninth  St  ..  

C.  M.  &  St.  P.  Ry  

C.  M.  &  St.  P.  Ry  

Summit  Ave  

Crocus  Place  

Winslow  Ave  

Laurel  Ave  

Laurel  Ave  

Burns  Ave  

Burns  Ave  

Northwesterly  130  ft  

Eagle  St  

Lake  Como  and  Phalen  Ave. 

Ninth  St....  

Congress  St  

Mound  St  

Rice  St  

Ethel  St  

Edward  St....  

Ramsey  St  

Winslow  Ave  

Tenth  St  

Griggs  St  

Carroll  St  

Walsh  Ave  

Forest  St  

ft.  southerly  

Tenth  St  

Ninth  St  

George  St  

Lafond  St  

Lorient  St  

Lorient  St  

Third  St  

Chestnut  St  

Douglas  St  

Summit  Ave  


Central  Ave. . 
Dearborne  St. 

Louis  St  

Dale  St  

Mackubin  St. 


Ramsey  St. . . 
Maria  Ave.  .  . 
Central  Park. 
Norris  St ...  . 

Fort  St  

Fort  St  

Dale  St  

Aurora  Ave . . 


W 
E&  W 
E 
S 
S 
E 
W 
N 
E 
E 
E 
W 
N 
E 

E& W 
E 

E&  W 

N 

S 

N 

N 

N 
N&S 

E 

N 

W 
N&S 
N  &  S 

W 

w 


w 
w 

s 

N 
E& W 

S 
S 

w 

w 
w 

N 
N 
N 


N 

E  &  W 
S 
N 


W 


511 
422 
320 
321 
336 
501 
727 
496 
653 
340 
341 
389 
407 
374 
408 


482 
525 
721 
528 
490 
724 
704 
529 
373 
389 
465 
479 
456 
575 
388 
388 
337 
519 
657 


348 
332 
349 
478 
703 

497 
450 
730 
397 
423 
316 
441 
571 


1659  Feb.  17,  '93. 
1659  Feb.  17,  '93. 
1577    Feb.  25,  '92. 


707 
707 
707 
8492 
1577 


1659 
1659 
1659 

707 
1659 

707 
1577 
1659 

707 
1577 
1577 

707 
1577 

707 


Aug.  17,  '86. 
Aug.  17,  '86. 
Aug.  17,  '86. 
Oct.  20,  '87. 
Feb.  25,  '92. 


1659 
1659 
1659 
707 
707 
1577 
21976 
1219 
1219 
707 
707 
707 
11219 
/  707 
707 
1577 
2424 
2424 
2424 


1659 
707 
707 
707 
707 
707 


Feb.  17,  '93. 
Feb.  17,  '93. 
Feb.  17,  '93. 
Aug.  17,  '86. 
Feb.  17,  '93. 
I  Aug.  17,  '86. 
Feb.  25,  '92. 
Feb.  17,  '93. 
Aug.  17,  '86. 
Feb.  25,  '92.. 
Feb.  25,  '92.. 
Aug.  17,  '86. 
Feb.  25,  '92.. 
Aug.  17,  '86. 


875 
135 
75 
135 
150 
135 
750 
415 
750 
325 
1 ,350 
140 


Feb,  17,  '93.. 
Feb.  17,  '93.. 
Feb.  17,  '93.. 
Aug.  17,  '86. 
Aug.  17,  '86. 
Feb.  25,  '92.. 
Nov.  10, '05. 
Sept.  7,  '89.. 
Sept.  7,  '89.. 
Aug.  17,  '86. 
Aug.  17,  '86. 
Aug.  17,  '86. 
Sept.  7,  '89.. 
Aug.  17,  '86. 
Aug.  17,  '86. 
Feb.  25  '02. 
Sept.  10,  '04. 
Sept.  10,  '04. 
Sept.  10,  '04. 


Feb.  17,  '93... 
Aug.  17,  '86.. 
Aug.  17,  '86.. 
Aug.  17,  '86.. 
Aug.  17,  86.. 
Aug.  17,  '86... 


2,865 
135 
710 

2,025 
135 

1,985 
100 
235 
500 
135 
270 
225 

1,020 

1,425 
135 
135 
135 
400 

1,650 

1,600 
325 
600 
100 
135 
270 

1,200 
300 
225 
260 
300 
200 
135 
135 
225 
975 
135 
140 

5,213 
100 


9 
3 
7 
1 
1 
1 
1 
1 
7 
2 
4 
5 
11 
1 

1  stub 
23 
1 
5 
19 
1 
12 
1 
2 
4 
1 
2 
2 
8 
14 
1 
1 
1 
3 
13 
12 


Jan.  26,  '06. 

Jan.  26,  '06. 

Jan.  17,  '06. 

Jan.  22,  '06. 

Mar.  24,  '05. 

Mar.  24,  '05. 

Jan.  26,  '06. 

Jan.  26,  '06. 

Jan.  20,  '06. 

Jan.  17,  '06. 

Jan.  17,  '06. 

June  9,  '05. . 

June  9,  '05.. 

Jan.  26,  '06. 

Jan.  13,  '06. 

June  9,  '05. 

Jan.  13,  '06. 

Jan.  11,  '06. 

June  9,  '05.. 

Jan.  10,  '06. 
|  Jan.  16,  '06. 
I  Jan.  18,  '06. 
|  Jan.  19,  '06. 
I  Jan.  18,  '06. 
I  Jan.  17,  '06. 

Jan.  20,  '06. 

Jan.  19,  '06. 

Jan.  18,  '06. 

Jan.  12,  '06. 

Jan.  26,  '06. 

Jan.  16,  '06. 

Jan.  16,  '06.. 

Jan.  13,  '06. 

Jan.  18,  '06. 

Jan.  18, '06. 

Jan.  18,  '06. 

Jan.  26,  '06. 

Jan.  17,  '06. . 

Jan.  19,  '06. 

Jan.  20,  '06.  . 

Jan.  26,  '06.  . 
Jan.  12,  '06.  . 
Jan.  11,  '06.  . 
Jan.  16,  '06.  . 
Jan.  19,  '06.  . 

Jan.  17,  '06.  . 
Jan.  13,  '06.  . 
Jan.  20,  '06.  . 
Jan.  13,  '06. . 
Jan.  22,  '06.  . 
Mar.  24,  '05  .. 
Feb.  6,  '06.  .. 
Jan.  18,  '06.  . 


Repair. 
Repair 


Temporary  Permit. 
Temporary  Permit 


Repair 


Temporary  Permit 
Temporary  Permit 


Repair 
Repair 


Repair 


Repair 
1  New 
J  Reset 
Repair 

Repair. 


Repair 
Repair. 

Rem'v'd  from,  N.  side  to  S  side 
Repair 
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POLE  LINES  CONSTRUCTED  BY  THE  ST.  PAflJL  GAS  LIGHT  CO.  IN  1905. 


From 

To 

Side 

"p.,  I 

mit  ( 
No.  > 

AUTHORITY 

Length 
Line 

No.  of 
Poles 

Inspected 

Remarks 

Street 

Ord.No. 

Approved 

W 
W 

E 
S 
N 
E 

701 
720 
720 
330 
331 
727 

\  707 

Aug.  17,  '86.. 

500 

|J 

4 
1 
16 
4 

3 

Jan.  19,  '06.  . 

)  B.  F.  2199 

J2424 
2424 
2424 
1577 
1577 
1577 

Nov.  9,  '05. .  . 

400 
450 
60 
2,325 
675 
300 

Jan.  19,  '06.  . 
Jan.  19,  06'.  . 
Jan.  i5,  '06.  . 
Jan.  15,  '06. . 
Jan.  20,  '06.  . 

J  Repair 

Feb.  25,  '92... 
Feb.  25,  '92... 
Feb.  25,  '92... 
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POLE  LINES  CONSTRUCTED  BY  THE  ST.  PAUL  GAS  LIGHT  CO.  IN  1905. 


rer- 

AUTHORITY 

T  tVi 

L/engtn 

bide 

No  of 

inspected 

H  k 

A 1 1UIN  . 

INO. 

Fi|e  No. 

Approved 

T  • 

Poles 

N 

501 

8492 

Aug.  7,  '05. .  . 

565 

6 

Jan.  29,  '06.  . 

Bryant's,  alleys  in  blocks  3  and  6  

N 

501 

8492 

Aug.  7,  '05. 

585 

5 

Jan.  29,  '06.  . 

Bryant's,  alley  in  block  1  

N 

501 

8492 

Aug!  7,  '05. !  ! 

585 

4 

Jan.  29,  '06.  . 

N 

229 

7833 

Sept.  1 0,  '04.. 

.  416 

3 

Jan.  26,  '06.  . 

Dayton  &  Irvine's,  alleys  in  blocks  71,  72,  73  and  74  

N 

229 

7833 

Sept   10  '04 

2,295 

17 

Jan.  26,  '06.  . 

Holcombe  s,  alleys  in  blocks  13  and  14  

N 

229 

7833 

Sept!  lo!  '04" 

1,320 

10 

Jan.  26,  '06.  . 

N 

501 

8492 

Aug.  7,  '05. .  . 

990 

7 

Jan.  29,  '06.  . 

Bolcombe  s,  alley  in  block  3    

N 

501 

8492 

Aug.  7,  '05. 

660 

4 

Jan.  29,  '06. . 

Holcombe' s,  alleys  in  blocks  5  and  6  

N 

501 

8492 

1,320 

9 

Jan.  29,  '06.  . 

Holocmbe's,  alleys  in  blocks  7  and  8  

N 

501 

8492 

Aug.  1,  '05. 

1,320 

9 

Jan.  29,  '06.  . 

Holcombe's,  alleys  in  blocks  9  and  10  

N 

501 

8492 

i„„  7'  'n*; 

-Aug.    /  ,    KJO.  .  . 

1,320 

9 

Jan.  29,  '06.  . 

Irvine's  Enlargement,  alley  in  block  59  

W 

729 

500 
600 

5 

Jan.  20,  '06. . 

Repair 

s 

501 

8492 

Aug.  7,  '05. 

4 

Jan.  29,  '06. . 

Mackubin  &  Marshall's,  alley  in  block  25  •  

N 

501 

8492 

Aiiit    7  'CIK 
/\  ug,  / ,   00. .  . 

135 

1 

Jan.  29,  '06.  . 

Hanson  &  Simonton's,  alley  in  block  4  

S 

612 

21994 

Nov.  '05 

270 

2 

Jan.  18,  '06. . 

Monroe's  Sub.,  alley  in  

N 

501 

8492 

Aug!  7',  '05.  ! 

330 

3 

Jan.  29,  '06. . 

Mace,  alley  in  block  1  

N 

501 

8492 

A  ug.    ,  ,     I/O.  .  . 

630 

5 

Jan.  29,  '06. . 

8t.  Paul  Proper,  alley  in  block  17  

E 

318 

32 
630 

1 

Mar.  28,  '05.. 

8dby,  McClung  *  Van  Meters',  alley  in  block  1  

S 

501 

8492 

Aug.  7,  '05. 

5 

Jan.  29,  '06. . 

Stouts,  J.  C,  alley  in  block  1  •  

N 

501 

8492 

Aug!  7,  '05. ! ! 

625 

5 

Jan.  29,  '06.  . 

[Summit  Park,  alleys  in  blocks  19,  30  and  31  

N 

501 

8492 

Aug!  7,  '05. ! ! 

1,890 

18 

Jan.  29,  '06. . 

Summit  Park,  alleys  in  blocks  20,  29  and  32  

N 

501 

8492 

Aug.  7,  '05. .  . 

1,287 

9 

Jan.  29,  '06.  . 

S 

501 

8492 

Aug.  7,  '05. 

1,125 

10 

Jan.  29,  '06.  . 

S 

501 

8492 

Aug.  7',  '05! 

1,125 

10 

Jan.  29,  '06.  . 

Summit  Park,  alleys  in  blocks  10  and  15  .•  

N 

501 

8492 

Aug.  7,  '05. 

1,250 

10 

Jan.  29,  '06.  . 

Summit  Park,  alley  in  block  11  

N 

501 

8492 

Aug.  7\  '05.  .  ! 

135 

1 

Jan.  29,  '06.  . 

[8ummit  Park,  alley  in  block  12  

N 

501 

8492 

Aug  7!  '05 

600 

5 

Jan.  29,  '06.  . 

Summit  Park,  alley  in  blocks  5  and  8  :  

S 

229 

7833 

Sept.  10,  '04.'. 

1,236 

9 

Jan.  26,  '06. . 

[Summit  Park,  alley  in  blocks  3  and  4  

N 

229 

7833 

Sept.  10,  '04.. 

1,200 

10 

Jan.  26,  '06.  . 

Terrace  Park,  allev  in  block  ">  

N&S 

229 

7833 

Sept.  10,  '04. 

300  ' 

3 

Jan.  26,  '04.  . 

S 

229 

i~e()[.   IO,  U*4.. 

750 

6 

Jan.  26,  '06. . 

N 

501 

8492 

Aug.  7,  '05.. 

60 

1 

Jan.  29,  '06.  . 

E 

363 

270 

2 

Jan.  12,  '06.  . 

1  Woodland  Park,  alleys  in  blocks  1  and  2  

N 

501 

8492 

Aug.  7,  '05..  . 

1,320 

10 

Jan.  29,  '06.  . 

1  Woodland  Park,  alleys  in  blocks  ">.  (>  and  10  

N 

229 

7833 

Sept.  10,  04.. 

1,293 

8 

Jan.  26,  '06. . 

1  iV  li-i  I,,  1    Pnrl     -ill,.*     irt    Kl^f>L-  O 

7833 

Sept.  10,  '04.. 

5 

Tnn    9ft  'ftfi 

■  Woodland  Park,  alleys  in  blocks  10  and  20  

S 

229 

7833 

Sept.  10,  '04.. 

1,275 

9 

Jan.  26,  '06. . 

■oodland  Park,  Sub.,  alley  in  block  17  

S 

229 

7833 

Sept.  10,  '04.. 

600 

5 

Jan.  26,  '06  .  . 

N 

229 

7833" 

Sept.  10,  '04.. 

600 

5 

Jan.  26,  '06. . 

N 

291 

600 

5 

Mar.  4,  '05. .  . 

New  

60,859 

485 

Reset...  . 

9,638 

81 

City  of  St.  Paul,  1905.  99 
TABLE  No.  38. 

OLE  LINES  CONSTRUCTED  BY  THE  AMERICAN  TELEPHONE 
AND  TELEGRAPH  CO.  IN  1905. 

iE  LINES  CONSTRUCTED  BY  THE  ST.  PAUL  FIRE  ALARM  IN 

1905. 


TABLE  No.  38. 

POLE  LINES  CONSTRUCTED  BY  THE  AMERICAN  TELEPHONE  AND  TELEGRAPH  CO.  IN 


Grotto. . . 
Grotto.  . . 
Maryland 


Bra.llev.. 

Burr  

Mackubin 
Morton. 

Oxford  

Snelling  Ave 


Nye  St  

Nye  St  

Cortland  St. 


From 


Maryland  St. 
Jessamine. . .  . 
Rondo  St ...  . 
Stryker  Ave. 

Front  St  

At  


Minneapolis  Ave. 
Minneapolis  Ave. 
Grotto  St  


AUTHORITY 


File.  No.  Approved 


2595 
2595 
2595 


8315 
8315 
8315 


Mar.  '05. 
Mar.  '05. 
Mar.  '05. 


Length 
Line 


1,500 
3,615 
8,825 


No.  of 
Poles 


Inspected 


June  14,  '05. 
June  14,  '05. 
June  14,  '05. 


Remarks 


POLE  LINES  CONSTRUCTED  BY  THE  ST.  PAUL  FIRE  ALARM  IN  1905. 


Side 

Per- 
mit 
No. 

AUTHORITY 

Length 
Line 

No.  of 
Poles 

Inspected 

Remarks 

To 

File  No. 

Approved 

Brainerd  Ave  

Maryland  St  

Sherburne  Ave. 

Hall  Ave  

Burgess  St  

Summit  Ave  , 

W 
E 
E 

S 

w 

E 

2951 
2951 
2733 
2967 
2653 
2697 

135 
938 
1,832 
188 
453 
200 

1 
9 
15 
2 
4 
2 

Mar.  1,  '06..  . 
Mar.  1,  '06..  . 
Mar.  1,  '06..  . 
Mar.  1,  '06.. . 
Mar.  1,'06... 
Mar.  1 ,  '06. . . 

Repair 
Repair 

New  

Reset  

1,714 
2,032 

16 
17 

Report  of  the  Commissioner  of  Public  Works, 

TABLE  No.  39.— POLE  LINES  REMOVED  IN  1905. 

NORTHWESTERN  TELEPHONE  EXCHANGE  CO. 
ST.  PAUL  GAS  LIGHT  CO. 
TWIN  CITY  TELEPHONE  CO. 


TABLE  No.  39.— POLE  LINES  REMOVED  IN  1905. 

NORTHWESTERN  TELEPHONE  EXCHANGE  CO. 


Street 

rotn 

To 

Side 

Length 
Line 

No.  of 
Poles 

Remarks 

Seventh  St  

Hastings  Ave  

E 
N 
N 
E 
E 
E 
N 

E 
E 
N 
N 
N 
S 

3,000 
1,050 
1,238 
488 
975 
862 
600 
1 ,295 
3,975 
900 
1,275 
1,350 
2,625 
5,213 

23 
9 
8 
4 
12 
5 
4 
10 
30 
8 
10 
10 
25 
44 

Farrington  Ave  

Grotto  St  

Grand  Ave  

Dayton  Ave  

Seventh  St    

Portland  Ave  

Fifth  St  

Otis  St  

Milton  

Osceola  Ave. . 

Selby  Ave  

Prior  Ave  

St.  Albans  

Selby  Ave  

Dale  St  

Grotto  St  

Selby  Ave  

Chatsworth  St  

Selby  Ave  

Fairview  Ave    

Cleveland  Ave  

University  Ave  

Rice  St  

Dale  St  

24,846 

202 

ST.  PAUL  GAS  LIGHT  CO. 

George  

Ohio  St  

Bellows  St  

N 
N 

1,538 
5,213 

8 
32 

Rice  St  

Dale  St  

6,751 

40 

TWIN  CITY  TELEPHONE  CO. 

Hague  Ave  

Victoria  St.  

S 

2,550 

23 

2,550 

23 

City  of  St.  Paul,  1905. 

TABLE  No.  40. 

TUNNELS  CONSTRUCTED  IN  1905. 
AMERICAN  DISTRICT  STEAM  CO. 
NORTHWESTERN  TELEPHONE  EXCHANGE  CO. 
ST.  PAUL  GAS  LIGHT  CO. 


TABLE  No.  40. 


Fifth. .  . 
Fourth . 
Market . 
Market . 


Cedar  St. .  . 
Cedar  St. .  . 
Third  St. .  . 
Fourth  St.. 


Exchange. 

Ninth  

Seventh  St. . 
Washington 


TUNNELS  CONSTRUCTED  IN  1905. 


Per- 
mit 
No. 


AUTHORITY 


File  No.  I  Approved 


Length 
Line 


No.  of 
Man-  I 
holes 


AMERICAN  DISTRICT  STEAM  CO. 


Market  St. . . 
Market  St. . . 
Fourth  St  .  . 
Seventh  St.. 


s 

2574 

s 

2574 

w 

2920 

w 

2568 

19264 
19264 
19264 


July  27,  '04. 
July  27,  '04. 
July  27,  '04. 
July  27,  '04. 


600 

2 

1  1,195 

2 

250 

1 

1 ,265 

2 

NORTHWESTERN  TELEPHONE  EXCHANGE  CO. 


Wabasha  St. 
Exchange  St 
St.  Peter  St . 
Sixth  St..  .  . 


South  Side  of  Ninth  St 
W  Side  of  Smith  Ave 

Mayall  Alley   ... 

North  Side  Seventh  St, 


s 

2690 

s 

2690 

N 

2686 

w 

2686 

21120 
21120 
21120 
21120 


May  22,  '05. 
May  22, '05. 
May  22, '05. 
May  22,  '05. 


788 
225 


ST.  PAUL  GAS  LIGHT  CO. 


Report  of  the  Commissioner  of  Public  Works; 


TABLE  No.  40A. 

MISCELLANEOUS  PIPE  LINES  LAID  IN  1905. 


TABLE  No.  40A.  , 

MISCELLANEOUS  PIPE  LINES  LAID  IN  1905. 


Per- 
mit 
No. 


File  No.  Approved 


Corporations 


Length 
Line 


Purpose 


Fairview  Ave. . . 

John  

Market   

Minnesota  

Morrison  

Ohio  

Pelby  Ave  

Wacouta  

St.  Paul  Proper. 


Dayton  Ave  

Fourth  St  

Third  St  

S.  W.  Cor  

C.  G.  W.  Ry  

N.  W  Cor  

N.  W.  C  r  

Across  Wacouta  St. 
Alley  in  Block  6  . . . 


Marshall  Ave  

Fifth  St  

Mississippi  River  

Summit  Ave  

Eva  St   

Indiana  Ave  

Mackuhin  

100  ft.  South  of  Fourth. 


Across 

E 
W 


2780 
2945 
2900 
2862 
2722 
2925 
2861 
2590 
2942 


Oct.  21,  '05. 


8312 
22034 


N.  W.  Tel.  Ex.  Co  

N.  P.  Ry.  Co  

American  Dist.  Steam  Co. 

N.  W.  Tel.  Ex.  Co  

jMax  Mildenberg  

,Yoerg  Brewing  Co.  

 :  .  .  N.  W.  Tel.  Ex.  Co  

Mar.  24,  '05..  M.  B.  Hastings  

Oct.  1, '05. .  .  !Holt  and  Dahlby  


June 


'05. 


80 
290 
350 

14 

220 
60 

,3 


Telephone  

Air  Pipe  

Sewer  Pipe  

Telephone  Pipe. 

Oil  Pipe  

Steam  Pipe .... 
Telephone  Pipe. 
Steam  Pipe.  .  .  . 
Sewer  Pipe  


City  of  St.  Paul,  1905. 
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TABLE  No.  41. 

WEATHER  CONDITIONS  AND  STAGES  OF  WATER. 
ST.  PAUL,  MINN.,  1905. 


From  Weather  Bureau  Records. 


Number 
of 
Days 

i,  on  a 
0 

irely  Cloudy 

imidity 

with  .01 
of  pre- 

ion  in 

Mississippi  River 
Stages  of  Water 
Feet  and  Tenths 

>> 

iness 
to  1 
-Ent 

A 

s 

days 
more 

ipita 

t_ 

03 

<v 

artly  Clou 

oudy 

ean  Cloud 
scale  of  0 
-Clear.  10 

ean  xelati 

umber  of 
inch  or  : 
cipitatior 

Dtal  prec 
inches 

ighest 

v 

o3 

owest 

03 

O 

Ph 

O 

S  6 

§ 

H 

n 

Q 

Hi 

P 

January   

14 

6 

11 

4.9 

84 

7 

0.75 

t2.8 

3 

|2.3 

30 

17 

7 

4 

3.1 

87 

7 

0.39 

t2.9 

28 

t2.0 

14-21 

March  

7 

8 

16 

6.4 

77 

6 

1.02 

5.9 

28 

t3.1 

1 

ADril  

11 

10 

9 

4.7 

59 

4 

0.30 

6.7 

10-11-12 

3.8 

28; 

-29-30 

May  

10 

7 

14 

5.8 

69 

13 

4.13 

11.7 

19-20 

3.7 

1-3 

June  

7 

11 

12 

5.9 

74 

16 

6.24 

11.6 

30 

6.9 

24 

13 

11 

7 

4.6 

72 

7 

2.71 

14.8 

11 

8.2 

31 

August  

16 

9 

6 

4.3 

72 

11 

6.07 

8.2 

21 

6.4 

31 

September  

15 

5 

10 

4.7 

77 

9 

4.15 

7.4 

21 

4.5 

14 

Octobe-  

14 

8 

9 

5.4 

73 

7 

2.49 

6.0 

26 

4.8 

17 

November  

5 

12 

13 

6.6 

76 

7 

2.47 

5.9 

24 

4.8 

22 

-23-24 

December  

10 

11 

10 

5.8 

80 

3 

0.04 

9.2 

26 

f6.0 

5 

Totals  

Mean  

139 

105 

121 

62.2 

51 

900 
75 

97 

30.76 

t  Estimated. 

River  opened  March  9;  closed  December  31. 


104       Report  of  the  Commissioner  of  Public  Works, 

TABLE  No.  42. 


RECORD  OF  THE  MONTHLY  AND  ANNUAL  RAINFALL  (in  inches)  FROM  1837  TO  1905 
INCLUSIVE,  ST.  PAUL,  MINNESOTA. 


Year 

Jan. 

Feb. 

Mar. 

't-, 
a 
<j 

May 

June 

July 

Aug. 

Sept. 

Oct. 

Nov. 

Dec. 

Total 
Year 

1837  | 

0.27| 

0. 

35 

0. 

33 

0. 

95 

2 

65 

3. 

40 

2. 

73 

1 .32 

5. 

10 

3. 

1  5 

1 

37 

2.34 

24.02 

1838 

0.651 

0. 

70 

0. 

15 

2. 

41 

s'. 

05 

4. 

70 

1 1  . 

11 

3.08 

0. 

71 

0. 

16 

0. 

43 

0.45 

27.72 

1839 

1. 

34 

0. 

36 

0. 

71 

2. 

71 

3. 

28 

1. 

so 

3. 

50 

1 .04 

1. 

01 

2. 

11 

1. 

00 

1.01 

21 . 13 

1840 

0. 

49 

0. 

49 

0. 

65 

1 . 

55 

2. 

31 

3. 

50 

2. 

SO 

3.40 

2. 

33 

2. 

21 

3. 

22 

0.13 

23 . 17 

1841 

0. 

24 

0. 

21 

1. 

43 

1 . 

40 

1. 

50 

4. 

24 

1. 

57 

1.17 

0. 

10 

1. 

55 

0. 

S4 

1.42 

21.67 

1842 

0. 

95 

0. 

72 

0. 

44 

2. 

17 

1. 

OS 

3. 

73 

1. 

78 

4.81 

4. 

83 

2. 

11 

3. 

40 

0.60 

27.28 

1843 

■  1. 

15 

1. 

46 

0. 

S2 

0. 

75 

3. 

12 

5. 

22 

2. 

00 

1.84 

.5. 

14 

0. 

50 

1. 

43 

0.27 

23.79 

1844 

1. 

50 

0. 

72 

0. 

07 

5. 

10 

4. 

50 

1. 

64 

4. 

so 

4.37 

4. 

20 

0. 

07 

0. 

77 

0.58 

30.24 

1845 

0. 

40 

1. 

40 

2. 

so 

3. 

15 

1 . 

51 

6. 

so 

2. 

56 

3.28 

2 

21 

0. 

00 

0. 

40 

0.08 

25 . 34 

1846 

0 

52 

0 

03 

1. 

71 

2. 

00 

2. 

00 

3. 

10 

4. 

05 

3.80 

2. 

33 

2 

45 

2. 

10 

0.21 

26. 10 

1847 

0 

29 

0 

11 

0 

4  1 

0. 

15 

4. 

96 

2. 

66 

3. 

00 

2.49 

4 

00 

0 

37 

1 . 

71 

0.66 

21  .80 

1848 

1. 

62 

1. 

13 

1. 

71 

0. 

18 

5. 

2S 

2 

S3 

4. 

00 

3.19 

2 

4  0 

0 

OS 

0. 

10 

0.40 

23 . 18 

1849 

1 

DO 

0 

61 

4 

11 

5 

62 

6 

57 

3 

14 

7. 

50 

9.60 

2 

75 

5 

35 

1. 

40 

1  .95 

49 . 69 

1850 

1 

67 

0 

83 

2 

23 

2. 

60 

0 

57 

4 

62 

6 

15 

2.97 

1 

82 

0 

32 

1 

OS 

0.04 

25 . 50 

1851 

0 

20 

0 

13 

1 

23 

2 

OS 

3 

96 

2 

15 

2 

00 

3.29 

3 

04 

1 

18 

2 

31 

0.05 

23 . 42 

1852 

1 

09 

0 

58 

1 

55 

.2 

L6 

2 

05 

5 

10 

1 

57 

0.89 

2 

51 

4 

10 

1 

02 

2.27 

25.85 

1853 

0 

00 

0 

01 

0 

02 

0 

73 

4 

OS 

7 

50 

1 

05 

2.57 

2 

14 

0 

01 

0 

50 

1.11 

20 . 47 

1854 

0 

72 

0 

03 

1 

03 

2 

51 

4 

30 

3 

31 

3 

02 

1.75 

6 

55 

1 

23 

0 

00 

0.64 

26 . 59 

1855 

1 

67 

0 

41 

1 

84 

0 

28 

1 

23 

2 

38 

1 

32 

4.41 

6 

26 

0 

00 

2 

3S 

1.67 

24 . 75 

1856 

0 

SO 

0 

18 

0 

■  >., 

4 

47 

1 

62 

0 

70 

2 

47 

1.09 

3 

24 

3 

97 

1 

70 

2.01 

22 . 62 

1857 

3 

48 

0 

94 

0 

79 

4 

25 

2 

05 

6 

74 

0 

05 

2.03 

2 

40 

0 

00 

5 

75 

2.95 

32 . 09 

1858 

1859 

0 

50 

0 

50 

3 

33 

1 

70 

4 

95 

5 

49 

2 

95 

2.72 

3 

95 

0 

46 

2 

01 

6.75 

29 . 31 

1860 

0 

14 

1 

15 

1 

04 

2 

02 

6 

85 

5 

00 

1 

70 

0.88 

4 

72 

4 

01 

0 

52 

0.41 

30 . 03 

1861 

0 

55 
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Total  Supply. 

Daily 
Average 

9,337,823 
10,571,897 
9,514,797 
9,613,714 
9,744,776 

Ci  CIA  *7  *7rt£I 

9,947,796 
10,902,741 
10,464,301 
I  10,123,719 
10,322,731 
9,088,947 
9,237,022 

9,902,708 

Total 
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Average 
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From  Vadnais  Lake. 

Daily 
Average 

9,157,826 
10,396,897 
9,334.798 
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9,584,776 
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10,720,096 
10,273,354 

9,916,633 
10,128,310 

8,891,112 

9,036,448 

9,719,151 

Total. 

283,892,608 
291,113,129 
289,378,728 
283,011,424 
297,128,052 
293,829,630 
332,322,981 
318,473,995 
297,498,997 
313,977,620 
266,733,362 
280,129,886 

3,547,490,412 
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From  Centerville 
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Average 

Total 

W.  St.  P.  High  Service 
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Average 

45,793 
57,362 
49,975 
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TABLE  No.  45. 

COST  OF  PUMPING  WATER  AT  THE  VARIOUS  PUMPING  STATIONS  DURING  THE 

YEAR  1905. 

McCarron  Lake  Pumping  Station.  No. 

Gals. 

Gallons  Lbs.  Coal         per  lb. 

Pumped  Consumed  Coal 

Ten-million  Gallon  Engine   162,518,600  192,154  845.7 

Six-million  Gallon  Engine   1,653,766,400         2,513,394  657.9 


Total  of  Two  Engines   1,816,285,000  2,705,548   

Average  of  Two  Engines,  gallons  per  pound  of  coal    673.1 

Foot  lbs. 

Average  duty  during  the  year  for  the  ten-million  engine   97,929,000 

Average  duty  during  the  year  for  the  six  million  engine   76,185,000 

Average  duty  during  the  year  for  the  whole  plant   77,935,000 

Cost  of  Raising 
1,000,000  Gals. 
One  Foot 

Salaries  for  1905   6,722.66  0.02662 

Fuel  ■   5,386.61  0.02133 

Waste,  Oil,  Repairs,  etc   536.13  0.00212 


Totals    12,645.40  0.05016 

West  Side  Pumping  Station. 

Amount  of  water  pumped  in  1905,  gallons   27,962,711 

Average  daily,  gallons   76,610 

Cost  of  Raising 
1,000,000  Gals. 
One  Foot 

Salaries  for  1905   1,558.33  0.26287 

Coal  and  gasoline   635.98  0.10559 

Waste,  oil  and  repairs   166.99  0.02817 


Totals                                                                          2,361.30  0.39832 

Work  of  Steam  Plant- 
Gallons  pumped  in  1905   22,646,880 

Average  daily,  gallons   81,128 

Fuel  consumed,  pounds   228,100 

Average  duty  during  the  year,  foot  pounds   17,545,000 

Cost  of  fuel  for  raising  1,000,000  gallons  one  foot   $0.10328 

Work  of  Gasoline  Plant — 

Gallons  pumped  in  1905    5,315,831 

Average  daily,  gallons   50,498 

Gasoline  consumed  in  pumping,  gallons   1,014 

Cost  of  fuel  for  raising  1,000,000  gallons  one  foot,  including  heating   $0.13380 

Vadnais  Lake  Pumping  Station. 
Not  operated  in  1905. 

Centerville  Pumping  Station. 
Not  operated  in  1905. 

McCarron  Lake  Pumping  Station. 
Economic  Evaporation. 

Feed  water  evaporated,  cubic  feet   346„669 

Average  temperature  of  feed   113° 

Weight  of  one  cubic  foot,  pound  A   61.85 

Total  weight  of  water,  pounds   21 ,341 ,477 

Average  steam  pressure,  pounds   94 

Coal  consumed,  pounds   2,720,793 

Total  combustible,  pounds   2,481,729 

Actual  evaporation  per  lb.  of  coal   21,341,477 

  =7.84 

2,720,793 

Equivalent  evaporation'from  and  at  2120[per  lb.  of  coal   21,341,477x1.1418 

  =8.95 

2,720,793 

Equivalent  evaporation  from  and  at  212°  per  lb.  of  combustible   21,341,477x1.1418 

  =9.82 

2,481,729 
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ANNUAL  REPORT 

OF  THE 

Commissioner  of  Public  Works 

OF  THE 

CITY  OF  ST.  PAUL 

FOR  THE 

YEAR  ENDING  DECEMBER  31,  1906 


St.  Paul,  Minn. 
Pioneer  Press  Manufacturing  Depts. 
1906. 


/ 


REPORT  OF  THE 


Commissioner  of  Public  Works 

FOR  1906 


To  His  Honor  the  Mayor  and  the  Common.  Council  of  the  City  of  St.  Paul. 

Gentlemen:  In  accordance  with  the  requirements  of  the  city  charter, 
section  9,  chapter  16,  I  submit  herewith  my  annual  report  of  all  the  work 
and  expenditures  of  the  several  departments  of  public  service  in  charge 
of  the  Commissioner  of  Public  Works.  This  includes  the  Engineering 
Department,  which  has  supervision  over  all  contract  work  and  charge  of 
all  municipal  engineering,  the  Building  Department,  commonly  known 
as  the  Building  Inspector's  Office,  also  the  Street,  Sewer  and  Bridge 
Maintenance  Departments,  which  includes  the  care  and  maintenance  of 
all  streets,  sewers  and  bridges  within  the  corporate  limits. 

The  total  cost  of  all  contract  work,  all  maintenance  and  department 
work  under  charge  of  the  Commissioner  of  Public  Works,  was  as  follows: 


TOTAL  COST  OF  WORK  FOR  1906. 


Estimates  (contract  work)    $476,441.03 

Labor,  by  city  force  on  streets,  sewers,  bridges,  etc   270,401.21 

Bills  of  all  descriptions    69,163.50 

Engineering  (payrolls,  including  building  inspection  dept.)..  29,157.99 

Inspection  on  all  work   16,968.04 


Total    $862,131.77 
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Above  amounts  were  charged  to  various  funds,  as  follows: 


Local  assessment   $343,623.00 

Engineering   29,551.25 

General    164,086.21 

Special    81,952.36 

Street  and  sewer  (including  Street  Railway  Co.)   219,743.33 

Bridge  building  and  repairs    23,175.62 


Total    $862,131.77 


I  would  call  your  particular  attention  to  the  following  tables: 
Table  No.  1  —General  city  statistics. 

Table  No.  2 — Summary  of  construction  and  improvement  work  in 
mileage  and  cost  from  1871  to  1906,  inclusive. 

Table  No.  3 — Comparative  summary  of  the  amount  expended  each 
year  for  construction  and  maintenance,  1891  to  1906,  inclusive. 

Table  No.  4 — Complete  analysis  of  the  cost  of  work  and  an  itemized 
distribution  of  same. 


ENGINEERING  DEPARTMENT. 

The  organization  of  the  Engineering  Department  during  the  past 
year  has  been  as  follows: 

A.  R.  Starkey,  Assistant  Commissioner  of  Public  Works,  in  charge  of 
sewer  construction,  street  grading,  boulevarding,  sprinkling  and  field  force. 

C.  L.  Annan,  Assistant  Engineer,  in  charge  of  office  force  and  records. 
C.  A.  Winslow,  Assistant  Engineer,  in  charge  of  water  works  and  paving 
up  to  October  8th,  when  he  passed  away. 

The  death  of  Mr.  Winslow  was  a  great  loss  to  the  department,  as 
he  had  been  conneoted  with  the  City  Engineer's  office  for  twenty  years. 
He  was  an  able  engineer,  faithful  and  conscientious  in  the  discharge  of 
his  duties  and  had  the  esteem  and  respect  of  his  associates.  From  his 
long  connection  with  the  department  his  familiarity  with  the  details 
of  the  work  made  his  services  particularly  valuable,  and  a  vacancy  has 
been  left  in  the  engineering  corps  that  cannot  easily  be  filled. 

The  field  force  consisted  of  two  transitmen,  one  leveler,  four  rodmen 
and  two  chainmen.  The  office  force  consisted  of  one  secretary  to  the 
Commissioner,  three  draughtsmen  and  four  clerks. 
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The  total  appropriation  for  both  the  engineering  and  building  in- 
spection departments  was  only  $30,000.00.  As  shown  by  the  following 
distribution  of  the  fund,  it  required  $7,068.50  for  the  building  inspection, 
leaving  only  a  balance  of  $22,482.75  for  the  Engineering  Department. 
This  amount  is  totally  inadequate  for  the  needs  of  both  departments. 

The  total  expenditures  of  the  year  are  distributed  as  follows: 

Payrolls.  Bills. 

Surveys  and  records                                               $8,428.64  $254.46 

Construction                                                                9,340.42  10.25 

Prospective  contracts    893.12   

Maintenance   :                     1,516.27  7.90 

Departments                                                               8,979.54  120.65 


Total   $29,157.99  $393.26 

The  first  above,  surveys  and  records,  is  distributed  as  follows: 

Addition  plats   $  254.10   

Assessments    94.76   

Blue  printing   437.00    '     $  2.50 

Cement  testing    56.40 

Clerical   2,109.84   

General                                                                      2,730.53  195.56 

House  numbers    148.46   

Openings    198.14   

Records— Grading   352.15   

Improving    77.23   

Macadam   16.75   

Paving   88.47   

Sewers    541.46   

Sidewalks    36.80   

Slopes    64.44   

Street  grades    1,213.16   

Vacations   65.35   


Total 


$8,428.64 


$254.46 
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Building  inspection  charges  are  detailed  as  follows: 

General  expense    $750.00  $78.50 

Inspection — Plans    1,800.00   

New  buildings    2,120.00   

Old  buildings    420.00   

Elevators    900.00   

Plumbing    1,000.00   

Total    $6,990.00  $78.50 


The  necessary  field  work  for  the  preparation  of  plans,  the  laying 
out  and  superintending  of  work  under  contract  scattered  over  an  area 
of  fifty-five  square  miles  (the  city  limits)  has  occupied  the  entire  time 
of  the  field  force.  It  is  greatly  to  be  regretted  that  the  appropriation 
will  not  permit  the  employment  of  a  field  party  whose  entire  time 
might  be  given  to  the  preservation  of  monuments  and  the  boundary 
lines  of  additions.  Under  the  present  conditions  we  do  not  even  have 
the  time  to  check  up  the  new  additions  and  connect  up  the  new  sur- 
veys with  the  old. 

The  work  of  the  office  force  has  materially  increased  over  that  of 
previous  years.  The  nature  and  character  of  the  work,  and  the  great 
amount  of  details  required  may  perhaps  be  more  clearly  understood  by 
the  following  analysis  of  the  work  that  has  gone  through  the  office  during 
the  past  year.  The  number  of  permits  issued  to  parties  using  the 
streets  in  the  prosecution  of  various  authorized  improvements  was  nearly 
40  per  cent  greater  than  for  the  year  immediately  preceding. 


PERMITS  ISSUED  YEAR  1906. 


To  Whom  Issued.  Purpose.  No.  of  Permit. 

Board  of  Water  Commissioners  . .  Excavation  in  earth  streets  . . .  1,154 

Board  of  Water  Commissioners  . .  Excavation  in  paved  streets  . .  116 

Builders  and  others  Miscellaneous  use  of  streets  ..  148 

Contractors   Building  cement  walks    1,653 

Contractors   House  drains    1,277 

Contractors   Moving  houses    79 
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.Coal  chute   

1 

Doyle,  Edward  T  

.Excavation  in  paved  street  

1 

Excavation  in  paved  street  

1 

Northern  Heating  &  Electric  Co... 

47 

N.  W.  Telephone  Exchange  Co ... . 

285 

N.  W.  Telephone  Exchange  Co ,  .  ,  , 

Underground  pipes  and  conduits 

32 

St.  Paul  City  Railway  Co  

5 

14 

1 
1 

St.  Paul  Fire  Department  

3 

1  ATK 
±,4  i  0 

I  O 

Id 

Tri-State  Tel.  &  Tel.  Co  

71 

Tri-State  Tel.  &  Tel.  Co  

Conduits  and  underground  pipes 

3 

Union  Manufacturing  Company... 

1 

Watson,  George  H  

1 

Western  Union  Telegraph  Co 

2 

Western  Union  Telegraph  Co  

1 

West  Side  Power,  Heat  &  Lt.  Co.. 

1 

White,  J   

1 

6,464 


The  following  is  a  record  of  the  action  taken  on  orders  from  the 
Board  of  Public  Works  during  the  year: 


From  Bd.  Pub.  Wks.     To  Bd.  Pub.  Wks. 

Character  of  Orders. 


Preliminary 

Final 

Reports  & 

Plans 

Orders 

Orders 

Plans 

Specific' 

Change  of  grade   

22 

21 

Curbing  and  improving 

10 

4 

10 

4 

Grading  . . 

29 

30 

27 

Macadamizing   

20 

4 

16 

2 

Openings   

31 

11 

32 

Paving   

12 

25 

12 

Sewers   

50 

83 

45 

Sidewalks   

1 

Slope  easements   

38 

24 

51 

284 

134 

268 

91 
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Twenty-two  sets  of  plans  and  specifications  have  been  prepared  for 
contracts  awarded  by  the  common  council  and  various  departments. 

Additional  orders  and  resolutions  of  the  common  council  have  been 
received  as  follows:- 

182  for  cement  sidewalks. 
100  for  brick  and  stone  crosswalks. 
424  for  wooden  crosswalks. 
34G  for  various  other  purposes. 
The  orders  for  sprinkling  160  miles  of  street  have  also  been  carried 
out. 

GENERAL  SUMMARY  OF  CLERICAL  WORK. 

870  Direct  orders  from  Common  Council  received  and  entered. 
600  Orders  from  Board  of  Public  Works  received  and  entered. 
268  Reports  to  Board  of  Public  Works  made. 
452  Copies  of  plans  and  specifications  prepared. 
618  Maps,  plans  and  profiles  made. 
6,925  Blueprints  made. 
6,464  Permits  issued. 
1,296  House  numbers  applied  for. 
996  Bills  allowed. 
292  Estimates  allowed. 
8,673  Complaints  entered,  filed  and  investigated. 
The  number  of  blank  forms  for  facilitating  the  work  of  and  in- 
suring uniform  and  complete  returns  from  the  various  branches  of  our 
department  has  increased  to  128.    These  embrace  reports,  records,  appli- 
cations, permits,  specifications,  etc.,  etc.    A  specimen  of  each  form  is 
mounted  for  reference  and  all  are  indexed  and  definitely  stored  to  avoid 
unnecessary  duplication,  and  insure  a  constant  supply. 

STANDARD  MAPS. 

The  work  in  revising  and  perpetuating  the  standard  maps  has  not 
progressed  very  rapidly  on  account  of  the  demand  on  our  drafting  force 
for  current  work  of  importance  which  has  considerably  exceeded  that 

nf  tho  nrpvinnct  vppt* 
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ADDITION  PLATS. 

Plats  presented  for  examination  and  record  have  also  exceeded  in 
number  and  area  those  of  1905,  when  thirteen  plats  containing  194  lots 
were  placed  on  record.  The  corresponding  figures  for  1906  are  twenty- 
two  plats  and  469  lots. 

STREET  AND  ALLEY  GRADES. 

Grades  have  been  established  on  twenty-eight  streets  and  fifteen 
alleys,  a  total  of  11.07  miles.  Grades  have  also  been  re-established  on 
a  large  area  in  the  Eighth  ward,  where  the  general  settlement  of  the 
region  caused  by  drainage  has  demanded  it.  The  office  work  on  profiles 
was  nearly  three  times  as  much  as  in  1905. 

VACATIONS. 

Portions  of  nine  streets  and  six  alleys  have  been  vacated  by  Common 
Council  resolutions,  though  three  of  the  fifteen  plats  have  not  yet  been 
filed  with  the  Register  of  Deeds. 

Proceedings  have  been  fully  effected  for  closing  2,935  feet  of  street 
and  four  alleys.    Six  hundred  feet  of  streets  have  been  made  narrower. 

Table  33  shows  the  reasons  for  these  vacations  and  other  data. 

OPENINGS. 

Assessments  have  been  confirmed  for  the  opening  of  3,086  feet  of 
new  streets  and  one  alley  and  for  the  widening  of  5,294  feet  of  streets 
already  existing,  under  eleven  final  orders  of  the  Common  Council,  as 
set  forth  in  Table  31. 

Duplicate  plats  showing  location  of  buildings  and  land  required  for 
twenty  additional  openings  have  been  sent  to  the  Board  of  Public  Works. 

SLOPE  EASEMENTS. 

The  right  of  the  city  to  encroach  on  property  abutting  on  streets  and 
alleys  to  be  graded  for  the  purpose  of  securing  proper  slopes  for  cutting  an 
embankment  has  been  secured  by  condemnation  in  the  case  of  fourteen 
streets  and  eight  alleys  to  the  extent  of  over  eleven  miles  of  frontage, 
as  shown  in  Table  32. 

Twenty-seven  sets  of  slope  plans  have  been  prepared  for  the  Board 
of  Public  Works  during  the  year. 
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PARKS. 

The  following  orders  have  been  received  from  the  Board  of  Park 
Commissioners  during  the  year  requiring  surveys  and  plats  in  duplicate: 


Title. 

Mississippi  river  boulevard  No.  2 
Public  playgrounds  extension  .... 
College  park   


Resolution  Plat 

No.    Approved.  No. 

870  Jan.  2  1213 
962  May  21  1274 
1049       Oct  15  1298 


Of  the  following  park  plats,  white  prints  on  linen  have  been  made 
in  triplicate  and  one  copy  of  each  has  been  filed  in  the  records  of  the 
Register  of  Deeds,  Board  of  Park  Commissioners  and  Commissioner  of 
Public  Works,  during  the  year  1906. 


Records 

Plat  Register  of  Deeds     C.  P.W. 


Date 

Bk. 

Page 

No. 

Mississippi  river  boulevard  No.  2  

Aug. 

15 

2 

20 

1213 

Como  Park  extension  south  

May 

19 

2 

17 

1246 

Addition  to  Phalen  Park  

May 

19 

2 

18 

1261 

Como  avenue  parkway   

July 

I 

2 

19 

1262 

West  Side  boulevard   

May 

19 

2 

15 

1269 

Hoffman  av.  extension  to  Indian  Mounds. . 

Park  

19 

2 

16 

1272 

Public  playgrounds  extension   

Oct. 

27 

3 

1 

1274 

A  complete  record  of  parks  has  been  prepared  during  the  year. 

Plats  of  the  uniform  size  of  21x26  inches,  made  on  linen,  have  been  ar- 
ranged in  a  loose  leaf  binder  with  a  comprehensive  index  giving  name, 
class  and  location  of  each  of  the  seventy-eight  parks  and  parkways,  to- 
gether with  the  date  and  method  of  acquisition,  area,  and  cost,  also 
detail  of  improvements. 

Special  plats  showing  all  accretions  to  the  larger  parks,  to  date  with  a 
detailed  analysis  in  each  case  form  a  part  of  this  record. 

The  total  area  of  parks  and  parkways  is  now  1,350  acres,  including 
water  area,  which  is  nearly  25  per  cent  of  the  whole. 
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CONTRACT  WORK. 

The  department  has  prepared  plans  and  specifications  for,  staked  out, 
inspected  an  estimated  construction  and  repair  work  under  114  contracts 
awarded  during  the  year,  and  finished  up  59  contracts  carried  over  from 
the  previous  year. 


Class  of  Work. 


Grading   

Curbing   

Macadamizing 

Paving   

Sewers   

Water   

Miscellaneous 


27 
8 
7 
13 
42 


2 
4 
5 
3 
45 


26 
8 
4 
12 
41 


O  G 
_  O 


G  o 


o  >> 

-m  so 

<-  o 

O  G 
i-5  d 


Totals 


114 


50 


92 


Total  estimates  allowed  on  all  contracts  $476,441.03. 


INSPECTION  ON  CONTRACT  WORK. 

The  following  shows  the  total  cost  of  inspection  on  contract  work  dur- 
ing the  past  year.  Considering  the  very  large  number  of  small  contracts 
the  percentage  of  the  cost  of  inspection  is  small,  and  the  results  obtained, 
satisfactory. 

INSPECTION  ON  CONTRACT  WORK. 

Total  inspection  on  all  city  work   $16,968.04 

Total  inspection  on  contract  work   14,151.00 

Total  inspection  on  work  charged  to  special  funds  or  corporations  2,817.04 

Total  value  of  contract  work   476,441.03 

Cost  of  inspection  a  little  less  than  3  per  cent. 
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SEWERS. 

There  has  been  under  construction  during  the  past  year,  42  sewer  con- 
tracts let  during  the  year,  and  in  addition  estimates  allowed  on  45  con- 
tracts carried  over  from  previous  years  (this  includes  estimate  reserves.) 
The  total  amount  of  estimates  allowed  was  $151,263.18,  and  the  principal 
sewers  under  contract  during  the  year  were  the  Fairview  avenue  sewer 
system,  the  Cretin  avenue  sewer  system,  the  Woodbridge  street  sewer 
system  and  the  Earl  street  sewer  system.  A  large  majority  of  the  balance 
of  the  sewers  were  lateral  sewers  of  vitrified  pipe  construction,  widely 
scattered  over  different  parts  of  the  city. 

The  Earl  street  sewer  system  which  provides  for  sewage  only  which 
is  collected  into  a  septic  tank  and  pumped  into  the  sewers  on  a  higher 
level,  is  now  in  successful  operation  and  provides  sewage  facilities  for  a 
residential  district  where  the  cost  of  an  outlet  sewer  to  the  river  would  be 
prohibitory. 

The  details  of  the  sewer  work  for  the  year  will  be  found  in  Tables  No. 
5  and  18.  The  total  length  of  sewers  constructed  was  11.07  miles,  giving 
a  total  mileage  for  the  city  of  221.14,  classified  in  Table  No.  19. 

There  is,  at  the  present  time,  an  urgent  demand  for  sewers  particular- 
ly in  the  district  west  of  Lexington  avenue,  which  is  being  built  up  rapid- 
ly. To  provide  for  this  territory  it  will  require  a  large  expenditure  for 
main  sewers  which  will  drain  west  into  the  Mississippi  river,  the  cost  of 
which  would  be  much  greater  than  can  be  assessed  on  the  property,  and 
it  will  require  a  bond  issue  of  at  least  $300,000  before  the  sewers  can  b^ 
constructed. 

This  will  require  legislation  which  should  be  attended  to  without 
delay,  or  nothing  can  be  done  during  the  next  two  years. 

We  have  constructed  sewers  without  proper  outlets,  under  great 
pressure  to  give  temporary  relief,  but  practically  nothing  further  can  be 
done  in  this  territory  until  the  main  sewers  are  constructed. 

SEWER  CONNECTIONS. 

The  number  of  sewer  connections  during  the  year  was  1,404  and  the 
total  fees  collected  were  $4,144.00.  The  cost  of  inspection  was  $2,193.20. 
Plans  for  all  these  connections  are  made  and  filed  for  record  and  have 
proven  of  great  service  whenever  the  drains  have  become  obstructed.  We 
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have  now  on  record  about  11,000  house  drains  and  they  are  increasing 
very  rapidly  each  year.  To  look  up  the  location,  make  out  the  permits, 
make  the  plans  and  answer  inquiries  requires  the  entire  time  of  three,  and 
sometimes  four,  men. 

Table  20  gives  the  full  report  of  the  house  drain  record. 


PAVING. 

There  has  been  laid  1.87  miles  of  paving  during  the  year,  the  greater 
part,  1.72  miles  being  the  replacing  of  worn  out  pavement,  as  shown  in 
Table  No.  16.  Seventh  street  from  Wabasha  street  to  Pine  street  was 
resurfaced  with  asphalt.  This  resurfacing,  together  with  the  necessary 
repairs  of  foundation  and  readjustment  of  grades,  cost  about  $1,82  per 
square  yard.    The  average  cost  of  other  paving  has  been: 

For  brick  on  concrete   $2.16  per  sq.  yd. 

For  granite  on  concrete   3.00  per  sq.  yd. 

For  sandstone  on  concrete   2.98  per  sq.  yd. 

For  creosoted  blocks  on  bridges   2.02  per  sq.  yd. 

Table  No.  7  shows  the  detail  of  the  sixteen  contracts  under  which  the 
work  was  done  amounting  to  $81,743.81. 


PAVING  REPAIRS. 

The  repairs  of  asphalt  pavements  were  made  under  contract  as  usual, 
but  the  brick  and  stone  pavements  were  repaired  by  day  labor. 

The  details  of  the  asphalt  repairs  are  shown  in  Table  25. 

The  distribution  of  expense  is  as  follows: 

Street  and  sewer  fund   $9,343.79 

Contract  reserves   486.56 

City  Railway  Company   5,483.97 

R.  F.  Conway  Co   1,110.59 

Total   $16,424.91 

The  total  area  of  pavements  on  which  repairs  were  made  was  303,770 
square  yards.  The  total  area  of  repairs  was  9,970  square  yards  or  about  Z1/^ 
per  cent  of  the  whole,  or  about  5  cents  per  square  yard  of  pavement.  This 
is  about  the  same  as  the  percentage  of  the  previous  year. 
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REPAIRS  OF  BRICK  AND  STONE  PAVEMENT. 

The  records  of  these  repairs  are  not  sufficiently  full  to  arrive  at  a 
definite  statement  of  cost  in  detail.  After  the  work  had  been  in  progress 
about  three  months  an  estimate  was  made  of  prices  to  be  charged  the 
various  corporations  and  private  parties  for  repairs  of  openings  made  by 
them. 

Sandstone  laid   $2.75  per  square  yard. 

Sandstone  relaid....   1.00  per  square  yard 

Brick  laid   1.75  per  square  yard 

Brick  relaid  50  per  square  yard 

Concrete    1.00  per  square  yard 

Cleaning   25  per  square  yard 

The  price  of  cleaning  was  to  apply  to  the  full  yardage  repaired, 
whether  made  up  of  new  or  old  blocks. 
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The  cost  of  the  repairs  on  this  basis  may  be  stated  as  follows: 


Prices  extended  from  field  book  quantities   $5,299.89 

1,438  square  yards  at  5  cents,   additional  cost  of 

cleaning    71.90 

384.5  hours  at  concrete  excavation  at  20  cents   76.90 

City  Railway  charged  with  54  square  yards  on  Waba- 
sha street  at  $1.87,  excess  at  12  cents   6.48 

  $5,455.17 

Bills  against  private  parties  at  established  rates   $4,590.11 

Apparent  discrepancy   34.96 

Cost  of  general  repairs  charged  to  city  at  established 

rates   '.   830.10 

  $5,455.17 

The  total  cost  of  these  repairs  according  to  our  books  was  : 

Payrolls    $1,265.38 

Bills   3,732.02 

  $4,997.40 

Total  cost  according  to  field  book  returns,  not  includ- 
ing cleaning   $4,508.40 

About  62  per  cent  of  total  area  assumed  to  be  actually 

cleaned    489.00 

  $4,997.40 


As  56  per  cent  of  the  total  area  repaired  was  relaid  with  old  blocks, 
this  seems  a  fairly  reasonable  estimate. 

This  work  was  done  under  four  different  inspectors,  each  of  whom  re- 
ported in  his  own  peculiar  manner.  Should  this  work  be  undertaken  for 
1907  by  force  account,  a  definite  form  of  returns  could  be  arranged  so  that 
the  exact  cost  in  detail  could  be  arrived  at  readily  at  any  stage  of  the 
work. 


STREET  AND  ALLEY  IMPROVEMENT. 

Fifty-three  contracts  for  street  and  road  work  and  alley  improvement 
have  been  in  effect  during  the  year. 

Grading    29    estimates  allowed  $37,997.49 

Curbing    12    estimates  allowed  22,755.63 

Macadamizing    12    estimates  allowed  108,832.61 


$169,585.73 
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COUNTY  ROADS. 

Two  years  ago  the  necessity  of  improving  the  thoroughfares  leading 
into  the  country  in  connection  with  the  county  roads  was  brought  to  the 
attention  of  the  Common  Council  and  a  comprehensive  scheme  of  improv- 
ing these  thoroughfares  was  inaugurated.  During  the  year  of  1905,  6.37 
miles  of  roads  were  improved  by  grading  when  necessary,  macadamizing, 
ditching  draining  and  surfacing  at  a  cost  of  $24,718.75.  During  the  past 
year  the  work  has  been  continued  and  10.63  miles  have  been  constructed 
at  a  cost  of  $57,224.25. 

For  next  season's  work  $35,000.00  has  been  appropriated  by  the  Com- 
mon Council  and  provided  for  in  the  budget. 

Already  the  good  results  of  systematic  work  is  in  evidence  and  by  the 
end  of  next  season,  in  connection  with  the  work  being  done  by  Ramsey 
county,  St.  Paul  will  have  a  good  system  of  county  roads,  which,  if  prop- 
erly maintained,  will  afford  excellent  facilities  both  for  traffic  and  pleasure 
travel. 

Table  No.  23  shows  the  scope  of  the  projected  improvements  and  the 
details  of  what  has  been  accomplished. 

MISCELLANEOUS  CONTRACTS. 

Table  No.  8  shows  the  detail  of  contract  work  awarded  on  unit  prices. 
Estimates  and  bills  allowed  under  these  contracts  exclusive  of  grading 
and  macadamizing  which  are  shown  in  Table  No.  6,  amount  to  $92,119.52. 

SIDEWALKS. 

42.882  miles  of  cement  sidewalks  were  laid  in  1906.  About  37  per 
cent  of  the  total  amount  was  constructed  under  the  city  contract,  the  cost 
of  which  was  $51,308.79. 

84  per  cent  of  the  total  mileage  replaced  old  wooden  walks. 

There  was  no  city  contract  in  force  for  wooden  walks  but  about  five 
miles  of  two  plank  and  three  plank  walk  was  laid  under  special  orders  of 
the  Common  Council  by  the  street  force.  Four-fifths  of  the  wooden  side- 
walks originally  laid  has  been  replaced  by  permanent  walks  and  there  now 
remains  only  114.72  miles  of  this  class  of  walk  in  the  city. 

See  Table  No.  24. 
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CROSS  WALKS. 

There  are  now  in  the  city,  538  brick  and  stone  cross  walks  and  5,544 
wood  cross  walks  distributed  among  the  various  wards  as  follows: 

Ward.                                     Permanent  Walks.  Wooden  Walks. 

First                                                          36  865 

Second   v                                              2  591 

Third                                                        55  62 

Fourth                                                         9  4 

Fifth                                                        139  518 

Sixth                                                                56  911 

Seventh                                                    50  443 

Eighth                                                      112  940 

Ninth                                                         41  397 

Tenth                                                       21  464 

Eleventh                                                   27  349 


548  5,544 

PERMANENT  CROSS  WALKS  BUILT  BY  CITY  FORCE  1906: 

Ward.                     Number.  Cost.        Length,  Feet. 

First      

Second                                 2  $181.25  149 

Third      .... 

Fourth   .  . .  .     .... 

Fifth                                  11  652.43  588 

Sixth                                   5  395.65  372 

t  Seventh    .'   

Eighth                                1  60.70  58 

Ninth                                10  516.34  481 

Tenth                                  7  507.99  484 

Eleventh                              2  127.25  120 


38  $2,441.60  2,252— $1.09  per  foot. 


fThere  were  12  concrete  cross  walks  laid  in  the  Seventh  Ward  at  a  cost 
of  $266.18,  covering  the  total  of  575  feet,  which  gives  an  average  cost  of  46 
cents  per  foot. 
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WOOD  CROSS  WALKS  BUTLT  BY  CITY  FORCE  190C. 


Ward.                        Number.  Cost.     Length,  Feet. 

First                                   115  $1,742.19  5,590 

Second                                    3  42.84  136 

Third     

Fourth      .... 

Fifth                                     50  837.71  2,719 

Sixth                                     43  751.36  2,438 

Seventh                                 9  115.48  326 

Eighth                                    5  76.21  232 

Ninth                                    31  451.93  1,446 

Tenth                                  12  193.04  656 

Eleventh                               10  162.27  524 


278  $4,373.03        14,067=31  cents  per  foot. 


BRIDGE  DEPARTMENT. 

During  the  past  year  no  new  bridges  have  been  under  construction. 
The  work  of  maintenance  has  been  under  the  direction  of  Mr.  Wm.  S.  Bat- 
son,  Superintendent  of  Bridges,  the  total  expenditures  being  $23,175.62. 
Table  No.  14  shows  in  detail  the  work  that  has  been  done.  The  principle 
items  were  painting  and  floor  renewals. 

The  city  of  St.  Paul  now  has  $3,257,400.00  invested  in  bridges,  and  all 
are  in  good  condition.  The  cost  of  maintenance  during  the  past  year 
was  only  seven-tenths  of  one  per  cent  of  the  investment,  which  is  certainly 
an  excellent  showing. 

The  only  important  work  of  bridge  construction  next  year  will  be 
the  Fort  Snelling  bridge  for  which  the  city  has  contributed  $125,000.00, 
the  work  to  be  done  under  the  direction  of  the  United  States  govern- 
ment. We  will  also  remove  the  Broadway  piers,  for  which  the  sum  of 
$10,000.00  has  been  provided  in  the  budget.  The  balance  of  the  work  will 
be  the  care  and  maintenance. 

During  the  past  few  years  we  have  been  gradually  replacing  all 
the  small  wooden  bridges  and  culverts  with  permanent  structures  of 
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masonry  or  concrete;  this  practice  will  be  continued  and  I  hope,  within 
a  few  years  to  have  them  all  replaced  as  they  are  a  source  of  anxiety 
on  account  of  liability  for  accidents. 

Table  No.  13  gives  full  description  and  cost  of  bridges. 

SPRINKLING. 

The  average  number  of  miles  of  street  sprinkled  during  the  season 
was  159.84. 

As  there  is  no  assessment  for  sprinkling,  the  demand  is  much  greater 
than  the  appropriation  ($40,000.00)  can  provide  for,  in  fact  to  do  the 
work  properly,  double  that  amount  of  money  would  be  needed. 

The  consequence  is  dissatisfaction  on  the  part  of  those  who  do 
not  get  any  sprinkling,  and  dissatisfaction  on  the  part  of  others  be- 
cause the  sprinkling  is  extended  over  too  large  a  distance  for  the  best 
results.  The  appropriation  generally  gives  out  about  the  last  of  October. 
An  amendment  to  the  charter  was  presented  at  the  last  election  pro- 
viding for  a  large  appropriation  and  an  assessment  on  the  property 
benefitted,  but  it  failed  to  pass.  There  were  but  few  votes  against  the 
amendment,  but  not  enough  interest  was  taken  to  give  the  necessary 
three-fifths  vote.  The  same  condition  must  exist  for  two  years  longer, 
and  the  department  will  be  criticised  for  conditions  absolutely  beyond 
its  control. 

The  sprinkling  plant,  of  which  the  following  is  a  description  is  owned 
by  the  City  of  St.  Paul: 

30-750  gallon  tanks,  Austin-Western  gear  and  tank. 

3-750  gallon  tanks,  Austin-Western  tank  and  Mcintosh  gear. 

7-700  gallon  tanks,  Studebaker  gear  and  tank. 
13-700  gallon  tanks,  Studebaker  gear  and  Forrestal  tank. 

1-700  gallon  tank  Studebaker  tank  and  old  city  gear. 
10-600  gallon  tanks,  Austin-Western  tank  and  gear. 

3-600  gallon  tanks,  Austin-Western  tank  and  Mcintosh  gear. 

3-600  gallon  tanks,  old  city  tank  and  gear. 

3-500  gallon  tanks,  old  city  tank  and  gear. 


73  sprinklers  ready  for  service. 
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The  following  table  shows  the  average  number  of  miles  sprinkled 
per  day  per  team,  using  routing  of  the  months  of  May  and  August  as 
a  basis: 


Dist.  Distance  in  feet.  Average  number 


No. 

May. 

August. 

Average. 

Miles. 

Wagons. 

1  

67,780 

70,900 

69,340 

13,132 

4.75 

2...  

83,600 

79,390 

15,035 

4.75 

3  

68,500 

68,500 

68,500 

12,973 

7.00 

4  

62,190 

70,850 

66,520 

12,597 

6.25 

5  

101,450 

75,300 

88,375 

16,737 

8.00 

6  

68,000 

72,300 

70,150 

13,286 

5.00 

7  

119,150 

105,900 

112,525 

.21,311 

8.85 

8  

215,900 

156,950 

186,425 

35,307 

15.00 

10  

36,550 

37,450 

37,000 

7,007 

2.00 

11  

65,560 

66,000 

65,780 

12,459 

6.00 

880,260 

807,750 

844,005 

159,844 

67.60 

Average  number  of  miles  sprinkled  per  day  by  wagon  2.363. 
DISTRIBUTION  OF  EXPENSE. 


Team  work   $32,015.25 

Inspection    2,242.63 

New  stand  pipes   685.72 

Repairs  to  stand  pipes   3,071.84 

Repairs  to  sprinklers   2,435.41 


$40,450.85 

Number  of  sprinkling  hydrants  358. 

DRINKING  FOUNTAINS. 

On  account  of  the  prevalence  of  glanders  in  the  city  early  in  the 
>  year  all  the  public  drinking  fountains  were  discontinued  on  the  orders 
of  the  state  department  of  health.  Later  in  the  season  provision  was 
made  to  draw  water  from  the  fountains  into  buckets  and  all  the  fountains 
wer  put  in  service  excepting  where  public  improvements  were  going  on. 
The  total  cost  of  maintenance  was  $2,047.46,  which  includes  the  cost  of 
water  and  making  the  necessary  changes  in  the  fountains. 
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CEMENT  TESTS. 

During  the  year  some  8,747  tests  have  been  made  of  cement  used 
by  the  department.  Steam  and  hot  water  tests  are  made  for  soundness 
and  briquettes  are  made  for  tests  of  tensile  strength. 

We  have  not,  at  the  present  time,  proper  appliances  for  testing  cement 
and  concrete  in  compression.  There  is  so  much  concrete  being  used  in 
building  operations  that  these  tests  would  be  very  important  to  ascertain  the 
compressive  strength  of  concrete  under  various  conditions,  but  there 
is  no  available  appropriation  for  obtaining  these  facilities. 

Table  No.  27  shows  the  nature  and  results  of  the  tests  made  during 
the  year. 


UNDERGROUND  CONDUITS. 

Fifty-seven  permits  have  been  issued  to  various  companies  for  the 
extension  of  subways  to  accommodate  electric  wires  for  power,  light  and 
communication,  and  for  the  laying  of  pipes  for  steam  heating,  as  shown 
in  detail  in  tables  Nos.  34  and  35. 

The  following  table  shows  length  of  conduits  constructed  during 
the  year,  and  the  total  now  in  operation. 


Constructed 

Total 

Corporations. 

In  1906. 

Previously. 

Feet. 

Miles. 

North  American  Telegraph  Co... 

14,534 

14,534 

2.75 

Tri-State  Telephone  &  Tel.  Co  

80,523 

80,523 

15.25 

Northwestern  Telephone  Ex  

,  15,882 

149,799 

165,681 

31.38 

5,700 

14,870 

20,570 

3.88 

St.  Paul  City  Railway  Co  

77,062 

77,062 

14.60 

St.  Paul  Gas  Light  Company  

8,956 

116,743 

125,699 

23.81 

N.  W.  Electric  Equipment  Co.  . . . 

72 

72 

.01 

Northern  Heating  &  Electric  Co.. 

15,941 

12,982 

28,923 

5.48 

West  Side  Power,  Heat  &  Light  Co 

210 

210 

.04 

97  .20 
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POLE  LINES. 

Four  hundred  and  fifty-one  permits  have  been  issued  for  setting  poles 
and  stringing  wires,  detailed  information  of  the  work  done  being  found 
in  tables  No.  36,  37,  38  and  39. 


Miles 


Miles 

Constructed 

Renewed 

Total. 

Corporations. 

In  1906.  Previously. 

In  1906. 

Miles. 

American  District  Telegraph  Co. 

.50 

.50 

American  Telegraph  &  Tel.  Co  

7.77 

7.77 

City  Water  Works  

2.30 

2.30 

East  Side  Electric  Co  

2.16 

2.16 

North  American  Telegraph  Co 

9.75 

9.75 

N.  W.  Electric  Equipment  Co  

.47 

.47 

Northwestern  Telephone  Ex.  Co... 

42.58 

143.19 

4.35 

181.42 

St.  Croix  Power  Co  

2.58 

2.58 

St.  Paul  City  Railway  Co  

57.00 

57.00 

St.  Paul  Fire  Alarm  

.09 

38.79 

38.88 

St.  Paul  Gas  Light  Co  

13.23 

71.95 

.89 

84.29 

Tri-State  Telephone  &  Tel  Co 

6.04 

112.39 

118.43 

Union  Manufacturing  Co  

.14 

6.62 

6.76 

Western  Union  Telegraph  Co  

.07 

16.90 

16.97 

Total   

529.28 

St.  Paul,  Minn.,  Jan.  1,  1907. 

Under  the  provision  of  our  city  charter  the  Commissioner  of  Public 
Works  has  supervision  of  the  Building  Inspecting  Department,  and  during 
the  past  year  the  office  has  been  under  the  direct  supervision  of  Mr.  F.  H. 
Ellerbe,   Principal  Assistant  Inspector,   with  the  following  assistants: 
2    Inspectors  of  Buildings. 
1    Inspector  of  Plumbing. 
1    Inspector  of  Elevators. 
1  Clerk. 
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The  office  records  show  the  value  of  the  buildings  constructed  during 
the  year  ending  Dec.  31st,  to  be  $9,537,499.00,  which  is  more  than 
$1,000,000.00  in  excess  of  the  records  of  1905. 

The  number  of  dwellings  and  flats  erected  was  practically  the  same 
as  last  year  and  will  provide  accommodations  for  approximately  1,000 
families,  but  the  buildings  are  of  a  better  and  more  substantial  class 
than  of  any  previous  year,  in  fact  this  improvement  relates  to  all  classes 
of  buildings,  and  there  is  a  marked  tendency  in  favor  of  stone,  brick 
and  concrete  construction.  As  an  illustration  of  this  we  find  that  of 
the  new  buildings  erected  in  1905,  11%  representing  41%  of  the  total 
cost  were  brick,  stone  and  concrete,  while  in  1906,  14%%  of  the  new 
buildings  representing  55%  of  the  cost  were  brick,  stone  and  concrete. 

Most  of  the  important  structures  have  been  of  fire-proof  construction, 
a  marked  contrast  between  this  and  other  years  being  shown  by  the 
following  table: 

Number  of  fire-proof  buildings  in  the  city  erected — 


Prior  to  1901   19 

During  1901    4 

During  1902    3 

During  1903    3 

During  1904    7 

During  1905    7 

During  1906    29 


The  great  increase  in  fire-proof  construction  is  undoubtedly  owing 
to  some  extent  to  the  increased  cost  of  lumber,  the  reduction  in  cost 
of  reinforced  concrete  brought  about  by  improved  methods,  and  also 
to  the  reduction  in  insurance  rates  on  buildings  and  contents  contained 
in  fire-proof  structures. 

Concrete  construction  is  now  being  very  extensively  used  throughout 
the  principal  cities  of  the  United  States.  "Concrete  is  a  wonderful  material 
in  the  hands  of  a  skillful  contractor,  and  has  many  advantages  over 
other  building  materials,  but  it  is  the  unsafest  of  all  materials  if  it  is 
handled  by  an  unexperienced,  careless  and  dishonest  builder." 

The  monolithic  concrete  construction  of  basements,  columns,  girders 
and  floors  are  an  advantage  over  wood  and  steel  construction  on  account 
of  its  unequaled  rigidity.  There  have,  however,  been  some  bad  failures 
in  blocks  constructed  of  reinforced  concrete,  some  of  which  can  be  at- 
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tributed  to  faulty  designs,  but  generally  to  the  use  of  poor  material  and 
bad  workmanship. 

There  is  a  personal  equation  in  reinforced  concrete  construction 
which  requires  the  most  careful  inspection  of  workmanship  and  tests  of 
the  material  and  on  this  account  a  greater  factor  of  safety  should  be 
required. 

Our  building  code  does  not  provide  for  concrete  construction  as 
developed  during  the  past  few  years  and  in  examining  and  passing  on 
plans  we  have  been  governed  by  what  we  consider  the  best  practice 
in  other  cities.  There  is  quite  a  difference  of  opinion  as  to  the  proper 
unit  strains  to  be  used  in  the  combination  of  concrete  and  steel  under  the 
many  methods  of  designing  in  which  reinforced  concrete  can  be  used 
and  the  efforts  of  the  designer  to  cheapen  the  construction.  In  general, 
the  reinforced  concrete  construction  in  St.  Paul  has  been  of  a  high 
order  and  where  tests  have  been  made  on  floors  and  girders  the  results 
have  been  highly  satisfactory. 

An  ordinance  will  be  submitted  to  the  Common  Council  at  an  early 
date  specifying  the  allowable  strains  on  the  recognized  general  principles 
of  construction. 

The  work  of  the  department  has  been  carried  on  with  very  little 
friction  and  with  as  much  thoroughness  as  our  limited  organization  will 
permit.  All  plans  have  been  carefully  examined  and  all  new  structures 
submitted  to  a  thorough  inspection.  All  demands  for  special  examina- 
tions have  been  promptly  complied  with  and  all  of  the  important  public 
institutions  and  places  of  amusements  have  been  under  constant  sur- 
veillance. There  have  been  no  failures  during  the  year  and  no  serious 
accidents  of  any  kind  for  which  this  department  could  be  held  in  any 
way  responsible. 

The  following  tables  show  in  detail  the  total  value  of  the  improve- 
ments made  during  the  year  taken  by  wards,  also  a  list  of  the  important 
buildings  costing  over  $10,000.00,  a  record  of  the  value  of  improvements 
by  years  since  the  department  was  organized,  and  other  details  of  work 
connected  with  the  department: 
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REPORT  OF 

BUILDING  OPERATIONS  IN  THE  CITY  OF  ST.  PAUL,  MINN. 

For  the  year  ending  December  31,  1906. 


Total  amount  expended  in  erecting,  altering  and  repairing 

buildings  aggregates   $9,537,449 


2,813  building  permits  were  issued  during  the  year,  total  cost 

as  estimated  by  owner   7,011,266 

982  plumbing  permits  were  issued  during  the  year,  total  cost  283,317 

20  per  cent  of  estimated  cost  added   1,402,253 

Miscellaneous  improvements  not  included  in  the  foregoing 

amounts    400,000 

Work  done  at  State  Capitol  building   90,051 

Work  done  at  State  Fair  grounds   130,911 

Work  done  at  Experimental  Station   200,072 

Work  done  at  Fort  Snelling   19,579 


Total    $9,537,449 


77  Plumbers  were  licensed  during  the  year. 

126  Licenses  were  issued  to  elevator  operators. 

5  House  movers'  licenses  were  issued. 

81  Permits  for  moving  buildings  were  given  during  the  year. 


FIRST  WARD. 

No.  Cost. 

80  Frame  dwellings,  new   $172,800 

2  Frame  B.  V.  dwellings,  new   4,500 

39  Frame  dwellings,  repaired  or  additions  to   21,975 

2  Frame  stores  and  flat  buildings  ,   6,300 

1  Frame  store  building   500 

2  Frame  shops   450 

1  Frame  ice-house.   1,500 

7  Frame  sheds   485 

11  Frame  barns   3,250 

1  Brick   stable   1.500 
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No.  Cost. 

1    Brick  store  building   $3,000 

1    Brick  store  building,  repaired   1,000 

1    Brick  foundry  building,  new   80,000 

77    Minor  repairs,  alterations,  etc   21,335 


226  $318,595 

SECOND  WARD. 

No.  Cost. 

1  Reinforced  concrete  hospital  and  sanitarium   $75,000 

62  Frame  dwellings,  new.."   147,750 

33  Frame  dwellings,  repaired  or  additions  to   19,885 

1  Frame  dwelling,  brick  veneered   4,500 

1  Frame  addition  to  flat  building   15,000 

1  Frame  carpenter  shop   14,000 

1  Frame  automobile  house  •.   160 

2  Frame  wood  and  coal  offices   700 

7  Frame  barns   1,700 

2  Frame  store  buildings   1,150 

2  Frame  sheds   400 

1  Frame  brick  veneered  dwelling,  repaired   3,000 

1  Brick  business  building,  repaired   1,200 

1  Brick  factory  building,  new   9,200 

1  Brick  factory  building,  repaired   10,200 

1  Brick  flat  building,  new   10,000 

1  Brick  stable   1,500 

2  Elevators    1,350 

79  Minor  repairs,  alterations,  etc   19,225 


200  $335,920 

THIRD  WARD. 

No.  Cost. 

3  Reinforced  cement  warehouses   $772,230 

3  Brick   warehouses   37,000 

1  Brick  and  cement  power  house   12,000 

2  Brick  factory  buildings   53,000 

13  Brick  business  buildings,  repaired  or  altered   35,400 

1  Brick  business  building,  addition  to   4,000 

5  Frame  business  buildings,. repaired   545 

5  Frame  dwellings,  repaired   3,450 

1  Frame  shop,  new   250 

3  Frame  barns,  new   1.000 
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No.  Cost. 

5  Frame  sheds,  new   $4,900 

5  Elevators  installed   8,050 

97  Minor  repairs,  alterations,  etc   24,375 


144  $956,200 

FOURTH  WARD. 

No.  Cost. 

1  Cement  and  brick  auditorium,  part  of  cost   $202,970 

1  Cement  and  brick  theatre,  Orpheum   200,000 

1  Cement    and  brick  warehouse   25,000 

1  Cement,  brick  and  stone  bank  building   35,000 

3  Brick  warehouses  v   65,000 

1  Brick  lodge  room  and  hall   65,000 

1  Brick  building  for  stores  and  hall   30,000 

15  Brick  buildings  for  stores  and  offices   145,500 

63  Brick  business  buildings,  repaired  or  additions  to   341,200 

1  Brick  residence,   new   12,500 

1  Brick  flat  building,  new   7,000 

1  Brick  dwelling,  new   1,200 

1  Brick  church,  repaired   500 

2  Iron  and  glass  canopies   850 

28  Elevators,  new  or  repaired   35,445 

1  Frame  business  building,  repaired   800 

10  Frame  dwellings,  repaired   3,250 

1  Frame  church,   repaired   500 

105  Minor  repairs  and  alterations   27,425 


238  $1,199,140 

FIFTH  WARD. 

No.  Cost. 

66  Frame  dwellings,  new   $149,960 

43  Frame  dwellings,  repaired  or  additions  to   24,400 

1  Frame  storehouse   1,000 

3  Frame  store  buildings,  repaired   2,475 

7  Frame  barns,  new   1,505 

7  Frame  sheds   2,725 

1  Frame  refrigerator  and  ice-house   25,000 

1  Brick  store  building   5,000 

4  Brick  veneered  dwellings,  new   7,500 
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No.  Cost. 

3  Brick  veneered  dwellings,  repaired   $4,500 

2  Brick  stores  and  flats,  new   13,000 

4  Brick  stores  and  flats,  repaired   3,700 

1  Brick  bakery,  new   3,500 

1  Brick  bakery,  repaired   1,500 

1  Brick  office   1,500 

1  Brick  boiler  house   6,800 

1  Brick  hospital,  repaired   2,500 

3  Elevators    6,050 

103  Minor  repairs,  alterations,  etc   29,270 


253  $291,885 

SIXTH  WARD. 

No.  Cost. 

83  Frame  dwellings,  new   $189,300 

68  Frame  dwellings,  repaired  or  additions  to   43,025 

2  Frame  flat  buildings   8,000 

1  Frame  store  and  flat   3,000 

1  Frame  dwelling,  brick  veneered   5,000 

2  Frame  ice-houses   4,770 

1  Frame  addition  to  factory   500 

2  Frame  churches,  repaired  .-   4,500 

19  Frame   barns   4,550 

3  Frame  sheds   250 

2  Brick  factory  buildings   37,000 

2  Brick  additions  to  factories   13,100 

1  Brick  addition  to  warehouse   3,000 

3  Brick  store  buildings.   23,000 

1  Brick  addition  to  store  building   2,000 

1  Brick  addition  to  flat  building   400 

1  Brick  addition  to  dwelling   6,500 

1  Brick  bakery   1,500 

1  Brick  warehouse   7,000 

1  Brick  power  house   25,000 

1  Cement  block  factory   6,500 

1  Cement  block  barn   250 

2  Elevators    1,500 

106  Minor  repairs,  alterations,  etc   25,573 


306  $415,218 
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SEVENTH  WARD. 


No.  Cost. 

132  Frame  dwellings,  new   $545,900 

43  Frame  dwellings,  repaired  or  additions  to   57,875 

1  Frame,  brick  veneered  dwelling,  new   8,500 

1  Frame  brick  veneered  flat  building,  new   8,500 

2  Brick  dwellings,  repaired   10,000 

8  Brick  flat  buildings,  new   158,000 

5  Brick  dwellings,  new   76,000 

2  Brick  store  buildings,  new   9,000 

1  Brick  church   30,000 

1  Brick  school   15,000 

2  Brick  stables   8,000 

1  Stone  dwelling   20,000 

1  Cement  block  store  building   3,500 

1  Stone  foundation  (part  of  cathredral  foundation)   75,000 

1  Frame  factory   1,000 

5  Frame  automobile  houses   4,225 

12  Frame  barns  *.   3,275 

2  Frame  sheds   225 

1  Elevator   800 

103  Minor  repairs,  alterations,  etc.  not  included  above   30,427 


325  $1,065,227 

EIGHTH  WARD. 

No.  Cost. 

163  Frame  dwellings,  new   $353,200 

96  Frame  dwellings,  repaired  or  additions  to   59,805 

2  Frame  flats  and  stores    9,500 

4  Frame  store  buildings    9,900 

2  Frame  offices    1,150 

5  Frame  shops    2,975 

9  Frame  sheds   1,175 

1  Frame  church,  repaired   '   5,000 

1  Frame  hall  and  lodge  room    2,500 

24  Frame  barns    6>150 

1  Brick  dwelling,  new    5,000 

2  Brick  boiler  rooms   17,000 

1  Brick  laundry    8,000 

5  Brick  stores  and  flats    39,500 

1  Brick  storeroom    1,300 

1  Brick  shop,  R.  R.,  new   19,000 


OF  THE  CITY  OF  ST.  PAUL  FOR  1906.  31 

No.                                                               .  Cost. 

1  Brick  shop,  R.  R.,  repaired   $10,000 

1  Brick  addition  to  foundry   15,000 

1  Brick  store  building    1.200 

3  Brick-veneered  dwellings   8,500 

1  Cement  building  for  flats    12,000 

1  Cement  pavilion    50,000 

1  Cement  factory    3,000 

1  Stone  retaining  wall    4,000 

2  Elevators    1,600 

105  Minor  repairs,  alterations,  etc.,  not  included  above   30,750 


435  $677,205 

NINTH  WARD. 

No.  Cost. 

26  Frame  dwellings,  new   $71,050 

17  Frame  dwellings,  repaired  or  additions  built  to   11,925 

1  Frame  factory  building  repaired    3,000 

1  Frame  foundry  building    2,000 

2  Frame  store  and  flat  buildings,  new    10,200 

1  Frame  store  room   500 

1  Frame  automobile  house   100 

3  Frame  sheds    325 

3  Frame  barns    1,100 

1  Brick  flat  building  repaired    1,000 

1  Brick  veneered  store  and  flat,  new   6,000 

1  Brick  bank  building,  new   15,000 

1  Brick  car  shop    75,000 

1  Brick  and  stone  round  house    77,000 

1  Brick  office   500 

1  Brick  flat  building,  new   87,000 

1  Brick  dwelling,  new    3,500 

1  Brick  veneered  flat  building,  repaired   2,000 

4  Elevators    5,925 

86  Minor  repairs  and  alterations  not  included  above    23,590 


154  $396,715 

TENTH  WARD. 

No.  Cost. 

95    Frame  dwellings    $225,550 

15    Frame  dwellings,  repaired    7,300 
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No.  Cost. 

4  Frame  stores  and  dwellings   $7,200 

1  Frame  office    200 

12  Frame  barns    4,000 

2  Frame  factories    5,000 

2  Frame  store  houses    1,250 

4  Frame  sheds    2,675 

1  Frame  sawmill    3,000 

1  Frame  church    4,500 

1  Frame  addition  to  church   1,000 

1  Frame  greenhouse    1,500 

1  Brick  veneered  dwelling   6,000 

1  Brick  warehouse    15,000 

1  Brick  factory    12,000 

1  Brick  dry  kiln    1,000 

3  Cement  block  dwellings    11,500 

1  .Steel  tank   1,325 

1  Elevator    560 

95  Minor  repairs  not  included  above    27,350 


243  $337,910 

ELEVENTH  WARD. 

No.  Cost. 

157    Frame  dwellings,  new    $414,650 

20    Frame  dwellings,  repaired    14,485 

1    Frame  store  and  flat    3,000 

1  Frame  store    500 

2  Frame  store  rooms    3,500 

2  Frame  sheds    3>050 

8  Frame  barns    2,916 

3  Frame  shops    10,150 

1    Frame  greenhouse   

1    Frame  automobile  house  ,   350 

1    Frame  planing  mill    1,000 

1    Frame  church,  repaired   1,S00 

9  Cement  block  shops   298,000 

4  Cement  block  dwellings   11,700 

1    Brick  shop    15>000 

1    Brick  warehouse    75,000 

1    Brick  piano  factory    12,000 

1    Brick  store  and  flat    9>000 

1    Brick   and  steel  factory    85,000 

1    Brick  store  building,  repaired    4'000 


OF  THE  CITY  OF  ST.  PAUL  FOR  1906.  33 

No.  Cost. 

1  Brick  office,  repaired   $2,000 

1  Brick  boiler  house    800 

2  Brick  veneered  dwellings    15,000 

2  Brick  veneered  dwellings,  repaired    8,640 

1  Elevator    550 

83  Minor  repairs  not  included  above   \   23,560 


308  $1,017,251 

TOTAL  NUMBER  OF  IMPROVEMENTS  AND  COST,  BY  WARDS. 

Ward.  No,  Cost. 

1st              226  ,   $318,595 

2nd             200   335,920 

3rd              144   956,200 

4th              237   1,199,140 

5th              253   291,885 

6th             306   415,218 

7th             325   1,065,227 

8th             435  ,   677,205 

9th              154   396,715 

10th             243   337,910 

11th             308   1,017,251 


2,813   $7,011,266 
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LIST  OF  DWELLINGS  AND  BUILDINGS  PARTLY  USED  FOR  DWELL- 
INGS CONSTRUCTED  DURING  THE  YEAR. 
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BUILDING  OPERATIONS-  IN  ST.  PAUL  SINCE  ORGANIZATION  OF 

DEPARTMENT. 


1883  (Five  months.)    $470,348.00 

1884   6,381,936.00 

1885    6,438,813.00 

1886   .   9,753,445.00 

1887    12,939,314.00 

1888    10,541,320.00 

1889   9,517,391.00 

1890    8,648,372.00 

1891    3,884,285.00 

1892   4,316,560.00 

1893   1,605,339.00 

1894    3,051,604.00 

1895   2,114,988.00 

1896    1,753,543.00 

18.97    1,424,374.00 

1898    1,753,542.00 

1899    3,597,488.00 

1900    3,753,907.00 

1901   6,431,769.00 

1902   :   5,151,479.00 

1903   :   6,001,963.00 

1904   •   7,033,110.00 

1905   •   8,536,345.00 
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RECORD  OF  ELEVATORS  FOR  THE  YEAR  ENDING  DEC.  31,  1906. 

Passenger. 

Number  of  passenger  elevators  inspected    13g 

Number  found  in  good  condition    85 

Number  found  needing  repairs  and  complied  with    53 

Number  of  inspections  made    603 

Freight. 

Number  of  freight  elevators  inspected    383 

Number  found  in  good  condition   204 

Number  needing  repairs  and  complied  with   179 

Number  of  inspections  made   1,244 

Hand  Power. 

Number  of  hand  power  elevators  inspected    163 

Number    found  in  good  condition   123 

Number  found  needing  repairs  and  complied  with    40 

Number  of  inspections  made    406 

New  elevators  installed  in  1906   63 

Passenger    10 

Freight    40 

Hand  power    13 

Of  the  number  of  new  passenger  elevators  installed,  two  replaced 
old  ones  and  eight  new  ones.    Of  the  freight  elevators,  six  replaced  old 

ones  condemned  or  burned  out  and  thirty-four  new  ones;  and  thirteen 
new  hand  power  elevators. 

Total  number  of  elevators  examined   :   684 

Total  number  found  in  good  condition    412 

Total  number  found  needing  repairs  and  complied  with    272 

Total  number  of  inspections  made    2,253 

JAMES  SILKE, 

Elevator  Inspector. 
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STREET  AND  SEWER  MAINTENANCE. 

The  cost  of  maintaining  the  streets  and  sewers  of  the  city  is  increas- 
ing rapidly  each  year. 

As  the  guarantees  expire  on  paved  streets  they  become  a  fixed  charge 
which  increases  each  year  until  renewed.  Even  though  a  small  percentage 
of  the  total  surface  is  repaired,  the  expense  amounts  to  thousands  of  dollars. 
On  macadam  streets  the  maintenance  cost  commences  as  soon  as  the  con- 
tract is  completed,  while  dirt  streets,  where  there  is  any  considerable  amount 
of  traffic,  are  a  constant  source  of  expenditure  if  kept  in  good  condition; 
and  an  abnormal  storm,  with  our  steep  grades  and  rough  topography,  may 
easily  cause  $10,000  worth  of  damage.  Considering  the  territory  covered, 
the  general  condition  of  our  streets  has  been  excellent  and  has  caused 
favorable  comment  by  strangers,  particularly  at  the  time  of  the  convention 
in  June  of  the  Federation  of  Women's  Clubs,  and  at  the  close  of  the 
season  the  streets  were  all  left  in  a  safe  condition  and  open  to  travel. 

The  cost  of  sewer  maintenance  is  also  increasing  with  the  extensions 
made  each  year.  We  have  now  221.4  miles  of  sewers,  and  4,687  catch- 
basins  to  maintain  and  keep  in  repair.  The  total  amount  invested  in 
sewers  is  $3,708,290.00,  and  the  cost  of  maintenance  during  the  year  was 
$26,765.21,  or  only  about  seven  tenths  of  one  per  cent  of  the  total  cost. 
While  we  have  had  many  severe  storms,  there  has  been  no  serious  damage. 

Some  of  our  sewers  drain  toov  large  districts,  having  been  extended 
beyond  the  original  limits  and  are  sometimes  crowded  beyond  their  capa- 
city. This  can  be  remedied  by  constructing  storm  water  sewers  when 
sufficient  funds  can  be  obtained. 

The  following  officers  have  had  supervision  of  the  street  and  sewer 
work: 

Wm.  F.  Symonds,  superintendent  of  sewers. 
P.  J.  Gleason,  superintendent  of  streets. 

F.  Peterson,  street  commissioner  First,  and  one-half  of  Third  wards. 
P.  Kelly,  street  commissioner  Second,  and  one-half  of  Third  wards. 
P.  J.  O'Brien,  street  commissioner  Fourth,  Sixth  and  Ninth  wards. 
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J.  G.  Cikanek,  street  commissioner  Fifth  ward. 
J.  Jarosz,  street  commissioner  Seventh  and  Eight  wards. 
Thos.  Mulcare,  street  commissioner  Tenth  and  Eleventh  wards. 
The  following  table  gives  a  careful  analysis  of  the  expenditures  of 
the  Street  and  Sewer  Maintenance  Fund  for  the  year: 


Sewer  Maintenance. 

Labor. 

Material. 

,  ,     ,  $3,876.42 

$2,577.77 

  5,800.40 

236.28 

Flushing  sewers   

926.29 

151.24 

  72.50 

108.27 

Repairing  catch  basins   

2,121.75 

345.85 

Cleaning  catch  basins   

  9,076.81 

534.45 

135.67 

Total    $22,408.62  $3,555.08 

Street  Maintenance. 

Repairing  dirt  streets    $34,761.96  $1,011.50 

Cleaning  dirt  streets    11,063.69  500.97 

Repairing  macadam  streets    236.65  4,663.05 

Cutting  weeds    1,142.62 

Street  sign  inspection   271.00 

Repairing  wood  pavements    1,265.38  2,262.43 

Repairing  asphalt  pavements   9,858.55 

Flushing  asphalt  pavements   1,737.64  211.59 

Cleaning  macadam  streets   458.15 

Sweeping  paved  streets,  hand   45,648.50  747.95 

Sweeping  paved  streets,  machine    5,380.17  231.20 

Cleaning  paved  streets   5,142.51 

Repairing  gutters,  wood  and  earth    150.30 

Cleaning  gutters,  all  kinds    1,902.40  141.00 

Repairing  crossings    2,794.61  .  2,555.15 

Repairing  wood  walks    8,631.21  7,164.81 

Repairing  wood  walks,  (Inspection.)    477.75 

Building  wood  walks,  1905  contract   918.54 

Building  wood  walks,  1906  account    240.00  528.36 

Cleaning  crossings    199.05 
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Street  Maintenance.  Labor.  Material. 

Cleaning  sidewalks    290.40  35.84 

Sanding  streets  and  sidewalks   2,774.13 

Fences    653.85  317.43 

Building  stairways   -    47.15  58.27 

Repairing  stairways   •   290.65  143.14 

Repairing  cement  walks    893.29  394.57 

Snow  cleaning,  streets    16,494.71  33.50 

Snow  cleaning,  sidewalks    1,923.76 

Snow  cleaning,  street  railway    2,699.25 

Repairing  boxes  and  culverts    854,51  1,183.38 

Cleaning  boxes  and  culverts    164.30 

Cleaning  bridges    113.33 

Total                                                           $148,802.92  $32,961.23 

Miscellaneous. 

Yards    1,287.46  223.81 

Stone  crusher  ^  1,082.65  541.70 

Court  House  and  City  Hall    66.75 

Road  rollers    1,406.02  2,663.77 

Livery    1,065.00 

City  blacksmithing    123.50  121.88 

Telephone  service   „   48.50 

Surveys  and  records   3,384.44 


Total    $7,350.82 


$178,562.36 
41,180.97 

Grand  total    $219,743.33 

LUMBER  DISTRIBUTION. 

The  lumber  bill  is  a  large  item  of  expense  and  is  bought  by  contract, 
the  Gribben  Lumber  Company  being  the  contractor  for  the  year. 

The  distribution  of  lumber  for  the  season  is  shown  in  Table  No.  26, 
and  the  total  expenditure  was  $19,585.93. 


$4,664.66 


'  $41,180.97 
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SWEEPING  PAVED  STREETS. 

St.  Paul  was  one  of  the  first  cities  to  introduce  tne  block  system  of 
sweeping  by  the  "white  wings."  Up  to  last  year  this  system  was  confined 
mostly  to  asphalt  pavements,  the  balance  of  the  sweeping  being  done  by 
horse  sweeping  machines.  During  the  past  year,  however,  hand  sweeping 
was  extended  to  all  the  paved  streets  with  good  results  and  at  a  small  addi- 
tional cost.  In  addition  to  the  sweeping,  the  streets  have  been  frequently 
flushed  with  hydrant  streams  and  the  general  condition  of  the  paved  streets 
has  been  excellent  up  to  the  time  when  we  were  obliged  to  abandon  the 
sprinkling  for  lack  of  funds  and  cold  weather.  We  are  under  certain 
climatic  conditions  common  to  all  northern  cities;  snow  usually  falls 
about  the  15th  of  November  and  prevents  the  dust  from  blowing  about 
the  streets.  This  year  we  had  no  snow  until  the  end  of  the  year  and  with 
the  November  and  December  winds  considerable  annoyance  was  experi- 
enced from  the  dust.  To  attempt  to  sweep  the  dirt  up  only  made  matters 
worse,  and  while  this  condition  was  common  to  other  cities,  advantage 
was  taken,  from  personal  and  political  motives,  to  throw  discredit  on 
the  department.  The  head  of  the  health  department  even  went  so  far 
as  to  claim  that  cases  of  scarlet  fever,  diphtheria  and  typhoid  fever  were 
due  to  the  dust  on  the  streets.  I  have  had  all  of  these  cases  reported 
at  the  health  department  platted  on  a  city  map  and  a  glance  at  same 
will  show  the  utter  futility  of  such  a  charge,  as  most  of  the  cases  were 
in  the  suburban  districts,  and  would  simply  imply  neglect  of  proper 
quarantine  on  the  part  of  the  health  department. 

The  dust  nuisance  is  one  of  the  great  problems  in  road  construction 
and  probably  St.  Paul  is  as  far  advanced  in  efforts  to  solve  the  problem  as 
any  Eastern  city.  By  the  use  of  Westrumite  on  West  Seventh  street 
macadam,  we  demonstrated  that  the  dust  could  be  kept  down  with  the 
use  of  that  material  at  about  double  the  cost  of  ordinary  sprinkling  which 
is  never  entirely  satisfactory  owing,  in  a  measure,  to  the  constantly  chang- 
ing conditions.  The  short  experiment  that  we  made  on  asphalt  pavements 
certainly  kept  down  the  dust,  but  some  complaints  were  made  that  it 
rendered  the  pavement  more  slippery.  I  do  not  think,  however,  it 
was  given  a  fair  trial. 

On  University  avenue  macadam  we  are  endeavoring  to  incorporate 
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Westmurite  with  the  binding  material  of  the  finished  surface.  If  this 
proves  successful  it  will  mark  a  new  era  in  macadam  construction. 

The  great  objection  to  this  class  of  pavement  being  that  it  is  dusty 
in  dry  weather  and  muddy  in  wet. 

The  total  cost  of  the  sweeping  was  as  follows: 

Hand   $45,648.30 

Machine    5,411.37 


Total   $51,059.67 

The  street  railway  company  paid  their  proportion  of  the  sweeping 

between  their  tracks  and  two  feet  outside  of  the  rails,  amounting  to 

$13,474.23. 

The  total  number  of  miles  swept  by  hand  was  42.24,  with  a  total  area 
of  991,311  square  yards.  There  were  employed  on  the  work  1  foreman, 
122  men  and  12  teams,  at  a  cost  of  $227.50  per  day. 

The  average  cost  per  mile  of  streets  cleaned  was  $5.38,  or  23  cents 
per  1,000  square  yards. 

About  seven  and  one-half  miles  of  streets  were  swept  by  machine. 
All  of  these  streets  were  not  swept  every  night  but  in  accordance  with  the 
amount  of  traffic  and  their  condition.  The  sweeping  crew  generally  cov- 
ered five  miles  of  streets  in  a  night's  work.  The  cost  of  the  crew  was  about 
$54.41  per  night,  and  the  cost  per  thousand  square  yards  was  about  48  cents. 
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WATER  DEPARTMENT. 


St.  F4ul,  Minn.,  Feb.  4,  1907. 
To  the  Board  of  Water  Commissioners,  City 
Gentlemen : 

I  submit  herewith  a  report  of  the  work  done  for  the  Board  of  Water 
Commissioners  under  the  charge  of  the  Engineering  Department  during 
the  year  1906,  together  with  the  usual  tables  showing  the  water  consump- 
tion, the  amount  of  water  pumped  at  the  various  pumping  stations,  the 
cost  of  same  and  the  duty  of  the  engines. 

For  the  first  time  since  the  construction  of  the  conduit  taking  the 
water  from  the  Vadnais  lake  system  we  have  had  more  water  in  that 
system  alone  than  was  necessary  for  the  city  consumption  and  have  been 
obliged  to  waste  from  that  source  of  supply  a  very  large  amount  of  water 
which  we  have  no  accurate  method  of  estimating.  There  has  been  no 
time  when  we  have  been  compelled  to  reinforce  the  Vadnais  lake  supply 
by  pumping  over  from  the  Centerville  lake  system.  This  condition  is  the 
result  of  some  five  continuous  years  of  rainfall  considerably  above  normal. 

During  the  year,  33.21  inches  of  water  fell.  The  average  rainfall  for 
thirty-nine  previous  years  was  27.78  inches  according  to  our  records 
compiled  from  the  most  reliable  information  obtainable.  This  year's 
rainfall,  therefore,  is  5.43  inches  above  the  normal.  The  rainfall  during 
the  month  of  May  was  10.4  inches,  being  7.03  above  the  average  and  filled 
to  overflowing  all  the  lakes  in  our  system. 

The  past  experience  has  shown  that  this  succession  of  years  of  ab- 
normal rainfall  will  be  succeeded  by  a  cycle  of  years  where  the  rainfall 
will  be  proportionately  less  than  the  average  and  it  is  of  the  greatest  im- 
portance that  at  the  present  time  the  Board  of  Water  Commissioners 
should  realize  the  necessity  of  preparing  for  a  sufficient  storage  of  water 
to  carry  us  over  during  the  times  of  drought  and  diminished  rainfall. 

The  experience  of  the  past  shows  that  the  Vadnais  lake  system  under 
ordinary  conditions  is  only  good  for  a  daily  consumption  of  about  4,000,000 
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gallons,  and  we  are  now  using  an  average  of  about  10,225,000  gallons  and 
the  balance  must  be  taken  from  our  Rice  lake  system  and  also  our  system 
of  artesian  wells.  With  a  population  of  over  200,000  the  rate  of  consump- 
ton  per  capita  is  about  fifty  gallons,  which  has  been  our^average  for  a 
number  of  years.  This  average  is  much  below  that  of  most  American 
cities  and  is  due  principally  to  the  fact  that  most  of  our  services  are 
metered  and  leaks  are  quickly  detected  and  repaired,  also,  on  account  of 
the  abundant  rainfall,  less  water  has  been  used  for  lawn  sprinkling,  but 
we  must  expect,  with  a  succession  of  dry  years,  that  this  rate  is  liable  to 
increase  considerably  as  the  greater  demand  always  comes  during  years 
when  the  supply  from  the  rainfall  is  less. 

There  was  available  during  the  past  year  some  $30,000.00  in  appropria- 
tions made  by  the  Common  Council,  and  contracts  have  been  let  during 
the  year  for  the  reconstruction  of  3,000  feet  of  the  old  wooden  conduit 
which  was  constructed  some  eleven  years  ago  and  it  was  not  expected 
at  that  time  that  its  life  would  exceed  ten  years.  It  has  fully  fulfilled  all 
the  requirements  which  we  expected  of  it  at  that  ime,  but  it  is  now  neces- 
sary to  make  renewals.  In  renewing  this  conduit  it  was  decided,  on  my 
recommendation,  to  increase  the  size  to  54  inches  and  to  construct  the 
same  of  reinforced  concrete  construction. 

There  were  two  contracts  let  for  this  work,  both  to  Mr.  L.  G.  Wash- 
ington, one  for  2,500  feet,  which  has  been  fully  completed,  and  another 
for  1,000  feet,  500  feet  of  which  remains  to  be  done.  The  contract  price 
for  this  work  was  $2.85  per  foot,  in  addition  to  which  we  paid  the  patentee 
25  cents  per  foot,  bringing  the  price  of  the  conduit  to  $3.10  per  foot,  which 
was  certainly  a  very  cheap  construction.  The  results  thus  far  have  been 
very  satisfactory  and  I  would  recommend  the  same  construction  for  the 
balance  of  the  work,  except  perhaps  where  the  cutting  is  deep  and  the 
conditions  are  such  that  a  heavier  construction  would  be  required. 

There  still  remains  of  this  old  wooden  conduit  8,100  feet  to  be  re- 
newed, but  the  majority  of  it,  being  in  wet  ground,  it  is  not  essential 
to  do  this  work  at  the  present  time. 

An  attempt  was  also  made  to  let  a  contract  for  extending  this  con- 
duit from  its  present  terminus,  about  7,000  feet,  to  a  connection  with 
Deep  lake;  bids  were  received  for  the  excavation  and  piling  for  a  portion 
of  the  work,  but  they  were  so  high  that  the  Board  finally  decided  to 
do  it  by  day  labor.    While  the  work  is  not  quite  completed  the  results 
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certainly  show  that  there  will  be  a  saving  of  at  least  $13,000.00  to  the  Board 
by  doing  it  in  this  manner.  The  very  high  price  of  material  and  the 
uncertainty  of  labor  probably  were  somewhat  responsible  for  the  high 
prices  asked  by  the  contractors,  but  I  feel  confident  also  that  they  over- 
estimated the  difficulties  of  the  work. 

A  contract  has  also  been  let  for  placing  the  necessary  gravel  for  the 
concrete  construction  on  the  ground  during  the  winter  at  about  one-half 
the  cost  for  which  it  could  be  done  if  the  work  had  been  left  until  spring. 

Plans  and  specifications  will  be  prepared  for  constructing  the  con- 
duit in  the  spring,  but  from  the  results  we  have  obtained  by  doing  the 
work  by  day  labor,  under  the  conditions  that  exist,  my  judgment  is  that 
the  work  can  be  done  better  and  cheaper  by  day  labor  under  the  direction 
of  the  Engineering  Department. 

Several  small  contracts  have  also  been  under  the  charge  of  the  En- 
gineering Department,  such  as  repairing  the  reservoir  bank  where  it 
had  slid,  at  a  contract  price  of  $383.38,  putting  in  some  steps  at  the 
reservoir,  at  a  contract  price  of  $111.68,  and  replacing  part  of  the  reser- 
voir lining  which  had  become  displaced  by  settlement,  by  day  labor  at 
a  total  cost  for  labor  and  material  of  $681.15.  This  last  work  was  done 
late  in  the  season  when  it  was  difficult  to  get  the  skilled  labor  required, 
as  is  evidenced  by  an  attempt  to  let  the  contract  and  receiving  no  bids 
whatever.  The  work  was  done  as  cheaply  and  expeditiously  as  possible, 
under  the  direction  of  Mr.  W.  S.  Batson,  superintendent  of  bridges.  To 
put  the  reservoir  lining  in  proper  condition  it  will  be  necessary  to  do 
a  considerable  amount  of  work  next  year  when  there  will  be  a  better 
opportunity  to  organize  for  the  work  and  to  prosecute  it  under  more 
favorable  conditions. 

Owing  to  the  absolute  necessity  of  making  very  large  extensions  to 
the  city  distribution  system,  the  work  of  extensions  to  the  supply  system 
for  the  past  ten  years  has  of  necessity  been  very  much  neglected.  For- 
tunately we  have  been  favored  with  an  abundant  rainfall  during  this 
time,  but  for  the  next  few  years  certainly  a  very  large  amount  of  work 
remains  to  be  done  and  the  perfection  of  the  water  supply  system  will 
be  perhaps  the  most  important  feature  of  the  engineering  work. 

By  the  vote  of  the  people  at  the  last  election  an  amendment  of  the 
charter  was  passed  allowing  the  Board  of  Water  Commissioners  to  expend 
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$3,000,000  in  the  extension  of  our  water  supply  system,  only  $150,000  of 
which  was  to  be  available  in  any  one  year. 

The  improvements  which  demand  your  most  immediate  attention 


are  as  follows: 

1st.    Construct  a  concrete  conduit  from  the  present  terminus 

of  the  Centerville  lake  conduit,  to  Deep  lake   $50,000.00 

2nd.    Additional  renewals  on  the  wooden  Centerville  lake 

conduit    4,000.00 

3rd.    Extend  conduits  between  Pleasant  and  Sucker  lakes   8,000.00 

4th.    Repairing  wells,  extending  shore  line,  and  constructing 

roads  around  Centerville  lake   10,000.00 

5th.    Changing  highway  on  the  north  side  of  Vadnais  lake..  2,000.00 

6th.    Completing  the  rebuilding  of  Otter  lake  gate  chamber. .  600.00 

7th.    New  bridge  between  Piltier  lake  and  Centerville  lake..  1,500.00 

8th.    Dredging  west  arm  of  Vadnais  lake    100,000.00 

9th.    Improving  outlet  and  embankment  at  Vadnais  lake   5,000.00 


Total    $181,100.00 


The  death  of  Mr.  Winslow,  who  had  charge  of  the  engineering  work 
of  the  Water  Department,  has  been  a  very  great  loss  to  the  Water  Board, 
as  well  as  to  myself,  but  I  shall  endeavor  to  organize  the  forces  at  once 
in  such  a  manner  as  to  take  care  of  all  the  work  as  it  comes  up,  and  I 
hope,  with  the  co-operation  of  the  Board  in  the  future  as  in  the  past, 
to  carry  out  all  the  engineering  work  in  a  manner  that  will  be  to  the 
best  interest  of  our  city,  the  health  of  the  people  being  largely  dependent 
on  an  ample  supply  of  pure  drinking  water. 

In  conclusion,  I  would  acknowledge  the  general  good  work  of  the  de- 
partments under  my  charge.  With  a  large  amount  of  contract  work  to 
look  after,  cramped  in  some  instances  from  lack  of  funds  on  account  of 
charter  limitations,  it  has  required  constant  effort  to  meet  the  demands 
of  the  public  business. 

With  but  a  single  exception,  my  relation  with  other  departments  has 
been  pleasant  and  harmonious  and  their  co-operation  has  been  of  material 
assistance. 

Respectfully  submitted, 

L.  W.  RUNDLETT, 

Commissioner  of  Public  Works. 
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LIST  OF  TABLES  FOR  ANNUAL  REPORT  1906. 

1.  Statistics,  general. 

2.  Construction  summary,  mileage. 

3.  Construction  summary,  cost. 

4.  Accounts,  general  distribution. 

5.  Sewer  contracts. 

6.  Street  improvement  contracts. 

7.  Paving  contracts. 

8.  Miscellaneous  contracts. 

9.  Water  Department  contracts. 

10.  Bridges  in  service,  steel. 

11.  Bridges  in  service,  wood. 

12.  Bridges  in  service,  arches. 

13.  Bridges,  cost  of. 

14.  Bridges,  accounts. 

15.  Curbed  side  lawns. 

16.  Paving  summary. 

17.  Pavements,  complete  list  of. 

18.  Sewers  built  in  1906. 

19.  Sewer  summary. 

20.  House  drains. 

21.  Special  work,  Street  Department. 

22.  Special  work,  Sewer  Department. 

23.  Road  improvement. 

24.  Sidewalk  statistics. 

25.  Asphalt  paving  repairs. 

26.  Lumber  distribution. 

27.  Cement  tests. 

28.  Plat  record. 

29.  Street  grades. 

30.  Alley  grades. 

31.  Openings,  streets  and  alleys. 

32.  Slopes,  streets  and  alleys. 

33.  Vacations,  streets  and  alleys. 

34.  Conduits,  electric. 

35.  Conduits,  heating. 

36.  Pole  lines,  Northwestern  Telephone  Exchange  Co. 
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37.  Pole  lines,  St.  Paul  Gas  Light  Company. 

38.  Pole  lines,  Tri  State  Telephone  &  Telegraph  Co. 

39.  Pole  lines,  miscellaneous. 

40.  Weather  report. 

41.  Precipitation,  monthly,  1837-1906. 

42.  Precipitation,  diagram,  1837-1906. 

43.  Water  consumption,  1906. 

44.  Water  consumption,  1895-1906. 

45.  Pumping,  cost. 

TABLE  NO.  1. 
GENERAL  CITY  STATISTICS. 


Area  within  corporate  limits,  square  miles — 

L^nd   52.17 

Water   3.27 

  55.44 

Population,  directory  census,  1906    206,364 

Population,  per  square  mile   3,956 

Assessed  valuation— Real  property   $79,398,227.00 

Personal  property   23,325,181.00 

 $102,723,408.00 

Valuation  per  capita   498.00 

Parks  and  parkways,  acres   1,350.00 

Streets  sprinkled  in  1906,  miles   159.84 

Electric  railway  lines,  miles  of  single  track   136.00 

STREETS  AND  ALLEYS. 

Streets.  Alleys. 

Paved  (see  Table  No.  17),  miles                                           47.14  2.30 

Macadamized,  miles    26.36   

Graveled,  miles    8.25   

Graded,  with  side  lawns  curbed  and  sodded,  miles   28.06   

Graded  only,  miles                                                            290.78  11.06 

Unimproved,  miles                                                              377.43  240.86 


Total,  Dec.  31,  1906,  miles    778.02  254.22 


50      REPORT  OF  THE  COMMISSIONER  OF  PUBLIC  WORKS 


SEWERS. 

Character.  Miles. 

Sandrock  tunnels    22.71 

Brick  and  Stone    33.05 

Concrete    .72 

Pipe   164.66 


Total   221.14 

SIDEWALKS. 

Character.  Miles. 

Stone  and  cement   317.11 

Gravel    3.76 

Wood  .. ...   114.72 


Total    435.59 

BRIDGES. 

Character.                                                                Number.  Miles. 

Steel  and  iron                                                                         37  3.82 

Combination  and  wood                                                                14  .74 

Archer                                                                                       13  .07 

Total  „   64  4.63 

STREET  LIGHTS. 
Character.  Number. 

Elect-  ic  arc  lamps    714 

Electric  incandescent  lamps   16 

Gas  incandescent  lamps    3,495 

Gasoline  incandescent  lamps    1,761 

WATER  WORKS. 

Water  mains,  miles    284.62 

Average  consumption,  gallons  per  24  hours   9.936,674 

Average  supply  per  capita,  gallons  per  24  hours   48 

Fire  hydrants   2,658 

Sprinkling  hydrants    358 

Water  meters    9,931 

Services    23,471 
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TABLE  NO.  2. 

Summary  of  Construction  and  Improvement  Work  under  direction  of 
the  City  Engineer. 

1871-1906  Inclusive. 


Miles. 

Approximate  Cost. 

402.88 

$4,722,480.00 

13.38 

39,860.00 

26.36 

297,320.00 

Gravel  surfaced  streets   

8.25 

53,690.00 

Regraded  streets  with  curbed  side  lawns  . . . 

28.06 

286,740.00 

Paved  and  curbed  streets  and  alleys  

84.94 

3,853,830.00 

Streets  improved  by  tree  planting  

17.27 

14,050.00 

221.14 

3,708,290.00 

4.63 

3,634,210.00 

317.11 

1,396,150.00 

Wooden  sidewalks  

577.79 

1,154,880.00 

3.76 

1,930.00 

56.85 

97,800.00 

  $19,261,230.00 

TABLE  NO.  3. 


Comparative  summary  of  the  amount  expended  each  year,  from  1891 
to  1906,  inclusive,  on  construction,  maintenance  and  departments  as  taken 
from  general  distribution  tables  of  annual  reports. 


Year 

Construction 

Maintenance 

Departments 

Total 

1891  

$743,298.06 

$148,379.75 

$8,363. 

33 

$900,041.14 

1892  

315,752.57 

182,662.09 

9,026. 

,40 

507,441.06 

1893  

269,453.53 

231,574.32 

16,709. 

23 

517,737.08 

1894  

132,956.65 

206,739.89 

16,001 

.10 

355,697.64 

1895  

377,496.68 

214,264.94 

35,471 

.29 

627,232.91 

1896  

263,303.40 

184,999.65 

*85,753 

34 

534,056.39 

1897  

179,086.93 

235,245.64 

*25,171 

.02 

439,503.59 

1898  

257,321.41 

199,584.84 

*70,263 

.10 

527,169.35 

1899  

482,185.85 

203,437.96 

9,750 

.52 

695,374.33 

1900  

629,537.24 

228,400.90 

*23,043 

.05 

880,981.19 
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1901   502,746.09  223,001.01  143,403 . 36  769,150.46 

1902   690,566.04  245,803.56  f67,927.15  1,004,296.75 

1903   859,228.47  231,777.53  30,227.72  1,121,233.72 

1904   566,951.10  267,605.76  48,875.13  $883,431.99 

1905   470,398.44  237,551.90  52,822.23  $760,772.57 

1906   505,699.36  252,235.84  104,196.57  $862,131.77 


$7,245,981.82    $3,493,265.58    $647,004.54  $11,386,251.94 

*  Includes  Water  Department  construction. 
-Mncludes  Jackson  street  market  construction. 

Cost  of  erecting  and  maintaining  voting  booths  charged  to  Department 
since  1896. 

Garbage  expenses  charged  to  Department  1901-1904,  inclusive. 
Building  inspection    charged  to  Department  since  1901. 
tlncludes  no  cost  of  private  work. 
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DISTRIBUTION  OF  COST  OF  WORK  UNDER  THE 
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TABLE  No.  4. 

DISTRIBUTION  OF  COST  OF  WORK  UNDER  THE  DIRECTION  OF  THE  COMMISSIONER  OF  PUBLIC  WORKS  IN  1906. 


AMOU 

NTS  DISBURSE] 

> 

TOTALS 

FUNDS  C 

HARGED 

Estimates 

Labor 

Engineering 

Inspection 

Bills 

Local 
Assessment 

Engineering 

General 

Special 

a 

Street 
rid  Sewer 

Bridge  Bldg. 
and  Repair 

S  IT?) 

y.     u  itec  a  

$4,266.94 

78.75 
7,309.48 

$8,428.64 
14.29 

$1,717.44 

£953 .76 

$  15,366.78 
1,693.71 

$  970.50 

$  8,683.10 
14.29 

$  1  486  2S 

$  4  226  89 

CONSTRUCTION 

$  1,600.67 

$  1,679.42 

4,703 .95 

$12,013.43 
4,607.00 
7,824.17 
72,462.57 
125.00 
45,058.55 

22,755.63 
37,997  .4S 

108,832.61 
81,743.81 

151,263.18 

1,187.55 
2,423.04 
1,606.98 

955.96 
2,790.77 

112,72 
16.96 
1,123.07 

808.50 
1,821 .2i 
1,979  .00 

698 . 25 
5,364.00 

24,751.68 
42,402.57 
115,796.06 
83,523.02 
167,235.00 
2,493.21 
2,303.01 
51,308.79 
2,176.68 

494.26 
19.094.09 
2,303.78 
2,047.46 
58.909.56 
14,968.11 
6  ,982.20 
26,765.21 
17,814.21 
5,548.81 
21,151.22 
60,792.35 

15,115.10 
245.38 
7,068.50 
130.82 
66.75 
5,689.55 
92.68 
161.90 
291.41 
4.10 
4.60 
4,049.09 
12.30 
40  659  25 
'151.65 
18,413.50 
599.26 
11,440.73 

18,957.13 
32,155.36 
41,706.51 
79,900.69 
119,307.18 

1,187.55 
2,423.04 
1,606.98 
955.96 
2,790.77 

Grading  

160.79 
32.80 

125.00 
5,297.77 

112.85 

724.29 
36.10 

807.94 

201.41 
6,867.11 
1,275.00 
932.51 
1.190.74 
13.423.98 
5.204.75 
4,106.63 
7,565.36 
2,555 . 15 
33.50 
2,844.91 

3,344.67 

20.00 

Paving  

2,541.37 
58.70 

Sewers  

2,519.28 
2,267.64 
1,561.76 

19.80 

House  Connections  

112.72 

2,380.49 

Catch  Basins  Etc 

16.96 
1,133.32 

O  9fiQ  QO 
_ ,  -I  Jo  . .  >.  > 

82.06 
1,786.90 
492.06 

918 .54 

QploU  .  UU 

49,526 .0d 

o4y  .uy 

450.20 

290.65 

12,205.63 
1,028.78 
1,114.95 

57,718.82 
1.265.38 
1,777.45 

22,408.62 
9.767.60 
2  993  66 

21.'ll7>2 

389 . 78 

MAINTENANCE 

2.20 
21.35 

2.20 
21.35 

176.61 

18,896.13 

2,303.78 

2,047.46 

58,909.56 
13,386.36 

6,982.20 
25,864 . 18 
17,332.96 

5  548  81 
2L151.22 
54,950.33 

245.00 

33.75 

33.75 

245.00 

1,303.00 

Sewers  

249.96 

257.86 

643.17 

Sidewalks  

481.25 

481.25 

Crosswalks 

Streets 

999.96 
93.29 

999.96 
93.29 

A  QAO  OA 
^O'tZ  .  I/O 

DEPARTMENTS 

Auditorium  

15,021 .81 

15,021.81 

Blacksmithing  

123.50 

121.88 
78.50 

245.38 
16.00 

6,990.00 
15.82 

7,007.50 
15.82 

45.00 
115.00 

Capitol  Approach  

115.00 
66.75 
4,711 .89 

Court  House  and  City  Hall  

66.75 
2,260.15 

977.66 

3,424.40 

5.00 

92.68 

92.68 

Tw,inK  

4.40 

157.50 

161.90 

"a.rk . . 

291.41 
4.10 
4.60 

291.41 
4.10 
4.60 

Health    

Road  Rollers  

1,406.02 

2,643.07 

4,049.09 

School. . 

12.30 
208.40 

12.30 
208.40 
103.15 
9.95 
14.66 
1,242.33 

Sprinkling  

38,669.59 

1,781 .26 

40,450.85 

48.50 

14,325.85 

9.95 
14.66 
1,242.33 

4,077.70 

18,403.55 

Various  Corporations  

584.60 

584.60 

Water  

9,637.67 

542.75 

17.98 

9,655.65 

542.75 

I  Totals  

$23,175.62 

$476,441.03 

$270,401.21 

$29,157.99 

$16,968.04 

$69,163.50 

$862,131.77 

$343,623.00 

$29,551.25 

$164,086.21 

$81,943.36 

3 

219,743.33 
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SEWER  CONTRACTS  IN  EFFECT  IN  1906. 


Acker  

Lightner  PI.  . 

Agate  

Albemarle  . . . 

Amherst  

Arbor  

Arch  

At  water  

Augusta  

Baker  , 

Beacon  

St.  Anthony  . 

Beech  

Beech  , 

Mi.lwell  

Blair  

Blair  

Buffalo  

Capitol  Ave.  . 

Carroll  

Carroll  

Carroll  

Cayuga  

Charles  

Charles  

Chatsworth.  .  . 

Clintop  

Conway  

Cook  

Cretin  Ave  

Cretin  Ave  

Dayton  Ave  .  . 
Cretin  Ave. .  .  . 

Delos  

Clinton  

Delos 

De  Soto  

Duluth  Ave.. . 
Minnehaha. . . . 

Beech  

Earl  

Earl  

Minnehaha. . . . 

Beech  

Margaret  

Sixth  

Fifth. 
Earl. 
Emma. 
Fairmount. 
Fairmount. . .  . 
Fairview  Ave. 
Capitol  Ave. 
Minnehaha. 
Van  Buren. 
Blair. 

Lafond  

Charles  [ 

Farrington  Ave. 

Lafond  

Fifth  

Fifth  ; ; 

Fillmore  Ave. 
Front  . . 

Hand  

Gaultier.  .  .  . 


Sylvan  

Acker  

Elk  

See  Wood  bridge 
Southerly  Terminus  , 

Jefferson  

Rice  St  

Rice  

See  Stryker,  No.  699 
See  Stryker,  No.  699. 

St.  Anthony  

Beacon  -  

See  Duluth,  No.  727 
See  Earl,  No.  785.  ..  . 
See  Stryker,  No.  699. 

Maekubin  

See  Fairview,  No.  781 

Granite  

See  Fairview  No.  781 

Snelling  

Easterly  Terminus. .  . 
See  Victoria,  No.  795. 

Mississippi. .  

See  Fairview,  No.  781 
See  Thomas,  No.  796 
See  Thomas,  No.  796 . 
See  Delos,  No.  762. .  . 

Mendota  

Rice  

Summit  Ave  

See  Dayton,  No.  763 

Finn  

Dayton  

Clinton  

Delos 
Bidwell 
Whitall 
Reanev 
Duluth 
Duluth 
Lawson 
Minnehaha 
Frank 
Frank 
Gotzian 
Earl 
Earl 

Case  

Western  

Milton  

Easterly  Terminus 

University  

Aldine  

Fairview  

Fairview  

Fairview  , 

Fairview  , 

Fairview   . 

Thomas  

Farrington  

Cypress  

Sm  Earl,  No.  785. . 
See  West  Water 

Woodbridge  

Front  

Front  


Sept.  29,  1904. 
Aug.  27,  1906. 


Jan.  12.  1905. 
June  6,  1905. 
July  24,  1905. 


Lightner  PI  ] 

Sycamore  J 

Pt.  100  ft.  Easterly.  .  . 

No.  735   

Lot  7,  Blk.  10,  Mer.  Pk 

Palace  

238  ft.  Easterly  

Gaultier  


Dale . 


Lot  9,  Blk.  5,  Rice's  4th    Sept.  22 


268  ft,  west  of  Pierce. 
\V  heeler  


Work 
Begun 


April 


Sept,  10, 


150  ft.E.  of  Cortland. 


Cretin   1 

Marshall  ] 

lOOft.E.ofGreenw'd  1 
155  ft.  Northerly  . .  .  .  / 

Bellows  

York  

Beech.. .  ) 

Frank   [ 

Frank  J 

Cook  

Fifth  ......] 

Cypress   | 

Cypress  

Cypress  

Cypress  

Cypress  

Lawson  

Cliff  

Chatsworth  

To  175  ft.  North  

Capitol  

Fairview  

W.  of  Wheeler  

End  of  Present  Sewer 
End  of  Present  Sewer 

Wheeler  

Aldine  

Lafond   1 

Virgina  J 

Forest  

No.738.7.  ; 

Hand   ) 

Hatch   I 

Lawson   I 


June  12,  1906. 


Nov.  17,  1904. 
Nov.  23,  1906. 
Feb.  29,  1906. 

May  18,  1905 

May  12,  1905. 
Dec.  20,  1905. 
Sept.  6,  1906. 

Aug.    2,  1904. 

Aug.  29,  05. .  . 

Nov.  29,  1905. 


May  9,  1906. 
June  1,  1906. 
April  18,  1908. 


Oct.  31,  1905. 


May  18,  1906. 
Sept.  21,  1905 


Sept.  10,  1906. 


Work 
Finished 


Oct.  20,  1904. 
Aug.   29,  1906. 


Sept.  16,  1905. 
June  15,  1905. 
Dec.  9,1905. 


June     7,  1905. 


July  10, 


Nov.  26,  1904. 

Dec.  15,  1906. 

Oct.  5,  1906. 

June  17,  1905. 

June  23,  1905. 

Sept.  '24,  1906. 

Sept.  24,  1904. 

Sept.  13,  1905. 


Nov.  4, 


5,  1906. 
7,  1905. 


Nov.  30, 


C.  Johnson  

Nicholas  Feyen 

Ryan  &  Johnson . . 

E.  J.  Kirkland  

P.  J.  Ryan  

W.  J.  Prendergast. 


Ryan  &  Johnson . 
Ryan  &  Johnson. 


Nicholas  Feyen. 
John  Lind  


Ryan  &  Johnsc 


C.  Johnson  

Nicholas  Feyen. . 
J.  Lind  

C.  Johnson  

P.  J.Ryan  

J.  M.  Thornton. . 
Ryan  &  Johnson 


C.  Johnson. 


J.  Forrestal  Co. 


P.  J.  Ryan  

Ryan  &  Johnson  . 
Ryan  &  Johnson  , 
Ryan  &  Johnson 


Jas.  Forrestal  Co. 


Ryan  &  Johnson 
P.  J.  Ryan  


Nicholas  Feyen. 


Estimates  Allowed 


$  800.00 
'  18, 775. 66 


$  1,699.00      $  20. 001 
164.  Oo' 


1,190.00 
437.00 
20,456.72 


1,732.30 


8,000.00 


1,558.00 
982.00 


3,179.00 


75.00 
23, 270 '.00 


1,572.50 
1,027.00 


50.00 
10.00 


1.137.00 
1,172.00 
1,292.00 


21,372.50 


1,172.00 
15.00 


1,757.30 


3,057.00 
960.00 


$151.50 


20.00    2,630 !  00 


848.80 
23,570.00 


1,007.00 
1,859.00 
'  1,037.00 

3,229.00 

406.10 


300.00  13,716.00 


10.00  1,147.00 
25.00  1,197.00 
25.00  1,317.00 


15.00  1,187.00 
773.00 


7,445.00 
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TABLE  NO.  5— Continued. 

SEWER  CONTRACTS     IN  EFFECT  IN  1906 


Geranium  

Goodrich  Ave  

Grand  Ave  

Greenbrier  Ave.  . . 

Grotto  

Hand  

Hastings  Ave  

Hudson  Ave  

Isabel  

Jackson.  

Jackson  

Robert  

James  

James  

Jenks  

Jenks  

Jenks  

Jenks  

Jessie  

Juno  

Lafond  

Lafond  

Lafond  

Langford  Ave.  . .  . 

Laurel  Ave  

Lightner  PI  

Lincoln  Ave  

Linwood  PI  

Macalester  Ave.. . , 
Manomin  Ave. .  .  . 

Margaret  

Maria  Ave  

Marshall  Ave  

Midway  Ave  

Milton  

Milton  

Minnehaha  

Minnehaha  

Minnehaha  

Morton  

Nugent  

Palace  

Victoria  

James  

Milton  

Plato  Ave  

Portland  Ave  

Dale  St  

Rondo  

St.  Anthony  Ave.. 

Milton  

St.  Anthony  Ave.. 

Simpson  Ave  

Sixth  

Sixth  

Smith  Ave  

So.  Wabasha  

Stryker  Ave  

Winslow  Ave. 
Bidwell  


So.  Wabasha  . 
Morton . . . 

Baker  

Summit  Ave.. 
Summit  Ave. 
Superior... 
Tenth  


See  Woodbrige  

Baldwin  

N.  side  Lexington  .  .  . 

Sims  

Central  

See  Front,  No.  815  .  . 

Easterly  Terminus . .  . 

Cypress  

Greenwood  

Acker  

Viola  

Jackson  

View  

See  Palace,  No.  752  . . 

239  ft.  E.  of  Payne... 

Arkwright  

.Mississippi  

Mendota  

Jessamine  

View  

Kent  

.See  Fair  view,  No.  781 

See  Farrington, 

Packard  

Aldine  

See  Acker,  No.  734  .  . 

Lexington  

Milton  

Princeton  

Cherokee. .-»  

See  Earl,  No.  785. . . 

River  

Griggs  

Brown  

See  St.  Anthony,  . . . 

See  Palace,  No.  752. 

See  Duluth,  No.  727 

See  Fairview,  No.  781 

See  Karl,  No.  785.  .  . 

See  Stryker,  No.  699 

W.  Seventh  St  

Chatsworth  

Palace  

Victoria  

James  

131  ft.W.of  S.  Rob't 

St.  Albans  

Portland  

See  Victoria,  No.  795 

Fisk  

St,  Anthony  

See  Beacon,  No.  750. 

Wesley  

Maria  Ave  

See  Earl,  No.  785  

Sydney  

See  Stryker,  No.  699. 
50  ft.  S.  of  Augusta 

Elizabeth  

Baker  

Stryker  

Augusta  

Bidwell  

Bidwell  

Pascal  

Warwick. 

Western  . . .' 

Minnesota. 


No.  735  

100  ft.  E.  of  Geneva. 

Griggs  

Case  

125  ft.  Southerly. .  . 


To  200  ft.  E  

Earl  

150  ft..  Easterly  

Sycamore  

Robert  1 

Southerly  J 

85  ft.  E.  of  Fulton  


Walsh. 


Trorut  Brook. 

Arcade  

Geranium  

Chatsworth  . 
Dale  


No.  798. . . 
Sherwood. 
Snelling. . . 


Railway  

Grotto  

152  ft.  Southerly. 
George  


Lizzie  

Syndicate. 
Mt.  Hope. 
No.  740  . . 


C.  M.  &  St.  P.  Ry. 

Victoria  

James. . . . 

West  of ; 

Palace  

Custer  

Dale 

Connection  ,.' 


Work 
Begun 


July  25,  1906. 
Nov.  14,  1905. 
Oct.  6,  1906. 
Aug.  13,  1906. 


Aug.  18,  1906. 
July  10,  1905. 
Aug.  28,  1906. 


Mar.  27,  1905. 


Work 
Finished 


Aug.  4,  1906. 

Dec.  8,  1905. 

Oct.  17,  1906. 

Aug.  25,  1906. 


Sept.  14,  1906. 
July  27,  1905. 
Sept.    8,  1906. 


Sept.  22,  1905. 


Oct.  13,  1905. 

May  29,  1906. 

May  19,  1906. 

Oct.  5,  1906. 

Sept.  13,  1905. 

Jan.  16,  1905. 

Nov.  17,  1905. 


Sept.  26.  1906. 
July  31,  1905. 


Sept.  28,  1905. 
Nov.  17,  1906. 
Aug.  6,  1906. 
Oct.    6,  1906. 


Nov.  22,  1906. 
May  8,  1906. 
July  22,  1905. 


Milton. . 
Central. 


Hewitt. 
230  ft.  West 


Belmont. 


Annapolis  ....... 

Belvidere. .  . 

So.  Wabasha. "  " 

Bidwell  

Bidweii  

Bellows  

Bellows  !!!!!! 

Warwick  

Snelling  

Duke  

125  ft.  W.  of  Robert 


Feb.  20,  1905. 
Feb.    6,  1905. 


June  14,  1905. 


Oct.  17,  1904. 


Nov.  12,  1906. 
June    9,  1905. 


Sept,'  i4,' 


May    2,  1904. 


April  10,  1905. 

July    7,  1906. 

Feb.  15,  1905. 

Aug.  27,  1906. 


Nov.  18,  1905. 

June  14,  1906. 

Mav  29,  1906. 

Oct.  30,  1906. 

Sept.  30,  1905. 

Sept.  23,  1905. 

Dec.  28,  1905. 


Oct  12.  1906. 
Oct.    18,  1905. 


Oct.    27,  1905. 


Ryan  &  Johnson  , 
Ryan  &  Johnson  . 
Ryan  &  Johnson  . 
Nicholas  Feyen. . 


Ryan  &  Johnson  .  . 
Carlson  &  Preston 

P.  J.  Ryan  

Nicholas  Feyen  

Ryan  &  Johnson  .  . 

E.  J.  Kirkland..... 


C.  Johnson  

Ryan  &  Johnson  . 
Ryan  &  Johnson  . 
Carlson  &  Preston 

C.  Johnson  

E.  J.  Kirkland  . . 
C.  Johnson  


General 
Fund 
Appropr'n 


Estimates  Allowed 


$  333.00 


285.00  1,642.87 


Aug.  13,  1906. 
Dec.     6,  1906. 

Dec.  22,  1906. 
May  19,  1906. 
Sept.  13,  1905. 


Sept.  27,  1905. 
Sept.  23,  1905. 


Aug.  21,  1905. 
Nov.  14,  1904. 


June  20,  1905. 
Oct.'  '  '  4,'  1906. 


June  12,  1905. 


April  26.  1905. 

July  29,  1906. 

June  7,  1905. 

Sept.  5,  1906. 


Ryan  &  Johnson  . 
Jas.  Forrestal  Co. 


C.  Johnson  

Carlson  &  Preston  . 
Carlson  &  Preston. 
Ryan  &  Johnson  .  . 


P.  J.  Ryan  

Ryan  &  Johnson. 
P.  J.  Ryan  


A.  Martinson. . 
E.  J.  Kirkland  . 


P.  J.  Ryan. 
J.  Lind. . .  . 


J.  Lind...  . 
C.  Johnson. 


Carlson  &  Preston 


Dickson  &  Moore  . . 


C.  Johnson  

Ryan  &  Johnson 
A  Martinson.... 
Nicholas  Feyen. . 


1,115.00 
500.00 


407.00 
5,075.88 
425.00 


$  949.26 
1,910.00 
510.00 
190.00 


1,178.00 
10.00 
431.00 


25.00 


Ch'g'd 

to 
Cont. 


$  5.74 
10.00 


4,415.00 
1,572.50 


312.00 
'506:00 


670.00 
2,650.00 


2,500.00 


11,000.00 


1,639.00 
7,175.00 


790.00 
2,260.00 


449.48 
3,645:66 


41.00 
2,145.00 
645.00 
1,021 .50 
10.00 
50.00 
693.00 


1,100.00 
25.00 

262.50 
1,275.00 

228.00 
1,275.00 

1,112.00 
1,045.00 
10.00 


lo.OO 
75.00 


10.00 
100.00 


Re- 
serve 


$15.00 
40.00 


15,00 

i5!66 


75.00 

25.00 
15.00 


3,176.00 


75.00 
1,529.00 
25.00 
633.75 


25.00 

16:66 


26.00 
15.00 


25.00 
25:66 


OF  THE  CITY  OF  ST.  PAUL  FOR  1906. 
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TABLE  NO.  5— Continued 

SEWER  CONTRACTS  IN  EFFECT  IN  1906. 


Thomas  

Chatsworth .  .  .  . 

Charles  

University  Ave, 
University  Ave 
University  Ave, 
Vaji  Buren. . . ; . 

Van  Buren  

Van  Buren  

Victoria  

Carroll  

Rondo  

Victoria  

Walnut  

Watson  Ave.  .  , 
Wells  .......... 

Western  Ave..  . 
West  Water... 
Fillmore  Ave. . , 

Whitall  

Winifred  

Winslow  Ave..  , 
Winslow  Ave.. 
Wood  bridge. . . 

Geranium  

Alhermarle  

Yankee  


Grotto  

Thomas  

Chatsworth  

Grotto  

Grotto  

Hamline  

Mackubin  

Fry  

See  Fairview,  No  781 

Rondo  

Milton  

Fisk  

See  Palace,  No.  752 

Exchange   

View  , 

Arcade  

Van  Buren  

Moses  , 

Moses  

Desoto  

Pres.  E'ly  Terminus 

George  

See  Stryker,  No.  699 

Front  .__  

Woodbridge.  

Geranium  

Seventh  


Chatsworth  

Charles  

Victoria  

Avon  

Milton  

Avon  

50  ft.  W.  of  Kent. 
Snelling  


Carroll. . 

Fis'<  

Victoria. 


291  Ft.  N.  Wly  

Victoria  

Weide  

Capitol  

50  ft.  W.  of  S.Wabas.  1 
50  ft.  W.of  S.Wabas.  / 

Clark  

60  ft.  E.  of  Greenw'd. .  . 
Dearborn   


Geranium  . 
Albemarle 

Rose  

Dousman . . 


Work 
Begun 


April  17,  1906. 

Sept.  18,  1905. 
Mar.  5,  1905. 
.Inly  11,  1906. 
Mav  23,  1904. 
April  23,  1906. 


April   2,  1906. 


Oct.  6,  1905. 
Jan.  16,  1905. 
Oct.  31,  1906. 
Sept  8,  1904. 
Nov.  3,  1904. 
Aug.  21,  1905. 
April  11,  1906. 


Sept.  30,  1904. 
Mar.  26,  1905. 


W'ork 
Finished 


Dec.    11,  1906. 


Oct. 
May 
Dec. 
June 
May 


28,  1905. 
26,  1906. 
17,  1906. 
7,  1904. 


May    11,  1906. 


Oct.  29,  1905. 

Sept.  19,  1905. 

Dec.  2,  1906. 

Sept.  24,  1904. 

Dec.  31,  1904. 

Sept.  19,  1905. 

April  21,  1906. 


June  6,  1905. 
June   19,  1905. 


Green  &  Sons  Co. 


A.  Martinson. . . . 
Ryan  &  Johnson. 
Ryan  &  Johnson 

P.  J.  Ryan  

J.  Lind  


Ryan  &  Johnson 


P.  J.  Rvan  

E.  J.  Kirkland 
Carlson  &  Preston 

P.  J.  Ryan  

P.  J.  Ryan  

J.  Lind  

J.  Lind  

Ryan  &  Johnson  .  . 


C.  Johnson. 
P.  J.  Ryan. 


General 
Fund 
Appropr'n 


$15,000.00 


270.00 
2,205.00 


5,000.00 
500.00 


Estimates  Allowed 


$  1,397.00 


1,251.00 


348.50 
2,175.00 


1,350.00 
6,160.00 
740.00 


12,596.00 
1,755.00 


$26,742.00 

20.00 
4,100.00 
10,535.75 

12.00 
1,235.00 


Ch'g'd 

to 
Cont. 


$35$. CO: 


483.50 
25.00 

848.00 
30.00 

100.00 
15.00 

440.00 


300.00 
25.00 


$151,263.18 


OF  THE  CITY  OF  ST.  PAUL  FOR  1906. 
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TABLE  NO.  6. 

STREET  AND  ALLEY  IMPROVEMENT  CONTRACTS  IN  EFFECT  IN  1906. 


Character 
of  Work 


rading  

rading  

klacadam . .  . 
trading  . . . 
Curbing,  etc. 

grading  

~  lacadam. .  . 

urbing,  etc. 
ilacadam . .  . 
Curbing,  etc. 


lacadam . 


Contr. 
No. 


1653 
1699 
1620 


Grading. 


urbing,  etc. 

rading  

lacadam. . 

urbing,  etc. . 

1  rading  

urbing,  etc. 
urbing,  etc. . 

rading.  

radin?  

rading  

[acadam .... 
lacadam  


1657 
1095 
1690 
1607 
1624 
1700 


1662{ 


1664 
1649 
16S0 
1698 
1670 
1642 
1681 
1693 
1646 


1637 
1589 

1610 
1629 
1647 


lurbing,  etc 
urbing,  etc 
acadam . .  . 

rading  , .  . . 

rading   1631 

ratling  

r»din*'  I  i667 

urbing,  etc   1687 

»«dMd   1658 

r«ding   1663 


rading  

acadam .  . 

rading  

acadam . .  . 
acadam . .  . 
urbing,  etc. 
acadam . .  . 
urbing,  etc. 

rading  

rading  

acadam . .  . 
acadam. .  . 

rading  

urbing,  etc. 

rading  


rading. 
rading. 
rading. 


1703 


1023 
10S8 
1603 


1678 
1654 
1666 
1672 
1706 
1697 
1632 

1702 

1639 
1602 


Abell  

Aldine  

Arcade  

Back  

Burr  

Butternut  

Carroll  

Chats  worth  

Cherokee  Ave.  .  . 

Cleveland  Ave. .  . 

Como  Ave  

St.  Paul,  Como.  I 

&  Superior  ltd..  J 

Osage  

Quincy  

County  

Prosperity  Ave.  . 

Bock  

County Ttoad  .  .  . 

Dayton  

Dunlap  

Edgerton  

Fairmount  

Griggs  

Hague  Ave  

Iglehart  

Laurel  Ave  

Laurel  Ave  

Lawson  

Livingston  Ave  .  . 

Maria  Ave  

|  Marshall  Ave. .  . 
1  Dayton  Ave.. .  . 

Milton  

Minnehaha  

Morton  

Oliver  

Osage  

Oxford  

Park  Ave  

Pt.  Douglas  Rd.  . 

Portland  Ave  

Prescott  

Prosperity  Ave.  . 
Quincy  

Raymond  Ave.. .  . 

Rice  

Robie  

Rondo  

St.  Paul,  Como 

Selby  Ave  

Sylvan  

Territorial  Rd  

University  Ave.  . 
University  Ave.  . 

Walsh  Ave  

Winifred  

Brown's  Add'n.  ] 
Sanborn's  Add.  'f 
Haller's  Add.  .  .  j 

Evan's  Add  

Gotzian's  Re- 
Haller's  Add.  see 


Jessamine  

University  

Maryland  

See  County  Road 

Collins  

E.  Line  Stewart  Add 

Rice  

Summit  

Smith  

Marshall  

Maryland  St  

Como  Ave  


St.  P.  C.  &  S.  Road  .  . 

Nebraska  Ave  

Stillwater  Ave  

Maryland  St  

Lake  Como  &  P  

Keller  St  

See  Marshall  

Selby  

Northerly  City  Limit . 

Victoria  

Marshall  

Victoria  

Cleveland  

Fairview  

Snelling  

Western  

George  

Plum  

Victoria  

Victoria  

Fairmount  

Greenbrier  

Bidwell  

Rice  

See  Como  Ave  

St.  Clair  

University  

Burns  Ave.  Southerly 

Snelling  

Oakdale  

See  County  Road 

See  Como  Ave  

University  

Maryland  

So.  Robert  

Dewey  

and  Superior  Road 

Victoria  

Sycamore  

Raymond  

Dale  

Prior  

York  

Concord  


Work 
Begun 


Maryland  

Shields  

Northerly  City  Limits 

No.  1662   

Jenks  

W.  Line  Riverside 
Western  ....  JAdd'n 

Selby  

Southerly  City  Limits 

Laurel  

St.  P.  C.  &  S.  Road  | 
Osage  St  


May  26, 
Oct.  24, 
Sept.  8, 


l  do;; 
1906 
1905 


Alleys  in  Block  4 


Alley  in  Block  4  

arrangement.  Block  3 
Brown's,  No.  1702  . . 


Quincy  St  

Larpenteur  Ave.. . .  J 

Maryland  St   ) 

L.  C.  &  Phalen  Ave 

Keller  St   | 

Larpenteur  Ave   I 

No.  1589  

Marshall  

Southerly  

Chatsworth  7 

Summit  

Lexington  

Wheeler  

Cleveland  

Fairview  

Farrihgton  

Winifred  

Bates  

Chatsworth   \ 

Chatsworth  j 

< loodrieh  

E.  City  Limits  

Bellows  

(faultier  

No.  1671  

Iglehart  •  

Wabasha  

to  near  Elm  wood.  . .  . 

Fairview  

Woodbury  

No.  1662   

No.  1671  

185  ft.  S.  of  Wabasha. 
Northerly  City  Limits 

Livingston  I 

Terrace  Park  Ave 

See  No.  1671  

Chatsworth  

Maryland  

Carlton  

Prior  

Fairview  

Lawson  

Brown  


June  13, 
Oct.  4, 
Sept.  18, 
May  S. 
Oct.  1, 
Oct.  5, 


I  905 
1905 


June  23,  1906 


June  14,  1900 


Aug.  17,  1900 
Mav  31,  1906 
Aug.  30  .1906 
Oct.  31,  1906 
June  29,  1906 
May  16.  1900 
Aug.  30.  1906 
Sept  13,  1900 
July  21,  1906 


April  9,  1906 
Nov.  14,  1904 
April  28,  1905 
Oct.  28,  1905 
May  30,  1900 
Oct.  17,  1905 


Work' 
Finished 


July  21, 


Oct. 

28,  1905. .  . 

Sept. 

15,  1906. .  . 

General 
Fund 
Appropr'n 


June  3,  1905. 
June  28,  1906. 
Oct.    23,  1906r 


Oct.     «,  1906. 


Sept.  14,  1906. 


Sept.  4,  1900. 
July  7,  1906. 
Oct.     4,  1906. 


Sept.  27,  1900. 
Juiy  7,  1906. 
Nov.    5,  1906. 


Aug.  24.  1900 
Oct.  19,  1906 
June  4,  1900 
July  30,  1906 
Oct.  24,  1906 


Aug.   18,  1906. 

Juiy"  19,  1906. 
April  27,  1905. 

May  16,  1905. 

July  7.  1900. 

June  10,  1906. 

June  20,  1906. 


Keough  Bros  

D.  W.  Moore  

W.  J.  Prendergast 


Jas.  Forrestal  

Jas.  Forrestal  

Nicholas  Feyen. . . . 
J.  Forrestal  Co.  .  .  . 

T.  Keough  

Portland  Stone  Co. 


Jas.  Forrestal 


Estimates  Allowed 


1905 


Ch'g'd 

to 
Cont. 


$4,900.00  $4,700.00 


2,421.90 
1,500.00 


Keough  Bros  

Jas.  Forrestal  Co.. . 
Fielding  <fe  Shepley 
Ryan  &  Johnson  .  . 

Jas.  Forrestal  

L.  G.  Washington. . 

D.  W.  Moore  

Keough  Bros  

Thos  Feough  

Chas.  Bielenberg  

J.  M.  Thornton  

Jas.  Forrestal  Co.. . . 
Fielding  &  Shepley  . 
W.  J.  Prendergast  . . 

D.  W.  Moore  

D.  W.  Moore  


Sept.  7,  1906 
Sept.  19,  1905 


May  22,  1905 


Aug.  8,  1906 

May  20.  1906 

July  23.  1900 

July  5,  1906 


Nov.  13.  1905 


Mav  12.  1906 
May  29,  1905 


June  29,  1906. 
Oct.    27,  1906. 


Dec.  2,  1905. 
June  '24,'  1905. 


Sept.  25.  1900. 
Aug.  31,  1906. 
Aug.  29,  1906. 


May 
Oct. 


15,  1906. 
27,  1906. 


June  8,  1906. 
July    22,  1905. 


Keough  Bros  

Jas.  Forrestal  

Gen'l  Contracting  Co. 

Keough  Bros  

Portland  Stone  Co.  . 


$1,023.00' 
765.00!. 
LOO  . 


4,300.46  $555.01 
1,870.00 
9,265.00 

200.00 
6,037.00  163.00 

835.31  28.27 


Re- 
serve 


5,356.14 
425.00 


J.  J.  Mergens  

J.  Forrestal  Co — 
Vollmer  A  Bielenberg 
J.  Forrestal  Co.  . . 


Portland  Stone  Co.  .  . 

Keough  Bros  

Keough  Bros  

Gen'l  Contracting  Co. 
Gen'l  Contracting  Co. 

Keough  Bros  

Fielding  &  Shepley  .  . 

Peter  Dickson  


C.  Johnson  

E.  J.  Kirkland. 


50,000.00 


792.00 
4,605.50 
2,612.55 


3,325.17 
2,138.25 
2,888.00 
2,135.00 
974.00 


550.00 


Contract 
Price 


$1,023.00 
963.00 
4,900.00 


25. 00!  

104.00'  

17.69  1  00.00 


5.00 
40.00 


4,905.47 
2,471.00 
12,900.00 
2,621.90 
7,700.00 
1,073.58 


817.00 
4,709.50 
2,730.24 


200.00 
220.00 


6,020.50 
200.00 

38.70 
18,000.00 
379.00 
1,264.50 


6,234.00 
2,652.24 


1,827.50 


4,675.00 
2,465.00 
8,279.61 
3,623.00 
1,360.  00 


5.00 

io.oo 


3,762.54 
2,419.34 
2,893.00 
2,175.00 
974 . 90 


1,700.00 
278.00 


200.00 


1.506.53 
4,663.00 
863.00 
51,000.00 


46.09 
7.80 


357.86  . 
200.00  . 


6,110.00 
5,556.14 

518.70 
18,000.00 

389.00 
1,987.00 


7,300.00 
3,284.00 
8,279.61 
3,663.00 
1,794.22 


2,321 .00 
6,534.00 


2,852.24 


1.771.17 
4,663.00 
863.00 
137650.00 


5,6-17.25 
200.00 


357.86 
370.00 


OF  THE  CITY  OF  ST.  PAUL  FOR  190G. 
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TABLE  NO.  6— Continued. 

STREET  AND  ALLEY  IMPROVEMENT  CONTRACTS  IN  EFFECT  IN  1906 


Character 
of  Work 


Contr. 
No. 


1641 
10-40 


1052 


1650 
164S 
1636 
1055 
1615 


Mackubin's  (E.M.)  2nd  Add,  Hlock  1. . .  . 

Merriam's  Rearrangement,  

Oakville  Park  

Oakville  Park  

Sanborn's  Add.     See  Brown's,  No.  1702 

Snow  &  Miller's  Sub  

Summit  Park  

Summit  Park  

Summit  Park  

Wright's  Re-arrangement,  


Block  25. 
Block  14. 
Block  20. 


Work 
Begun 


May  14, 
April  27, 
July  16, 
June  20, 

Block  99.  .  .  .  ..     .  .  .  .I  'juiy  "7,' 

Block  23  I  May  14, 

Block  33   April  21, 

Block  42   May  23, 

Block  2  I  May  1, 


1906 
1906 


iooi; 

1900 
1906 


.    ,nnc,  \  Curbing,  etc   $  22,755.63 

timates  in  1906  i  Grading   37  997  49 

I  Macadam   108,832.61 


S169.585.73 


Work 
Finished 


July 
May 
July 
July 

July 
May 
April 
June 
May 


6,  1906 


21,  1906 

27,  '  i906 
29,  1906 

28,  1906 
23,  1906 

8,  1906 


Contractor 


Ryan  &  Johnson 

C.  Johnson  .... 
Keough  Bros. . . 
Keough  Bros. . . 

Ryan  &  Johnson 

D.  W.  Moore... 

C.  Johnson  

Peter  Dickson . . 

D.  W.  Moore. . . 


OF  THE  CITY  OP  ST.  PAUL  FOR  190G. 
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PAVING  CONTRACTS  IN  EFFECT  IN  1906. 


Contr. 
No. 


1705 
1643 
1686 
1109 
1676 
1675 
1701 
1682 
1118 
1677 
1679 
1633 
1673 
1634 


Fifth  

Fifth  

Fourth  St  

John  

Maiden  Lane  

Oakland  

Rosabel  

Seventh  

Sibley  

So.  Robert  

Summit  

Temperance  

Ewing  and  Chutes 
St.  Paul  Proper  .  . 
St.  Paul  Proper  .  . 
Whitney  and 


Steps. 
John. 


Maria  Ave  

Broadway  

Tunnel  

Fourth  St  

Selby   

Ramsey  

Eighth  

Cedar  

Eighth  

So.  End  Robert  St. 

Sixth  

Eighth  

Add  

Alley  in  Block  28. . 
Alley  in  Block  31. . 
Smith's  Add,  Alley  in    Block  14 


.  Seventh  

Nina  

Summit  Ave  

.  Ninth  

.  Pine  

Spruce  

Bdge.  toC.  G.  W.  Ry. 

Dayton  

.  Ninth  

•    Alley  in  Block  1  


Work 
Begun 


April  16, 
June  16, 
Oct.  17, 
May  2, 
Aug.  30, 
June  15, 
Aug.  6, 
Aug.  27, 
Nov.  8, 
Aug.  27, 
July  21, 
Aug.  16, 
July  16, 
Nov.  16, 
June  27, 
April  26, 


1906 
1906 
1906 
1906 
1900 
1896 
1906 
1906 
1906 
1906 


1  90.-, 
1906 
1906 


CONTRACTOR 

Estimates  Allowed 

Re- 
serve 

Ch'g'd 

to 
Cont. 

Contract 
Price 

1905 

1906 

Barber  Asphalt  Paving  Co  

Fielding  &  Shepley  

Fielding  &  Shepley  

Fielding  &  Shepley  

Fielding  &  Shepley.  

Warren-Schart  Co  

Fielding  &  Shepley  

Barber  Asphalt  Paving  Co  

Fielding  &  Shepley  

Fielding  &  Shepley  

Warren-Schart  Paving  Co  

Fielding  &  Shepley  

Fielding  &  Shepley  

Fielding  &  Shepley  

Fielding  &  Shepley  

Fielding  &  Shepley  

'  23460*.  03 

9, 297!  83 
'  1,536:66 

3,180.42 

12,730.95 
2,541.37 

11,661.51 
2,934.34 
4,087.06 
2,282.25 

11,380.65 
5,950.00 

15,635.00 
1,276.73 
2,374.24 
940.00 
356.00 
2,941.41 
1,471.88 

529.48 
2008 '.35 

8.59 

3,709.90 
12,766.44 

2,541.37 
11,695.72 

2,934.34 
27,247.09 

2,900.00 
13,389.00 

9,306  00 
15!635:00 

8,574.56 

2,385.00 
940.00 

1,886.00 

2,950.00 

1,471.88 

5  81.743.81 

OF  THE  CITY  OF  ST.  PAUL  FOR  1906. 
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MISCELLANEOUS  CONTRACTS  IN  EFFECT  IN  1906. 


1656 

1665 

1659 
1651 


DESCRIPTION 


Work 
Begun , 


Asphalt  paving  repairs  

Auditorium,  excavation  for  foundat'n 


Crosswalk  Flagging 


Culvert,  Concrete  Arch  on  Pt.  Douglu 
Road 


Grading  County  Road  and  Prosperity 
Avenue. 


Lumber. 


Macadanvzing  Como  Ave.  and  Roads 
Maryland  St.  to  City  Limits  


Macadamizing  Pt.  Douglas  Road 
Hums  Ave.  to  Elmwood.  Ave. 

Paving  Brick  


liar.  29,  1906 


June  27,  1906. 


June  23,  1906 


June   4,  1906 


Work 
Finished 


July  28,  1906 


Sept.  14,  1906 


Oct.    6,  1906 


Tune  29  1906 


CONTRACTOR 


Barber  Asphalt  Pav.Co 
Jas.  Forrestal  


Fielding  &  Shepley  . 
Jas.  Forrestal  Co.  .  . 


Jas.  Forrestal 


Gribbcn  Lumber  Co. 


Gleason  Bros. 


Gen'l  Contracting  Co. 
D.  H.  Bradley  


UNIT  PRICES 


Surfacing  per  sq.  yd  

.Concrete  Foundation,  per  sq.  yd  

{Approaches,  per  cu.  yd  
To  depth  of  12  ft.,  per  cu.  yd.. 
Extra  below  12  ft.,  per  cu.  yd. 
Rock  excavation,  per  cu.  yd. 
Kettle  River  Sandstone  "I 

Winona  Flagging   }  5  in.xl5  in.  per  lin.  ft. 

Granite  Flagging  

Excavation,  per  cu.  yd. 

Portland  Cement  Concrete,  per  cu,  yd  

Stone  paving,  grouted,  per  sq.  yd  

Rubble  wall  relaid,  per  cu.  yd  

Earthwork,  per  cu.  yd  

Concrete  head  walls,  per  cu.  yd  

12  in.  pipe  drains,  per  lin.  ft  

15  in.  pipe  drains,  per  lin.  ft  

24  in.  pipe  drains,  per  lin.  ft  

Fence  complete,  per  lin.  ft  

Pine,  3x6  in.  to  12x12  in.,  16  ft.  or  less,  per  M.  B.  M. 
Pine,  3x6  in.  to  12x12  in.,  18  to  24  ft.,  per  M.  B.  M.. 

Pine,  1  in.  and  2  in.,  16  ft.  or  less,  per  M.  B.  M  

Pine,  1x4  in. — 4  ft.  clear,  per  M.  B.  M  

Pine  Drop  Siding,  8  in.  No.  1,  per  M.  B.  M  

Pine  Fencing,  D.  &  M„  No.  2,  per  M.  B.  M  

Hemlock.  3x6  in.  to  3x16  in.,  per  M.  B.  M  

Fir,  3x14  in.  to  14x14  in.,  32  ft.  to  40  ft.,  per  M.  B.  5 

Oak,  No.  1  common,  per  M.  B.  M  

Surfacing  one  side,  per  M.  B.  M  

Shingles,  XX  or  Extra  *A*,  per  M  

Doors,  40%  of  list  price  

Windows  and  Glazed  Sash,  35%  of  list  

Earthwork,  per  cu.  yd.,  

Concrete  headwalls,  per  cu.  yd  

Macadam  base  and  gravel  surface,  per  lin.  ft  

12  inch  pipe  drains,  per  lin.  ft  

20  inch  pipe  drains,  per  lin.  ft  

Fence  complete,  per  lin.  ft  

Earthwork,  per  cu.  yd  

Concrete  head  walls,  per  cu.  yd  

Macadam  base  and  gravel  surface,  per  lin.  ft  

12  in.  pipe  drains,  per  lin  ft  

15  in.  pipe  drains,  per  lin.  ft  

Ordinary  size,  per  M  

Block  size,  per  M  


SI. 65  \ 
1.00  j 
.50 
.74 
.25 
.93 
.35 
.42 
1.00 
1.00 
7.00 
1.00 
4.00 
.34 
9.00 
.60 
.75 
2.40 


20.00 
24.00 
22.00 
22.00 
27.00 
27.00 
20.00 
24.00 
25.00 
1.00 
2.75 


.35 
4.00 
.98 
.30 
.40 
.07 
.35 
9.00 
1.03 
.60  I 
.90  j 
15.00  1 
18.75  f 


Estimates 
Allowed 
1906 


See  table  No.6 


See  table  No.6 


See  table  No.6 


Bills 
Alloved 
1906 
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MISCELLANEOUS  CONTRACTS  IN  EFFECT  IN  1906. 


TABLE  NO.  S— Continued 

MISCELLANEOUS  CONTRACTS  IN  EFFECT  'N  1903. 


r 

DESCRIPTION 

Work 
Begun 

Work 
Finished 

Contractor 

UNIT  PRICES 

Estimates 
Allowed 
1906 

Bills. 
Allowed 
1906 

1  1644 

Sidewalk*  Cement  

May    9  1906 

Dec.  14,  1906 

St.  Paul  Cement  Wks. 

Portland  Stone  Co.  .  .  . 
P  J  Ryan  

f  Cement  tile  walk  laid,  per  sq.  ft  

Cutting  cement  tile,  per  sq.  ft  

Earthwork,  per  cu.  yd  

Hubble  masonry  in.  cement,  per  cu.  vd.. 

$  .08  } 
.04 

.ooys 

.08 
1.60 

IfifiO 

Sidewalk. 

Brick  paving,  per  sq.  yd.. 
Resetting  curb,  per  lin.  ft.. .  . 
Lumber  in  place,  per  M.  B.  M. 

Wrought  iron,  per  lb. 

New  walk,  sheet  cement,  per  sq.  ft  \ 

.80 
0OH 
18.00 
1.00 

■  00 14 

.ooy* 

.13 

$46,046.03 

1  1595 

Wabasha  St.  from  Fourth  to  Fifth  St. 
Sidewalks,  Wood  walks,  1905  contract 

Nov.  13,  1905  . 

Nov.  23,  1905  . 

|  Relaying  old  flagstones,  per  sq.  ft  

Realigning  iron  fence,  per  lin.  ft.  . . . 

Reset  ting  curb  in  concrete,  per  lin.  ft  

Pine  lumber  in  place,  per  M.  B.  M.  . .  . 
<  Hemlock  lumber  in  place,  per  M.  B.  M.. .  . 

.04 
.05 
.15 
33.70 
22.40 
.14 
.08  , 

623  59 

1  1674 

Steam  Road  Roller,  12  tons. . . 

field  Road  Roller  Co. .  . 

Earthwork,  per  cu.  yd  

Relaying  walk,  per  lin.  ft  

918.54 

Exchanged  for  old  roller  (valued  at  $2,200. 66)  and  $900 cash 

$900.00 

1  

$64,209.64 

$27,909.88 
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TABLE  No.  9. 

CONTRACTS  AWARDED  BY  BOARD  OF  WATER 
COMMISSIONERS  IN  1906. 


TABLE  NO.  9. 

CONTRACTS  AWARDED  BY  BOARD  OF  WATER   COMMISSIONERS  IN  1906. 


Con- 
tract 
No. 


(■entcrville  Extension  Line 

Staa.  .51-76  

Centerville  Rxtension  Line 

North  of  Sta.  76  .  

Pleasant-Otter  Line  


LOCATION 


Pleasant-Otter  Line 


Pleasant-Otter  Line. 
High  Service  Reserve 


1685    HiKh  Service  Reservoir 


Concrete  conduit 
Concrete  conduit . 


Piling  for  conduit 
foundation  .... 


Work 
Begun 


Work 
Done 


Lumber  for  conduit 
foundation  


Gravel  for  concrete. 
Repairs  to  bank . 


Cement  steps 


July  3, 


Nov.  27,  1900 


Dec.  1,  15 
Sept.  1906. 


Sept.  1906. 


Oct,   27,  1906. 


CONTRACTOR 


Portland  Stone  Co.  . 
Portland  Stone  Co  . 
G.  W.  Oakes&Co  .. 


Jefferson  A  Kasson 


J.  F.  Lanotte  .  . 
Max  Bussjaeger. 


Portland  Stone  Co 


UNIT  PRICES 


Conduit  complete,  per  lin.  ft. 

Manholes,  each  

Concrete  filling,  per  cu.  yd.. 
Same  as  above  


S2 .  S5 
25.00 
5.00 


Piles  furnished  and  driven,  Der  lin.  ft  

Hemlock,  No.  1  H<ih.  2x  6  in  -  8  ft.  per  M.  B.  M 
2x  6  in.-12  ft.  per  M.  B.  M 
2x  6in.-16ft.perM.  B.  M 
2x  8  in  -  8  ft.  perM.B.  M 
2x  8  in.-12  ft.  per  M.  B.  M 
2x  8in.-16ft.  perM.  B.  M 
2x10  in  -  8  ft.  perM.B.  M 
2x10  in.-12  ft.  perM.B.  M 
2x10  in.-16  ft.  perM.B.  M 
"  4x  8  in.-  8  ft.  perM.B.  M 
"      8xl0in.-16ft.perM.  B.M 

Hauling,  per  cu.  yd  

Gravel  in  place,  per  cu.  yd  

Black  soil,  per  cu.  yd  

Puddle  dressing,  per  cu.  yd  

Stone  gutters,  per  sq.  yd  

Relaying  old  gutters,  per  sq.  yd  

Sodding,  per  sq.  yd  

Steps,  7xlli  in.-3ft.,  curb  6  in.  xlOin.each.  .  . 

Railing.  2  in.  gas  pipe,  per  lin.  fs  

Cement  tile  walk,  per  sq.  ft  


.32 
19.25 
20. 75 
21.75 
19.75 
21.25 
22.00 
19.75 
21  .75 
22.25 
23.50 
24.25 

.95 
3.75 
1.25 

.85 
1.25 

.40 

.15 
2.80 

.37 

.08 
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TABLE  NO.  10. 

STEEL  AND  IRON   BRIDGES  IN  SERVICE  IN  1906. 


Arcade  St.,  over  N.  P.  and  C.  St.  P.  M.  &  O.  Rys. 


Burr  St.,  over  Fauquier  St.  and  C.  St.  P.  M.  &  O.  Ry. 


Como  Ave.,  over  G.  N.  Ry. 


Dale  St.,  over  G.  N.  Ry..  „ •  •  •  •  •  •  ■  ■ 

Edgerton  St.  over  Fauquier  St.  and  C.  St.  P.  M.  &  O.  Ry. 

Fauquier  St.  over  N.  P.  Ry  


Fort  Snelling,  over  Mississippi  River. 


Grand  Ave.,  over  C.  M.  &  St.  P.  Ry. 


Jackson  St.,  over  G.  N.  Ry  

Kittson  St.,  over  N.  P.  Ry.  from  4th  to  6th. 


Lafayette  Ave.,  over  G.  N.  and  N.  P.  Ry? 
Lexington  Ave.,  over  C.  M.  &  St.  P.  Ry.. 


Marshall  Ave.,  over  Mississippi  River,  (gowned  by  Minneapolis) 


Mcndota  Road,  over  Happy  Hollow  

Mendota  Road,  No.  2,  over  ravine  (built  of  old  Wab.  Br.  Spans) 

Minnehaha  St.,  over  N.  P.  Ry.,  (Duluth  Line)  

Mississippi  St.,  over  N.  P.  Ry  

Mississippi  St.,  over  G.  N.  Ry  


Pavne  Ave.,  over  C.  St.  P.  M.  &  O.  Rv. 
Pelham  St.,  over  C.  M.  &  St.  P.  Ry.  .  .  . 


Raymond  Ave.,  over  G.  N.  Ry.  (rebuilt). 


Plate  Girder,  2  Deck,  2  Through  Spans 


Plate  Girder  Deck  on  Steel  Bents. 


Riveted  open  web  girders  on  steel  bents 


Plate  girder  deck  on  steel  bents. 
Plate  girder  deck  on  steel  bents. 


Pin  connected  thru  truss,  wooden  joists.  . 
Pin  connected  deck  truss,  wooden  joists. 
Pin  connected  deck  truss,  wooden  joists. 
Pin  connected  deck  truss,  wooden  joists. 
Pin  connected  deck  truss,  wooden  joists. 

Masonry  Arch  approach  

Plate  girder  deck  


Plate  girder  deck  on  steel  bents. 
Plate  girder  deck  on  steel  bents. 
Plate  girder  deck  on  steel  bents. 

Pin  connected  thru  truss  

Plate  girder  deck  

Trestle  spans  

Tower  spans  

Pin  connected  deck  truss  

Pin  connected  deck  truss  

Pin  3  hinged  deck  arch  

Pin  connected  deck  truss  

Pin  connected  deck  truss  

Wooden  trestle  


Plate  girder  deck  on  steel  bents. 

Plate  girder  deck  on  steel  bents 

Pin  connected  Pony  truss  

Stringers  


Plate  girder  thru  

Plate  girder  deck  on  steel  bents. 

Pin  connected  thru  truss  

Pin  connected  thru  truss  

Pin  connected  thru  truss  


Truss  and  Girder 
Spans 


No  Length-Ft. 


51 .96 
72.16 

86 

67 
42  to  50 
74.42 
111.58 
122.25 
44  to  58 

64 

35  to  60 
112.75 

270 
181.5 
135 

72 

60 
71.33 

36  to  57 
31.5  to  28 

24  to  38 


14  to  46  .5 
56  to  94 


25  .5  to  58 

26  to  62 
154.5 
118.5 
152.5 


Trest  le  Spans 


No  Length 


Total 
Length 
feet 


340 

310 

366 

343  M 
120 


476 

258  34 


lS3:i4 
81 


1273 

330}^ 

454 

142 

249 

229 

125  M 
115 


40 

37.5 

40 

40 
18 


37  % 


No  Wdth 
feet 


10 

9.5 

10 

10 
7 


7 
7 

10 
10 
10 

10 

7.5 


ROADWAY  STRINGERS 


I,  3ft.  C.  toC. 


10  in.  I,  34in.C.  to  C  \ 

10  in.  I,  28  M  in.  and  35  in.  C.  to  C  

lOin.I,  34in.C.toC  


ROADWAY  FLOOR 


Original  4  in.  pine  and  6  in.  cedar  block. 
Ropaved  with  brick,  1903  


Buckle  plate  and  asphalt . 


9  in.  I,  37  in.C.  to  C  

3  in.xl4  in.  wood,  8  in.  C.  to  C. 


4x14  in.  wood,  20  in.  C.  to  C. 


"1 

12  in. I,  2714'm.,  29*in.  ana  30i  in.C.  toO. 

Iron  stringers,  36  in.  C.  to  C  I 

9  in.  I,  48  in.  C.  to  C  

ban  stringers,  37 }4  in.  C.  toC.  1 

Wooden  stringers,  36  in.  C.  to  C  


4  in.  fir  and  brick  

Original  4  in.  pine  and  6  in.  cedar  block 
Repaved  4  in.  pine  and  brick,  1901  .... 
3  in.  fir  and  2  in.  oak  


Original  4  in.  plank  

Replanked  1899  

Partially  replanked,  1901 


4  in.  fir  and  4  in.  cresosoted  block  

Original  3  in.  pine  and  2  in.  oak  

Repaved  4  in.firand  4  in.  creosoted  block,  1904 

4  in.  plank  and  brick  

Original  4  in.  pine  and  6  in.  cedar  block  

Repaved  4  in.  pine  and  brick,  1901  

2  layers  of  3 in.  plank,  diagonal  


7xl6in.wood,  16 in.C.  to C. 


3xl4an.  wood,  13 H  in.,  18in.  and  21CtoC 

2xl4in.  wood,  24  in.  C.  to  C  j 

8  in.  (I,  36  in.C.  to  C  J 

Iron  ptringers,  36  in.  C.  to  C.  j 

Iron  ptringers,  20  in.  C.  to  C  j 

10inil,35in  C  toC    i 

6x14 in.  wood,  24  in.  C.  to  C  

15intl  50  in.C.  to  C  


3  in.  pine  and  2  in.  oak 


3  in.  fir  and  2 in.  oak  

Original  6  in.  cedar  block  

Repaved  3  in. pine,  2  courses  

Original  4  in.  pine  and  6  in.  cedar  block  

Repaved  3  in.  fir  and  brick,  1900  

Original  4  in.  pine  and  6  in.  cedar  block  

Repaved  4  in.  Brand  4  in.  creo.  pine  block,  1904 

Original  2  courses  3  in.  pine,  diagonal  

Repaved  3  m.-l  in.  fir  and  brick,  1896  

Original  4  in.  pine  and  6  in.  cedar  block  

Repaved  4  in-1  in.  fir  and  brick  

3  in.  pine  and  2  in.  oak  


1SS7 
1904 


1 887 
1904 


Buckle  plate  and  asphalt  1900 
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TABLE  NO.  10— Continued 

STEEL  AND  IRON   BRIDGES  IN   SERVICE  IN.  1906, 


LOCATION 


Reaney  St.,  over  N.  P.  Ry.  (Duluth  Line). 

Rice  St.,  over  G.  N.  Ry.  (rebuilt)  

Rice  St.,  over  N.  P.  Ry  


Robert  St.,  over  Mississippi  River  (very  heavy  traffic). 


Selby  Ave.,  over  C.  M.  &  St.  P.  Ry.. 
Seventh  St.  over  G.  N.  &  N.  P.  Rys. 


Sixth  St.,  over  R.  R's,  Phalen  Creek  and  Trout  Brook  Valleys 
Spans  destroyed  by  St.  P.  &  D.  Ry.— Replaced  


Smith  Ave.,  over  Mississippi  River  (high  bridge).  South  600  feet 
rebuilt  in  1905. 


Snelling  Ave.,  over  G.N.  Ry  

South  Robert  St.,  (Ducas)  over  C.  G.  W.  Ry  

St,  Clair  St.,  over  C.  M.  &  St.  P.  Rv  

Summit  Ave.,  over  C.  M.  &  St.  P.  Ry  

p  .Third  St.,  over  G.  N.,  N.  P.,  and  U.  D.  Co.;  approach,  wood; 

Classed  in  "Wooden  Bridges" 
University  Ave.,  over  Minnesota  Transfer  


Wabasha  St..  Over  Mississippi  River. 


Westminster  St.,  over  G.  N.  and  C.  St.  P.  M.  &  O.  Rys. 


Plate  girder  deck  

Plate  girder  half  deck  

Plate  girder  deck  

Pony  truss  

Plate  girder  deck  

Pin  connected  truss  deck  

Pin  connected  truss  deck  

Pin  connected  truss  deck  

Pin  connected  truss  thru  deck.  . 

Iron  trestle  

Pin  connected  thru  truss. ...... 

Plate  girder  deck  on  steel  bents. 

Plate  girde  bents  on  steel  

Plate  girder  deck  on  steel  bents. 

Pin  connected  thru  truss. . .  . 

Steel  trestle  

Plate  girder  deck  

Plate  girder  deck  

Riveted  triangular  deck  truss. . . 

Riveted  triangular  deck  truss. . . 

Riveted  triangular  deck  truss. . . 

Riveted  triangular  deck  truss. 

Rjveted  triangular  deck  truss. . . 
Riveted  triangular  thru  truss. .  . 

Plate  girder  deck  

Plate  girder  deck  

Riveted  trangular  deck  truss .  .  . 
Riveted  triangular  deck  truss. . . 
Riveted  triangular  deck  truss. . . 

Pin  connected  deck  truss  

Pin  connected  deck  truss  

Plate  girder  half  deck  

Plate  girder,  half  deck  

Plate  girder  deck  


Plate  girder  deck. 
Plate  girder  deck. 
Plate  girder  deck . 

Steel  trestle  

Plate  girder  deck. 


Pin  connected  cantilever  deck 
Pin  connected  cantilever  deck. 
Pin  connected  cantilever  deck. 
Pin  connected  cantilever  deck. 

Plate  girder  deck  

Masonry  approach  and  fill  

Riveted  lattice  through  truss  . 
Riveted  lattice  deck  truss 


Truss  and  Gilder 
Spans 


Length-Ft. 


62 

28.5  to  57 
23.2A43.5 

86  .5 
1-40  &  2-55 

180 

200 

150 

352 


Trestle  Spans 
No  Length 


76.  38  &  71  .8 


123 


26  to  50 
82.2 
42.4 
80.2 
99.3 
100 
134 
134 

40 

60 

50 


170 
250 

63 

46 
31  to  48 

72 
66 
26  to  55 


16.08  to  39.5 


190 

171.33 
80 


Total 
Length 
feet 


126   

40tofi7.fi   / 

iTotal  .  .  . 


64 

320 


162 
1545 


1 1 
J* 


2773  >  i 


227 
79 
73  X 

1421 

1462 


20 18 2  J 


40 

40  h 

32.5 
and 
33 


17  X 


NolWdth 
feet 


ROADWAY  STRINGERS 


12  in.  I,  34  in.  C.  to  C.». 
12  in.  I,  54  in.  C.  to  C.\ 


Iron  stringers,  45  in.  C.  to  C. 
7  in.  I,  about  24  in.  C.  to  C. 


ROADWAY  FLOOR 


6      Iron  stringers,  36  in.  C.  to  C. 


Iron  stringers,  21  in.  to  45  in.  C.  to  C. 


I,  34  in.  C.  to  C. 


.  pineand  6  in.  cedar  block   

Buckie  Mate  and  asphalt   

Original  5  in.  plank  and  6  in.  cedar  block  .  . 
Repav.  4  in.  Fir  and  2  in.  oak  and  brick,  1903 


1891 
1900 


Original  3  in.  pine  and  6  in.  cedar  block 

Repaved,  1893   

Repaved  4  in.-l  in.  fir  and  brick,  1900. . 


Original  4  in.  pine  and  6  in.  cedar  block. 
Repaved  4  in.-l  in.  fir  and  brick,  1902 . 

Original  4  in.  pine  and  6  in.  cedar  block 
Repaved  4  in.-l  in.  fir  and  brick  


1891 


Original  4  in.  pine  and  6  in.  cedar  block 
Repaved  4  in.-l  in.  fir  and  brick.  1900 . 


Built  iron  stringers,  42  in.  C.  to  C. 


Iron  stringers,  36  in.  C.  to  C. 

lOan.  I,  32  in.  C.  to  C  

12 in.  I,  48  in.  C.  to.C   

Iron  stringers,  36  in.  C.  to  C. 

Iron  stringers,  36  in.  C.  to  C. 

Steel  stringers    


Wooden  stringers,  24  in.  C  to  C. 


Original  4  in.  plank  and  4  in.  cedar  block.  . 
Removed  blocks  and  laid  2  in.  plank,  1899. 
Repaved,  4  in.  fir  and  2 in.  oak.  . 


3  in.  pineand  2  in.  oak  

Original  4  in.  pine  and  6  in.  cedar  block 
Repaved  4  in.-l  in.  fir  and  brick,  1901 .  . 

4  in.  fir,  creosoted,  and  brick  

Buckle  plate  and  asphalt  

Original  4  in.  pine  and  6  in.  cedar  block'. 
Replanked,  2  in.  oak,  1900.  .  . 
Original  4  in.  pine  and  6  in.  cedar  block. 
Repaved  4  in.-l  in.  fir  and  brick,  1900.  . 
Original  4  in.  pine  and  6  in.  cedar  Block. 
Repaved  4  in.-l  in.  fir  and  brick,  1898.  . 

4  in.-l  in.  fir  and  brick  


Sandstone  and  granite  

Original  3 in  pine  and  6  in.  cedar  block. 
Replanked,  2  in.  oak,  1899 


1900 
1887 


1904 
1897 


1900 
1901 
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TABLE  No.  11. 

WOODEN  BRIDGES  IN  SERVICE  IN  1906. 


TABLE  NO.*  11. 

WOODEN  BRIDGES  IN  SERVICE  IN  1906 


LOCATION 


Butternut  St.,  over  Ravine  

Como  Park,  over  Canal  (foot  )  

Cortland  St.,  over  N.  P.  Ry  

Forest  St.,  over  C.  St.  P.  M.  &  O.  Ry. 
_     .  and  N.  P.  Ry.  (Duluth  Line)  r 

narriet  Island  to  Public  Baths  

Jessamine  St.,  over  N.  P.  Ry.  and  Trout  Brook 

Lexington  Ave.,  over  G.  N.  Ry  

Lincoln  Ave.,  over  C.  M.  &  St.  P.  Ry 
Mississippi  St.,  over  W.  C.  Rv. 
North  St.  Paul  R.,a,r  over  Ravine.'.' 
South  Wabasha  St.,  Stair  Bridge. . . . 

State  St.,  over  C.  G.  W.  Ry  

Third  St.,  connecting  iron  trestle  over  Railway  tracks 
Western  Ave.,  over  G.  N.  Ry.  (rebuilt) 


Trestle  

Wooden  Arch  (Masonry  Foundation). 

Howe  thru  truss  

Trestle  '  

Combination  Triangular  thru  truss..  . 

Trestle  

Trestle  ...'.'!! 

Howe  Deck  truss  

Trestle  

Combination  Triangular  thru  truss.. 
Trestle  


Truss  and  Girder 
Spans 


No 


Length 


Combination  Triangular  Deck  truss. 

Trestle  

Trestle  \ 

Wooden  Girder  with  trestle  bent  

Howe  Pony  truss  

Trestle  

Trestle,  Dry  masonry  approach  

Combination  Triangular  thru  truss.. 
Trestle  


34 
30 

i66' 


Trestle  Spans 


No.  Length 


14 

•16-} 
19* 

le'to"  is"  r 
ie' ' '  \ 


15  to  24 
15 


12} to  9} 
14  to  25 


Total 
Length 


42 
156 


182 
177 
45 

58 

407 
456 


Wdth 

of 
Road 
way 


18 

17  M 

18 

18 

18 

20 

32 

18 


No.  Wdth 


ROADWAY  STRINOKHS 


4x14  in.,  22  in.  C.  to  C  

2x8  in.,  24  in.  C.  to  C  

3x12  in.,  18  in,  C.  to  C  

3x14  in.  with  3x4  in.  caps,  24  in.  C.  to  C. 

4x12  in.,  24  in.  C.  to  C  

3x14  in.,  24  in.  C.  to  C  


4x12  in.  and  14  in.,  24  in.  C.  to  C. 

3x10  in.,  24  in.  C.  to  C  

3x14  in.,  24  in.  C.  to  C  

3x14  in.,  24  in.  C.  to  C  


4x12  in.,  18  in.  C.  to  C  

4x14  in.,  24  in.  C.  to  C  

3x14  in.,  with  3x4  in.  caps,  24  in.  C.  to  C. 


ROADWAY  FLOOR 


£  in.  pine  

2  courses  2  in.  pine. 


3  in.  pine  and  2  in.  oak. , 

3  in.  pine  

4  and  2  in.  pine  

3  in.  pine  and  4  in.  cedar  block 

3  in.  pine  and  4  in.  cedar  block 

4  in.  pine  

4  in.  pine  

2  in.  pine  

3  in.  pine  

3  in.  pine  and  2  in.  oak.. 
3  in.  pine  and  2  in.  oak. . 
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TABLE  No.  13— Continued. 
COST  OF  WOODEN  BRIDGES. 


Afton 
Arcade 
Burr  S 
Burr  S 
Butter 
Colorac 
Como  i 
Como 
Cortlar 
Dale  S 
Decati 
Payi 
Fauqu 
Forest 
Forest 
Grand 

Hamlii 


Harrie 


Jessam 


Lexin£ 

Lincoli 

Mendo 
Mississ 
Montn 
N.  St. 
Payne 
Itaymi 
It.Clai 
Seven t 

Sevent 
Statp. . 
State. . 
State. 
So.  Wj 

Third 

Wabas 


Westei 


TABLE  NO.  13.— Continued 

COST  OF  WOODEN  BRIDGES 


Afton  Road  

Arcade  St  

Burr  St  

Burr  St  

Butternut  Ave  . . . 

Colorado  St  

Como  Ave  

Como  Park  

Cortland  St  

Dale  St  

Decatur  St.,  S.  end 

Payne  Ave  

Fauquier  St  

Forest  St  

Forest  St  

Grand  Ave  

Hamline  Ave  


Harriet  Island. 


Jessamine  St  

Lexington  Ave.  .  . 
Lincoln  Ave  

Mendota  Road  .  .  . 

Mississippi  St  

Mi  ml  real  Ave  

N.  St.  Paul  Road. 

Payne  Ave  

Raymond  Ave.. 

St.  Clair  St  

Seventh  St  


Seventh  St  

State  

State  

State  

So.  Wabasha  St. 

Third  St  

Wabasha  St..  .  . 


Western  Ave 


Class  of  Work 


Battle  Creek  

N.  P.and.C.St.P.M.&  O.Ry. 

Fauquier  St  

C.St.  P.M.  AO.  Ry  

Ravine  

Ravine  

G.  N.  Ry  

Canal  in  Park  

N.  P.  Ry  

G.  N.  Ry  


Carriageway  

N.  P.  Ry  

C.St. P.M.*  O.Ry.A  N.P.Rv 
CSt.P.M.A  O.Ry.&  N.P.Ry 

C.  M.  &  St.  P.  Ry  

G.  N.  Ry  


To  Public  Baths  

N.  P.  Ry  and  Trout  Brook. 


G.  N.  Ry  

C.  M.&St.  P.  Ry  

Ravine  

Wis.  Central  Ry  

Ravine. .  . .  i  

Ravine  

C.  St.  P.  M.  &  O.  Ry  

G.  N.  Ry  

C.  M.  it  St..  P.  Rv  

Phalen  Creek  and  N.  P.  Ry.  . 

St.  Paul  &  Pacific  Ry  

Odell  Creek  

C.  G.  W.  Ry  

Low  Ground  nr  Fillmore  Ave. 
Low  Land  | 


Mississippi  River. 


Trestle  

Truss  and  Trestle. 
Truss  and  Trestle. 
Truss  and  Trestle. 
Trestle  


Contract 
Year 


Trestle  

(Foot)  Wooden  Arch. 

Truss  and  Trestle  

Truss  


G.  N.  Ry. 


Trestle  

Truss  and  Trestle. 

Truss  

Truss  and  Trestle. 

Truss  

Combination  Truss 
Bridge  Removed  .  . 

Trestle  

Widening  

Reflooring,  etc. 
Truss  and  Trestle. 


Truss  and  Trestle. 
Truss  . 
Reflooring . 

Arch  

Trestle  

Trestle  

Stringers  

Trestle  

Truss  and  Girder 
Truss  and  Girder 
Trestle  

On  Masonry  Abutments 


Trestle  

Replanked. 
Truss  


Truss  and  Trestle  

Substructure 
Supcrstruc.  Truss  and 
[Trestle 


1885 
1S.S0 
1880 
1902 
1878 


188-4 
1898 
1889 
1890 
1906 
1900 
1902 
1906 
1  890 
1890 
1904 
1905 
1891 
1893 
1906 
1889 
1890 

i900 
1871 
1885 


1877 
1888 
1900 
1879 
1886 
1900 
1856  9 


Contractor 


Charles  F.  Huebner. 
Moline  &  Johnson. . , 


Cooley  and  McNeill. 


M.  F.  Fielding  

W.  S.  Batson.  

".  R,  Deleplain  .... 

W.  A.  Lee  

Rheaume  &  St.  Pierre 
C.  Stone  


$  7.000.00 
E  787.70 


I  900.00 
1,302.62 
2,900.00 
%  724.00 
. . .726.21 


REPLACED  WITH 


349 

1312 
1318 


1886 
1900 
1900 


Newman  &  Hoy. 
J.  I.  Million  


N.  Feyen  

W.  S.  Batson  &  Co. 


C  Stone. 
C  Stone. 


W.  Smyth. 


J.  W.  Smyth. 
M ■  B.  Fan-ell. 


Witherell  <fe  Dale  . 
II.  E.  Horton 


Masonry  Ar. 
Iron  


Iron  

Concrete  Ar. 


St.  Paul  Bridge  Co. 


Carsley  &  Nevin...  . 
Newman  A  Hoy  .  .  . 
''illetteHerzogMkr.Co 


1,164.50 
3.006.49 
4,000.00 
8,032.69 
2,804.99 
3,149.20 

332.97 
1,095.02 
3,267.01 

226.80 
3,157.00 
3,287.00 
3,380.31 

278.69 
6,910.64 
4,303.04 

925.51 
5,435.89 
1,984.40   

300.00  Concrete..  . 

300.00  

2,000.00   

 Ilron. 

4,218.23  Iron  

13,000.00  Mas'nrv  Ar. 

I    and  Fill  . 
4,000  .00  Iron  

249.50   

18,979.54   

569.88  Abandoned 
4,500.00 


Remarks 


1897 
1903 


1S90 
1887 


Iron 


1883 
1883 


Built  by  Co.  Com.before  inel'd'd 
 [in  City 

Built  by  R.R.*  Co. 

Bd.  F.  No.  16660,  C.C.Pro.  1902 

 [P.  439 


By  City  Bridge  Dept.  for  Pk  Bd. 

By  R.  R.  Co  

By  R.  R.  Co  '  


By  City  Bridge  Dept  

By  Bridge  Dept,  Bd.  F.  11380 


By  City  Bridge  Dept  

City's  Part  

R.  R.  Part  

l  ast  Part  Built  by  the  R.  R.  Co 
By  City  Bridge  Department  .  .  . 


By  City  Bridge  Department 


By  City  Bridge  Dept.  of  old  mat. 

By  R.  R.  Co  

St.  Anthony  Park  Assoc..  .  . 


Information  by  J.  B.  Chaney . 
Information  by  J.  B.  Chaney 
Replaced  by  C.  G.  W.  Ry  ... 

By  C.  G.  W.  Ry  

Rebuilt  by  R.  R,  Co  


Bv  City  Bridge  Dept  

Built  by  St.  P.  B.  Co.  under  Act 
of  Legis.  passed  Mar.  4th,  1854. 
Bridge  was  turned  over  to  city 
in  1867;  it  was  a  toll  bridge  un- 
til 1874. — Information  by  J. 
B.  Chaney. 


Rebuilt. 
Rebuilt. 


THE  CITY  OF  ST.  PAUL  FOR  190  6 


+3       I  O^Q 


v  a  a  a  : 

Cy  0;  <L> 
*0  <?„  CP  CO  CP  ' 

: 

Ph'ddoo  : 
>>>>>>>,>>  : 

OCONON050 


o    o  co  cm  b  oo  oo  co 


1 1 
Id 


■£oqo 


•  .2  c 


b    £;  £2  co  io  io 

<U       00C3O5C5  00CO 


c 


(M  OS  OO 
O  I  -  <M 

LO  05  00 
CM  0) 


TO  — H  ?  I 

OS  00  OS 


CO 

OS  00 
00  00 


°3  >>  CD  >.  83 


I     -  )h  l,  (<  W  li  S  V  R  r 

I PooooooSoSo 

I  J.I  J|  SJ  §  J  §|  I 


cp  cp 


>>o 

?  coO_ 


'  ^  cu  ^  a  £  « 


^3 
c  c  is 

liOO 


.  o  o 


I   73  CO  03  CQ  43* 

o  m  m  a 

Ctf  a  3  o 

-H  0     0  fl 


■  ■   ■  W) 

■  "O  :  03 

'  03  CU  ^ 


<jj  ^         •  r*       w  1^  c 

rt^X'^<J  -tf  <o 

O  <3  MOQ  eg- 
-rtCU  SJO     £  03  c3  rn 

+a   .   .         S  »  3  C  fi  «  f; 


122     REPORT  OF  THE  COMMISSIONER  OF  PUBLIC  WORKS 


^HOtOKo:^?iC  >0  -t  cc  ci  :c  i-  ic  h-  ci  c:  co  cr.C~.cD  I  lo 

S-tDi-COcCw.C-C-.riC.CCCCS^CC^ICC'tNrt^OM  I  t- 
rH      >-h  CD  IC  CD  ■<+  Ci  CO      C?  Ci  CO  l>  C>1  iO  CI  Ol  CC  <-H  i-t  0C   I  i— 


■NOKCMCK  •  CD  1>  -CD 
.  <N  i-U>  CI  t-i  0C  ■O'*  •  CC 
I-       rH       NNH     -rH  -00 


5CC  JJ 

s  i 
o  p3  I 


•  rH  • 


■  CC  CI  OC  Tt-  CD 


I  "3 


Ph  :  :  : 

CO  CD  CD  Qi 


PQffil 


•^)O;a;  ^;^CuO^Ci;cUQ;0QJCUQ)4iCUCUCU 
■  it  W.  it  ./  it  V  it  if  i/.  it  it  it  it  if  if  if  it  it  it 

'.7B.7x.7~  ^7- }^^~7~7~'7B~7B7i7B7x.7z7~.75. 


3  : 

OJtX 


w  : 


M  x  x  x  x  x  H 


OF  THE  CITY  OF  ST.  PAUL  FOR  1906.  123 


Contract 
Price 

$4,085.00 
4,057.58 
7,730.00 
6,200.00 
823.00 
4,350.46 

11,300.00 
4,523.00 

♦4.007.70 
12.40.00 
2,646.00 
1,046.31 
5,362.00 
7,824.00 

ii  i  mi  §  im  miiiim 

...  -1- 

Soil 
Cu. 
Yds. 

mu  isini  in 

343 

160 
1,190 
670 
210 

1  189 

200 
2,419 
2,500 
60 

1,132 
636 

1,498 
80 
1,060 
1,070 
643 
1,560 

6,331 
4,550 
9,773 
6,534 
694 
1,071 
15,200 
6,850 

10,440 
3,100 
1,411 

6,512 

l§  !  ;  illll  |  gfll  ||  ipim 

Material 

SHIMS  fUf 

h  I      IIIJ  IMifJi 

1  i  ill  J  Hi  illliJil 

'a 

5,270 
3,490 
9,909 
6,970 
770 
6,822 

12,890 
5,690 
1,794 

10,276 
2,356 
2,140 
6,956 
8,846 

:§  ;i  mm?  iPPii 

si 

IIPSPIS 

To 

Victoria  St  

Dale  St  

Marshall  Ave.. 

Maury  St  

Jenks  St  

J  aurel  Ave  

Arthur  St  

St.  Anthony  Ave  .  . 

uewey  Ave  

Victoria  St  

Margaret  

St.  Albans  St  

Victoria  St  

Chatsworth 

Lawson  St  

Fairview  Ave  

Waltham  Ave  

Dale  St  

Victoria  St  

Alley  in  Block  6  .  . 

Grotto  St  

Victoria  St  

Lawton  St  

Fairmount  Ave. .  .  . 
Fairmount  Ave. .  .  . 
Victoria  St  

Edge  of  Bluffs 

From 

Dale  St  

Victoria  St  

Rice  St  

Osceola  Ave  

North  St  

Collins  St  

Wilder  Ave  

Como  Ave  

Rice  St  

Summit  Ave  

Marshall  Ave  

Ada  Street  . . :  

Fairmount  Ave. .  .  . 

See  Marshall  Ave.  . 

Cable  Ave  

See  Feronia  Ave.  . 

Dale  St  

St.  A'bans  St  

Front  St  

Dale  St  

N.  side  Dale  St.   .  . 
See  Lincoln  Ave.  . . 

Grotto  St  

Floral  St  

Iglehart  St  

Dale  St  

Dale  St  

Street 

Ashland  Ave  

Aurora  Ave*  

Avon  

Bates  Ave  

Burr  

Carroll  

Carroll  

Capitol  Boulevard 

Central  Ave  

Chatswort   

Cleveland  Ave  

Dale  

Uavton  Ave  

Dayton  Ave  

Dayton  Ave  

Dell  wood  Place.  .  .  . 

Dewey  Ave  

Fairmount  Ave. .  .  . 
Fairmount  Ave. .  .  . 
Fairmount  Ave. .  .  . 
Farrington  Ave..  .  . 

Floral  Ave  

Fuller  

Goodrich  Ave  

Goodrich  Ave.  .  .  . 

Hague  Ave  

Hall  Ave  

1  gpiiiiiiiiiiiii  ;i  mm  mi  mama 

Con- 
tract 
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TABLE  No.  17. 
COMPLETE  LIST  OF  PAVEMENTS. 


TABLE  NO.  17. 

COMPLETE  LIST  OF  PAVEMENTS. 


STREET 
1  

FROM 

TO 

CONTRACTOR 



Con- 
tract 
No. 

Yr. 

Length 

SQUARE  YARDS 

ASPHALT 

BRICK 

GRANITE 

SANDSTONE 

WOOD 

Founda- 
tion 

City 

City 
Ry. 

City 

City 
Ry. 

City 

City 
Ry. 

City 

City 
Ry. 

City 



City 
Ry. 

OverC.St.P  M.&  O.and 

N.  P.  Rys  

The  Am.  Bridge  Co  

1512 
517 
1306 
1190 
1575 
1412 
1364 
1364 
1512 
1158 
1159 
1158 
1265 
Priv. 
1477 
1230 
1228 
10.59 
1163 
1621 
1490 
1461 
1247 
1581 
1400 
1083 
1420 
1417 
1310 
1111 
1087 
390 
1412 
1253 
1487 
1384 
1394 
1398 
1617 
1494 
Priv. 
1271 
1075 
1119 

1119 

1669 
1635 
1628 
1058 
1570 
1705 
1593 
1507 
1160 

388 

630  1 

"1903 
1888 
1900 
1898 
1904 
1902 
'  1901 
1901 
1903 
1897 
1897 
1897 
1900 
1902 
1903 
1899 
1899 
1895 
1897 
1905 
1903 
1902 
1899 
1905 
1902 
1896 
1902 
1903 
1900 
1896 
1895 
1887 
1902 
1899 
1903 
1901 
1902 
1902 
1905 
1903 
1898 
1900 
1895 
1896 

1896 

1906 
1906 
1905 

1 805 

1904 
1906 
1905 
1903 
1897 
1887 

313 
754 
1580 
2,541 
2,935 
509 
252 
1,376 
340 
276 
220 
850 
1,956 
319 
1,007 
3,440 
2,460 
240 
131 
161 
705 
1,040 
1.702 
2,373 
942 
312 
1,334 
1,338 
366 
275 
260 
6,110 
654 
884 
777 
349 
335 
2,423 
1,005 
2,211 
*  190 
1,118 
2,589 
339 
f  156 
\  2,232 
I  95 
736 
463 
670 
5,022 
2.000  1 

510 
1,060 
75 

'  2,570'  1 
351  1 

1,111 

Concrete  .  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete  .  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Conecret..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Sand 

Holly  Ave  

Warren  Sch.  A.  P.  Co  

Barber  Asphalt  Paving  Co. 
Hennessey  &  Cox  

2,16f 
5.66C 
9,312 
10,79£ 

Marshall  Ave  

Western  Ave  

Dale  St  



Barber  Asphalt  Paving  Co. 
J.  Forrestal  

Decatur  St  

Payne  Ave  

2,357 
1,104 
5,837 
1.51C 

Bedford  

Fielding  &  Shepley  

Bradley  

North  St  

Fielding  &  Shepley  

Over  C.St. P.M. &  O.Ry.  . 

Fielding  &  Shepley  

Broadway  

Third  St  

Fielding  &  Shepley  

1,861 

Broadway  

Prince  St  ,  . .  . 

1,068 

Seventh  St  

Fielding  &  Shepley  

1,456 

2,471 

Seventh  St  

5,963 

3,653 

Southerly  319  ft 
Como  Ave  

Fielding  Ac  Shepley  

844 

Capitol  Boulevard.  .  . 

University  Ave  

Barber  Asphalt  Paving  Co. 

Warren  Sch.  A.  P.  Co  

Fielding  &  Shepley  

3,650 
1 1  685 

Second  St  

Summit  Ave.  .  .  . 

322 

3,750 
1,873 

Gutters 
Gutters 

9,183 

St.  Peter  St  

Rice  St  

Fielding  &  Shepley  

1,680 

Harriet  St  

St.  Peter  St  

P.  H.  Thornton  

291 

Concrete..  . 
Concrete..  . 
Concrete..  . 

Concrete..  . 
Concrete..  . 
Concrete..  . 

650 

Cedar  St..  

Robert  St  

Barber  Asphalt  Paving  Co. 

4  20C 
2^560 

Central  Park  Place  . 
Chestnut  

East  and  West 

Seventh  St  

Cedar  St  

Levee  

Third  St  

Fielding  &  Shepley  

7,920 

Barber  Asphalt  Paving  Co. 
Fielding  &  Shepley  

10,163 

Collins. 

Lafayette  Ave  

3,037 

990 

Corao  Ave  

Over  G.N.  Ry  

Wis.  Bridge  &  Iron  Co  

695 
3,450 
4,300 

624 
2,792 

Concord  

So.  Robert  St  

Ada  St 

Barber  Asphalt  Paving  Co. 
Barber  Asphalt  Paving  Co. 
Fielding  &  Shepley  

Concrete..  . 

Crocus  Place  

Goodrich  Ave  

Fairmount  Ave. . 

Dayton  Ave  

1,602 
92 

Dayton  Ave.  . 

Third  St  

Summit  Ave.. .  . 

OCA  f+      \\  . 

-uu  tt .  w est  .... 
Avon  St  

Thos.  Reilly  

1,292 
1,045 

Sand 

Sand...  .— 
Concrete..  . 
Concrete..  . 
Sand 

Dayton  Ave  

Decatur  

Ragle. 

260  ft.  W.of  Summit.... 
Beaumont  St  

Warren  Sch.  A.  P.  Co 

25,505 

J.  Forrestal  

3,053 

Third  St  

Franklin  St.  . 

Fielding  &  Shepley  

4,124 
3,608 

'  1,127 
Cedar 

F.djterton  !!!!!.' 

Franklin  St   

Fielding  &  Shepley  

Fielding  &  Shepley  

Fielding  &  Shepley  

'  10,465 
4,762 
10  000 
'680 
4,000 
11,817 

.  .  1,534 

739 

'362 
to  Ro 





Concrete  .  . 

Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete. .  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 

Concrete..  . 

VV'.i  1 ...  .1...  ijt 

Cedar  Street   

Broadway  

j:\iliange  ...'..[ 

Farrington  Ave 

Broadway  

Third  St  

185  ft.  North  of  Summit 

Locust  St  

Cedar  St  

Barber  Asphalt  Paving  Co. 
Barber  Asphalt  Paving  Co. 
Barber  Asphalt  Paving  Co. 
Barber  Asphalt  Paving  Co. 
Warren  Sch.  A.  P.  Co. 

::::::!:::::: 

185  ft.  North. . . 

 1  

Fifth n**°D  AVC'  '  '  " 
Fifth 

Fifth  

Third  St..  . 

Wabasha  St 



Wabasha  St.. 

Cedar  St  

Hennessey  &  Cox  

782 

723 

 < 

Cedar  St.. 

]  6,086 

5,082 

348 

 < 

Broadway 

Broadway 

[Tennessy  &  Co 

57 

3,549 

( 

j'  illnmre  Ave  

Fourth!  

Franklin 

Maria  Ave.  .  . 

3o.  Robert  St  

?ort  St  " 

Broadway  .[ 

463  ft.  West  .... 

Eva  St  

Broadway  

125  ft.  E.  of 

Barber  Asphalt  Paving  Co. 

Jas.  Forrestal  Co  

Warren  Sch.  A.  P.  Co  

1,536 
'  15,242 

'  9,i28 

3,097 
11,298 

«  ■  < 

 ( 

 ( 

 ( 

Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete. .  . 
Concrete.. . 
Concrete..  . 

I  hrounh  Tunnel. .  .  . 
Third  St. 

Fielding  &  Shepley  

1,850 

 ( 

Grand  ^ 

Holly  Ave. ,  .  " 
Jackson  

Over  C  M.A  St.P.Ry  "  " 

Ninth  St  

Barber  Asphalt  Paving  Co. 

4,950 

Gutters 
463 

42 

 ( 

158 

 ( 

 ( 

>leSt.. . ; 
-evee. . 

Washington  St.  . 
Western  Ave.  . . . 
Third  St  

Vic.  Feyen  

9.535 

Y,4i6 

Concrete..  . 
Concrete . . . 
>and  

Warren  Sch.  A.  P.  Co  
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TABLE  No.  17— Continued. 
COMPLETE  LIST  OF  PAVEMENTS. 


Third  St  

Seventh  St  

Ninth  St  

Grove  St  

Market  Site  

Market  Site  

Over  G.  N.  Ry.... 

Fourth  St  

Summit  Ave  

Ashland  Ave  

Selby  Ave  

Grove  St   

Over  Railroads. .  . 

Nina  Ave  

Summit  Ave  

Over  G.  N.  Ry.  .  . 

Jackson  St  

OverC.  M.  &  St.P 

Seventh  St  ... 

Summit  Ave  

Marshall  Ave  

Third  St  

Seventh  St  

Third  St  

Sixth  St  

Western  Ave  

Over  Happy  Hollow 

Payne  Ave  

Over  N.  P.  Ry.... 

N  P.  Ry  

Second  St  

Third  St  

Eighth  St  

Grove  St»-  

Over  G.  N.  Ry.  .  . 
Over  N.  P.  Ry.... 

Summit  Ave  

Summit  Ave  

Alley  

Smith  Ave  

Jackson  St  

Broadway  

Bradley  St  

Summit  Ave  

Beaumont  St  

Lawson  St  

OverCSt.P.M.&O 

Ramsey  St  

Dale  St  

Broadway  

Seventh  St  

OverG.  N.  Ry.... 
OverN.  P.  Ry.... 

College  Ave  

University  Ave.  . . 


Seventh  St  

Ninth  St  

Grove  St  

University  Ave. 


Seventh  St..  . 
Ashland  Ave. 

Selby  Ave  

Marshall  Ave. 
Collins  St.  . . . 


Dale  St,.  .  . 
.  Grand  Ave 


Sibley  St. 


|  Tenth  St  

Marshall  Ave. 
lglehart  St..  . 

Tenth  St  

Plum  St.  ... 

Sixth  St  

St.  Peter  St.  . 
Grotto  St.  . . 

N.'p;  Ry.' ! 


Greenbrier  Ave. 

Third  St  

Eighth  St  

Stunmit  Ave.  . . 
Acker  St  


Western  Ave.  . 

Alley  

Selby  Ave  

Jackson  St  

Broadway  

Locust  St  

Bedford  St  

Ramsey  St  

Lawson  St.  ... 
Jessamine  St.  . 


W.  line  Garfield 
Western  Ave.  . . 

Pine  St  

Pleasant  Ave..  . 


University  Ave. 
Como  Ave  


CONTRACTOK 


Am.  Cont.  Co  

Hennessy  &  Cox  

Barber  Asphalt  Paving  Co 
Barber  Asphalt  Paving  Co 

Fielding  &  Shepley  

Fielding  &  Shepley .... 
Republic  Creosoting  Co. 
Fielding  &  Shepley  .... 
Warren  Sch.  A.  P.  Co... 
Barber  Asphalt  Paving  Co 
Warren  Sch.  A.  P.  Co, 
Fielding  ft  Shepley  . . 

J.  Forrestal  Co  

Warren  Sch.  A  .P.  Co. 
Barber  Asphalt  Paving  Co 

N.  Feyen  

J.  Forrestal  

W.  S.  Batson  &  Co. 
Fielding  &  Shepley 

Am.  Cont.  Co  

L.  E.  Shepley  

Barber  Asphalt  Paving  Co 
Fielding  &  Shepley  .  . 
Hennessy  &  Cox  .... 
Warren  Sch.  A.  P.  Co 
li.  F;  Conway  &  Co 
C.  Stone. . 
C.  Stone. . 
C  Stone. . 
C.  Stone. 
C.  Stone. 
C.  Stone. 

R.  F.  Conway  &  Co  

Fielding  &  Shepley  .... 
Chas.  Stone  

Barber  Asphalt  Pav.  Co 
Warren  Sch.  A.  P.  Co.. .  . 
Barber  Asphalt  Paving  Co 
Barber  Asphalt  Paving  Co 
Barber  Asphalt  Paving  Co 

J.  Forrestal  

Fiedling  &  Shepley  

Warren  Sch.  A  .P.  Co  

Barber  Asphalt  Paving  Co 

J.  Forrestal  Co  

.  [CSt.  P 

Barker  Asphalt  Paving  Co 

Warren  Sch.  A.  P.  Co  

Wm.  Forrestal  

Barber  Asphalt  Paving  Co 
A.  C.  Bell  

R.'f!  Conway  &  Co..  . . '. ! '. 
R.  F.  Conway  &  Co  


Con- 
tract 
No. 


— Continued. 


;f  pavkmkn  i  .s. 


Lgth. 


1  257 
614 

1,272 
815 
835 
605 
475 
726 

1.121 
684 
705 

1,710 
181 

3,531 
438 
200 
395 
185 
752 

2,200 
263 

1,345 

3,014 
795 
135 

3,947 
327 
229 
142 
245 
179 

1,456 

1,711 

2,772 
229 
247 

2,321 
216 
506 

3,103 

1,310 

1,075 
152 

3.551 

3.532 
917 
126 
152 

2,515 
250 

1,650 
429 
64 

2,771 

1,162 


SQUARE  YARDS 


ASPHALT        I  BRICK 

GRANITE 

SANDSTONE 

WOOD 

Founda- 
tion 

City 

City 
Ry. 

City 

City 
Ry  . 

City 

Ok 
Ky. 

City 

ft 
ivy. 

C't 

City 
Rv. 

2,989 
1,412 
3,110 
1,951 

1,330 

544 

Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 

1,262 
2,544 

1,639 

4,839 
. .  4,116 

99 

;."703 

• 

•  ■     •  • 
3,421 

Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 

3,250 
2,448 
.  .  2,096 

;;;;;;; 



4,895 
367 

•  ■  ■  •  •  •  ■ 
3,602 
383 

Concrete..  . 
Concrete  .. 

L389 

'466 

Sand  

4ii 

2,844 

Concrete..  . 
Concrete. . . 
Sabd  

7,382 

6,6i3 

Concrete..  . 
Concrete..  . 
Concrete. .. 
Concrete..  . 
Concrete..  . 

943 

'4,064 
432 
14,853 

654 

987 



591 

Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete. . . 
Concrete..  . 

inn 

'  6,566 

7,968 

7,666 

426 

5,850 
458 

• ■ • 

0/0 

Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete  .  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 

8,750 
769 
2,030 
14,200 
4,947 

4,323 
660 

'  10,917 
14,456 

5,788 
4,077 

292 

762 
9,898 

Concrete..  . 
Concrete..  . 
Sand  

i,i65 

118 

4,766 
1,206 

3,670 

Concrete..  . 

'270 

10,516 
2,958 

2,567 
2,537 

Concrete.. . 
Concrete. . . 
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TABLE  No.  17  —Continued. 
COMPLETE  LIST  OF  PAVEMENTS. 


TABLE  NO.  17.— Continued. 

COMPLETE  LIST  OF  PAVEMENTS 


Como  Ave  

OverG.  N.  Ry.. 
OverN.  P.  Ry.. 
Over  Mississippi 

I'lie  Bridge  

Third  St.  

Seventh  St  

Eighth  St  

Union  Depot.  . . 

Fifth  St  

Sixth  St  

Eighth  St  

Third  St  

Tenth  St  

College  Ave.  . .  . 

At  Third  St  

Third  St  

At  Summit  Ave 

Summit  Ave  

Bridge  Approachei 
OverC.  M.&  St.P. 

Third  St. .' .' .' .' .' ! 
Intersection.' . . 

Ramsey  St  

Fourth  St  

Cedar  St  

Pine  St  

Over  Railroads 

the  Bridge  

Hope  St  

Rice  St  

Cedar  St  

Levee  

Union  Depot. . 

Fourth  St  

Seventh  St  

Summit  Ave.  . 
at  College  Ave. 
College  Ave.  . . 

Smith  Ave  

Wabasha  St..  . 
at  Sihlev  St..  . 

Sihlev  St  

Rosabel  St  

Over  Railroads 
Mississippi  River 
Mississippi  River 
Over  C.  G.  W  " 
C.G.  W.  Ry.. 

So.  Approach  

Mississippi  River 
Iglehart  St.. 
Robert  St.. . 
Wabasha  St . 
St.  Peter  St. 
at  Rice  St.. . 
Rice  St  


Ry 


Ry. 


Third  St. . . 
Seventh  St. 
Eighth  St.. 
University  Ave 
Fifth  St.... 
Sixth  St.  . . 
Eighth  St.. 
Ninth  St... 
Tenth  St... 
College  Ave 
Martin  St.  . 


Summit  Ave 
Victoria  St.. . 


Ramsey  St. .  . 
Ramsey  St. . . 
Tuscarora  St. , 

Cedar  St  

Pine  St  

Brook  St.  .  .  . 

Hope  St..'.'.'.'. 
Phalen  St..  .. 

Cedar  St  

Lookout  

Union  Depot. 
Fourth  St.. . . 
Seventh  St. . . 
Eighth  St. . . . 
College  Ave.  . 

Smith  Ave.  . . 

Sibley  St  

Cedar  St  


Rosabel  St. . . 
the  Bridge. .  . 

C.G.W.'Ry.'. 
C.G.  W.  Ry. 

Concord  St.. . 

Congress  St.  . 
Dayton  Ave. . 
Wabasha  St. . 
St.  Peter  St. 
Rice  St  

Sixth  St'. 


CONTRACTOR 


Barber  Asphalt  Paving  Co. 


Fielding  &  Shepley  

Fielding  &  Shepley  

Folsom  &  Murray  

Hennessey  &  Cox  

Fielding  &  Shepley  

P.  J.  Ryan  

Fielding  &  Shepley  

Fielding  &  Shepley  

Barber  Asphalt  Paving  Co. 

Fielding  &  Shepley  

Hennessv  &  Cox  

Fielding  &  Shepley  

Fielding  &  Shepley  


Thos.  Reilly  

Barber  Asphalt  Paving  Co. 


Fielding  &  Shepley 
P.  H.  Thornton.... 
Fielding  &  Shepley. 


Fielding  &  Shepley  

Hennessey  &  Cox  

Barber  Asphalt  Paving  Co. 

Hennessey  &  Cox  

W.  E.  Lee  

Fielding  &  Shepley  

Fielding  &  Shepley          .  .  . 

Fielding  &  Shepley  

Barber  Asphalt  Paving  Co. 

J.  Forres tal  

F.  McLellan  

Hennessey  &  Cox  

Barber  Asphalt  Paving  Co. 

P.  H.  Thornton  

Fielding  &  Sheplev  

Fielding  &  Shepley  

Hennessey  &  Cox  

Hennessey  &  Cox  

Warren  Sch.  A.  P.  Co  

Warren  Sch.  A.  P.  Co  

Barber  Asphalt  Paving  Co. 

Fielding  &  Shepley  

Fielding  A:  Shepley  

Thos.  Reilly  

Barber  Asphalt  Paving  Co. 

Fielding  &  Shepley  

R.  F.  Conway  &  Co  

Thornton  &  Shaw  

I  Barber  Asphalt  Paving  Co. 

Fielding  &  Shepley  

Fielding  &  Shepley  

|Barber  Asphalt  Paving  Co. 
| Barber  Asphalt  Paving  Co. 


Con- 
tract 
No. 


1358 

1901 

3,812 

Priv. 

1900 

320 

1532 
1309 

1903 

162 

1900 

1  545 

444 

1887 

102 

1120 

1896 

1,192 

1251 

1899 

240 

1414 

1902 

2,736 

1321 

1900 

717 

1544 

1904 

295 

1546 

1904 

626 

1676 

1906 

301 

1066 

1895 

2.263 

1067 

1895 

325 

1059 

1895 

1,630 

Priv. 

1896 

52 

i024' 

1894 

 •  • 

76 

1401 

1902 

7,210 

 332 

i449 

1902 

730 

1085 

1896 

105 

1331 

1901 

1,606 

1331 

1901 

60 

1463 

1903 

9,487 

1021 

1895 

2,268 

1675 

1906 

2,798 

1021 

1895 

1,874 

1123 

1896 

364 

1241 

1899 

3,347 

1509 

1903 

6,678 

1252 

1899 

1 ,256 

1274 

1900 

410 

521 

1888 

190 

1068 

1895 

450 

1022 

1894 

930 

1289 

1900 

258 

1110 

1896 

427 

1262 

1899, 

49 

1250 

1899 

376 

1040 

1895 

3,735 

1040 

1895 

338 

don'd 

1188 

1898 

670 

1495 

1903 

2,202 

1296 

1900 

966 

1682 

1906 

2,340 

1052 

1895 

2,338 

Priv. 

226 

1420 

i902 

1,583 

1345 

1901 

390 

1399 

1902 

3,267 

663 

1890 

640 

1572 

1904 

1,011 

1185 

1898 

451 

1255 

1899 

650 

1275 

1900 

20 

1275 

1900 

711 

Lgth. 


SQUARE  YARDS 


City  City 
Ry. 


2,915 
10,249 


Cobble 
22,500 


6.284 
8,788 
4,843 


3.871 
920 


344 
3,070 
12.030 


6,290 
9,100 
'3,872 


8,085 
640 


2,153 


Stones 
13,047 


3,811 

2,788 
3.950 


City  City 
Ry. 


1,320  Gutters 


2,635 


927 
9.S50 
21.330 
4,015 


305 
Gutters!  230 
Gutters  300 
Gutters  26 
Gutters 


4,372 
"54i 
1,972 


Gutt  rs  31 
2.257 
97 


3,024 
"240 


ty 

1,205 


728 
7,133 
2,900 


City  City 
Ry. 


912 
1,713 


211 

553 

'  266 
2,498 

15,468 
707 
3,555 


1,190 
1,100 


SANDSTONE 


City  City 
Ry. 


3.234 
1,320 


4,947 
34  000 


1,610 
248 
1,403 


6,150 


City  City 
Ry. 


1,458 
6,875 


6,142 


Founda- 
tion 
City 


1.039 
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COMPLETE  LIST  OF  PAVEMENTS. 


4|     |  TABLE  NO.  17— Continued 

COMPLETE  LIST  OF  PAYMENTS. 


STREET 

FORM 

TO 

CONTRACTOR 

Con- 
tract 
No. 

Yr. 

Lgth. 

SQUARE  YARDS 

Founda- 
tion 

ASPHALT 

BRICK 

GRANITE 

SANDSTONE 

WOOD 

City 

City 
Ry. 

City 

City 
Ry. 

City 

City 
Ry. 

City 



City 
Ry. 

City 

City 
Ry. 

Sixth  St  

Warren  Sch.  A.  P.  Co 

1118 
1024 

342 
Priv. 
1677 
1531 
1245 
1106 
1107 
1567 
1400 
1111 
1061 
1573 
1571 
1150 
1034 
1034 
Wis.C. 
1419 
1508 
1596 

570 
1501 
Priv. 

511 
1272 
1206 
1256 
1081 
Don'd 

1332 
1267 
1264 
1397 
1160 
1229 
403 
567 

1896 
1894 
1886 
1887 
1906 
1904 
1899 
1896 
1896 
1904 
1902 
1896 
1895 
1904 
1904 
1897 
1895 
1895 
1902 
1902 
1903 
1903 
1888 
1903 
1900 
1888 
1900 
1898 
1899 
1895 
1895 

1901 
1900 
1900 
1902 
1897 
1899 
1887 
1888 
1901 

638 
285 
5.285 
107 
302 
847 
873 
313 
317 
1,309 
213 
850 
792 
2,596 
1,981 
300 
406 
226 
431 
377 
1,078 
1,041 
1.860 
5,293 
1,462 
1,840 
594 
600 
78 
2,704 

3,453 

Concrete..  . 
Sand  

Thos.  Reilly  

760 

805 

Dale  St  

30,351 
836 

Concrete..  . 

OverC.M.&  St.  P.  Ry 

1,076 
3,978 
2,236 

Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Sand  

Temperance  

Grove  St  

St.  Peter  St.  ... 

College  St  

Fielding  &  Shepley  

1,843 

St.  Peter  St  

Hennessey  <fc  Cox  

736 

661 

Tenth  

Wabasha  St  

Cedar  St  

Thos.  Reilly  

1,422 

Jackson  St  

Broadway  St. . .  . 
Grove  St  

Barber  Asphalt  Paving  Co. 

4,903 

Concrete..  . 
Concrete..  . 
Sand  

Tenth  

1,035 
ers  329 

450 

Pleasant  Ave. . .  . 
Seventh  St  

Thos.  Reilly  

2,350 

569 

[Turd  

Warren  Sch.  A.  P.  Co  

Barber  Asphalt  Paving  Co. 

2,233 
12,409 

1,376 

Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 

Third  

Wabasha  St..  .. 

Third  

Wabasha  St  

92 

6,648 
840 

383 
310 

Third  

Sibley  St  

Fielding  &  Shepley  

Third  

Rosabel  St  

Fielding  <fe  Shepley  

1,973 

Third  

Rosabel  St  

Fielding  &  Shepley  

1,191 

Third  

Third  (N.  Side)  .  . 

101  ft.  E.  of  Pine  St. 

John  St  

1,783 

110  ft.E.of  Pine 

1,160 
5,212 

Third  

Third  

Fielding  &  Shepley  

Fielding  4  Shepley  

3,487 
7,312 

Robert  St  

Rice  St  

Dale  St  

A.  J.  McKean  &  Co  



Sand  

Rice  St  

Barber  Asphalt  Paving  Co. 

23, 100 

11,180 

Concrete..  . 

3,574 
5,775 
1,505 
1,231 

2,924 

Summit  Ave  

Nelson  Ave  

Sand  . 

A.  G.  Wagner  Co  

1,047 
1,059 

Vabasha  

Sherwood,  Sutherland  &  Co 

vabasha. . . 

Third  St  

200 

156 

Concrete..  . 
Concrete..  . 
Concrete..  . 

Wabasha  

"abasha  

vabasha  

Third  St  

6  285 

Fifth,  E.  Side..  . 
Rice  St  

Various  Cos  

450 

Fielding  &  Shepley  

f  66 
\  2,658 
1,283 
555 
537 

500 

4,512 

6,621 
ri  ''OS 

1.181 
567 

Concrete.. . 
Concrete..  . 
Concrete..  . 
Concrete  .  . 

"acouta. 

Uuion  Depot  

Vacouta. 

Seventh  St  

Ninth  St  

2,193 

Washington  

Chestnut  St  

Bade  St  

2,160 

Eagle  St  

Hill  St  

ers  154 

Third  St  

956 
995 
790 
433 

5,077 
3,683 
3,470 
2,009 

Concrete..  . 
Concrete..  . 
Concrete..  . 
Concrete..  . 

Warren  Sch.  A.  P.  Co  

Warren  Sch.  A.  P.  Co 

Vestern  Ave  

Marshall  Ave. . .  . 
• 

R.  F.  Conway  &  Co  

248,900 

559,753 

101,910j  171,970 

38  ,931 

20955 

56,317 

143967 

11,137 

28,376 

1,681 
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TABLE  NO.  17.— Continued. 

COMPLETE  LIST  OF  PAVEMENTS. 


Dayton&lrvine's  Ad. 
DaytoniXTrvine's  Ad, 
Swing  &  Chutes  Ad. 

Hopkin's  Add  

Ktttwood  Terrace  . . 

Kittson's  Add  

'  iourt  

Maiden  Lane  

Mayall  Alley.... 

Park  Place."  

Bad  Court . . 
»•  Paul  Proper.... 
«.  Paul  Proper .... 
»■  Paul  Proper.... 
«.  Paul  Proper..  .  . 
SfcPau  Proper.  .. 
5  •  Paul  Proper  .... 

t.  Pau  Proper.... 
r<-  1  aul  Proper. 
Ftaunii  c„urt    •  • 
jumrnit  Court  Alley 
^•tney  &  Smith's 
.  Htn,y  &  Smith's. 
«ood  and  Park. 
*oot  and  Park...' 
X°°<  and  Park... 
woodland  Park 

tojandptrk;;; 

Woodland  Park.!  .  . 
Totals  on  Court 


COURTS  &  ALLEYS 

Alley  in  Block  72  

Alley  in  Block  74  

Alley  in  Block  1  

Alley  in  Block  3  


Alley  in  Block  32. 


Selby  Ave. 


Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 
Summit 


Block  4.. 
Block  5.. 
Block  10. 
Block  11. 
Block  12. 
Block  24. 
Block  27. 
Block  28. 
Block  31. 
Ave  


Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 


Block  14. 
Block  15. 
Block  I.. 
Block  14. 
Block  15. 
Block  20. 
Block  21. 
Block  23. 


and  Alleys. 


CONTRACTOR 


Fielding  &  Shepley. 

J.  Forrestal  

Fielding  &  Shepley  . 
Thornton  &  Shaw. . 
Jas.  Forrestal  Co.. . . 
Fielding  &  Shepley. 

T.  M.  Breen  

Fielding  &  Shepley  . 
Fielding  &  Shepley  . 
Jas.  Forrestal  Co.. . . 
Fielding  &  Shepley. 

P.  Doherty  

Fielding  &  Shepley  , 
Fielding  &  Shepley. 
Fielding  &  Shepley 
Fielding  &  Shepley  . 
Fielding  &  Shepley 
Jas.  Forrestal  Co — 
Fielding  &  Shepley 
Fielding  &  Shepley. 
Barber  Asphalt  Pa-* 
Fielding  &  Shepley 
Fielding  &  Shepley 
Fielding  &  Shepley 
Fielding  &  Shepley 
Fielding  &  Shepley 
Fielding  &  Shepley 
Fielding  &  Shepley. 
Fielding  &  Shepley. 
P.  H.  Thornton  .  .  . 


Con- 
tract 
No. 


1509 
1489 
1679 

571 
1576 
1416 

737 
1686 
1622 
1534 
1522 
1263 
1492 
1491 
1315 
1493 
1410 
1535 
1633 
1673 
1307 
1308 
1631 
1517 
1452 
1383 
1556 
1415 
1290 
1365 


1904 
1903 
1906 
1SS8 
1901 
1903 


1905 
1904 
1903 
1900 
1903 
1903 
1900 
1903 
1902 
1904 
1906 
1906 
1900 
1900 
1906 
1903 
1902 
1901 
1904 
1902 
1900 
1901 


Lgth. 


329 
215 
318 
•694 
215 
168 
700 
346 
,196 
266 
240 
300 
172 
192 
312 
150 
62 
188 
386 
780 
256 
292 
335 
589 
620 
598 
632 
620 
622 


SQUARE  YARDS 


12,179 


ASPHALT 

BRICK 

GRANITE 

SANDSTONE 

WOOD 

C't 

ty 

City 
Ry. 

City 

City 
Ry. 

City 

City 
Ry. 

City 

City 
Ry. 

City 

City 
Ry. 

732 
590 
378 

709 

1,861 
478 

357 

1,280 
580 

2  250 
355 

473 

333 
198 
356 
356 

190 
138 
650 
859 

2,025 

569 

68 

418 
742 

950 
1,070 

997 
1,053 
1,018 
1,382 

2,025 

16,795 

777 

3,470 

357 
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TABLE  No.  18. 
DESCRIPTION  OF  SEWERS  BUILT  IN  1906. 


TABLE  NO.  18. 

DESCRIPTION  OF  SEWERS  BUILT  IN  1906. 


DIAMETER  OF  SEWERS  IN  FEET  AND  INCHES 

Sand- 

Total 

S'w  r 

mhole  1 

Bas'n 

g 
1 

shaft 

'(.11- 
acl 

in. 

STREET 

FROM 

TO 

Iron  - 
Pipe  | 

VITRIFIED  PIPE 

Concr. 

Br'k 

rock 
Sewer 

length 
in  feet 

Rec'n 
st'ud 

ja 

2 

1 

L 
o 

6  in. 

6  in. 

Bin. 

10  in. 

9  in. 

12  in 

15  in. 

18  in. 

20  in. 

24  in. 

4  ft .6 in 

4ft.6 

3 

b 

►J 

Q 

(IS 
(IS 
SI 

si 

SI 

si 

SI 
SI 
SI 

35 
s.-, 

s:, 
s;, 
85 

sr, 

S7 
0(1 
(II 

B2 

93 
!I3 
!)3 
93 
B3 
lit 
95 
95 
05 

(Mi 

or, 
m 
07 

OS 
(IS 
00 

(id 

II! 

12 
)3 

11 

Sommerville. 

Eustis  

Fairview.  .  .  . 

Dapitol  

Minnehaha  . 
Van  Buren  . 

Blair  

Lafond  

Charles  

Earl  

Minnehaha  . 

Beech  

Margaret. .  .  . 

Sixth  

Fifth  ........ 

University.  . 
Fairmount  .  . 

Delos  

Jenks  

Cretin  

Grand   

Lincoln   

Cleveland  . .  . 

Finn  

Jenks  

Victoria  

Carroll  

Rondo  

Thomas  

Phatsworth  , 

Charles  

Marshall.  .  . 
Farrington  .  . 

Lafond  

Winifred.  . 
Van  Buren  . 
Earl  

Cayuga   

Goodrich. .  .  . 

Missipssipi  Hiver  

Railway  Place  

University  

Aldine  

Fairview  

Fairview  

Fairview  

Fairview  

Fairview  

Minnehaha  

Frank  

Frank  

Gotaian  

Earl  

Earl  

Grotto  

Milton  

Bidwell  

Arkwright  

Summit  

Cretin  

Finn  

Lincoln  

Grand  

Mississippi  

Rondo  

Milton  

Fisk  

Grotto  

Thomas  

Chatsworth  

Griggs  

Thomas  

Farrington  

115  ft  W  of  Greenwood 

Fry  

Case  

Mississippi 

Baldwin  

Eustis  !  

Bayard.  

Capitol  

Fairview  

300  ft.  West  of  Wheeler  

Present  Sewer  

Present  Sewer  

Wheeler  

Aldine  

Fifth  

Cypress  

Cypress  •  

Cypress  

Cypress  

Cypress  

Milton  (North  side  of  Street)  

Chatsworth  

Bellows  .  

Mississippi  

Grand  

Fairview  

Prior  

Fairmount. . .  

Lincoln  

Trout  Brook  

Carroll  

Fisk  

Victoria  

Chatsworth  

Charles  

Victoria   • 

Syndicate  

Lafond  

Virginia  

100.7  ft.  East  of  Greenwood  

Snelling  

Lawson  

Cliff  

150  ft.  East  of  Cortland  

100  ft.  East  of  Geneva  

914.4 

'325.5 
799.7 
841 .4 
1,208.2 
661.0 
663.0 

330.5 
330.0 

325.5 

'657.8 
373.7 
237.4 

595.8 
275.6 
'656.5 

633.9 

656  .  i 

'  384.6 
338.0 
100.7 

'350.5 
379.0 

656.7 
662.8 
663.4 
1,314.5 
664.8 

87.6 

655.7 
559.8 

i,255.2 

633.9 

729.6 

i'.esi  17 

'655!6 

iis.o 

644.8 
652.8 

'588.6 
511.0 

'760.6 

653.6 

'84.3 
1,313.4 
1,686.6 

540.6 
346.4 

'  657 .9 
576.4 

332.2 

693.6 
280.0 

425.6 

'  864.4 
! .574.9 

405.6 
330.6 

'66.5 
484.0 

346.6 

'2,56i !  i 

465.6 

1,790.0 

1,790.0 

'  2,445  .7 
1,314.5 
1,036.5 
900.8 
1  314.5 
664.8 
574.9 
1,333.8 
1,130.2 
1,685.8 
1,483.2 
661.0 
663.0 
1,965.8 
559.8 
582.0 
1,255.2 
609.8 
3,758.2 
1,966.6 
729.0 
405.6 
540.0 
346.4 
1,081.7 
425.0 
2,561.1 
676.6 
1,314.0 
655.6 
384.0 
338.0 
215.7 
644  8 
652^8 
350.5 
1  543  4 
'51l!0 

425.6 

9 
4 
4 
3 
5 
3 
2 
6 
2 
2 
5 
3 
2 
8 
3 
2 
5 
3 
17 
6 
4 
2 
1 
1 
3 

"9 
3 
£ 
3 
1 
1 
1 
2 
3 
2 
6 
3 

28 
2 
2 
3 
4 
2 
6 

'  i 
2 
3 
7 
3 
10 
5 
6 
2 

"4 
1 

"7 
8 
5 

1 

2 
i 
I 
2 
2 
3 
3 

... 

J  14.4 

4,498.8 

660.5 

325.5 

5,638.4 

12,131.7 

6,618.6 

1,730.2  2,175.5 

1,379.6 

2,561.1 

465.0 

2,372.0 

41,071.3 

425.0 

14- 

132 

1 
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TABLE  No.  18— Continued. 
DESCRIPTION  OF  SEWERS  BUILT  IN  1906. 


TABLE  18.— Continued. 

DESCRIPTION  OF  SEWERS  BUILT  IN  1906. 


Summit  (Nsd 

ith  

 versity. . 

Blair  

Macalester  .  . 

Smith  

Hudson  

Grotto  

'Agate  

Manomin. . . . 

Front  

Hand  

Gaultier. . . 
I)e  Soto. .  . 
Jackson . . . 
Langford. . 
Buffalo. . . . 

Jenks  

Greenbrier 

Wells  

Linwood  PI 
Simpson  .  . 
Vernon  .  .  . 

Cook  

Fairmount 
Winslow  . . 
Jackson. . . . 

Robert  

Hastings.  .  . 
Carroll. . 
|Carroll..  :  . 
Amhurst .  .  . 


Warwick  

Minnesota  

Hamline  

Dale  

Princeton  

Sidney  

Cypress  

Central  

Elk  

Cherokee  

Woodbridge  

Front.  

Front  

Whitall  

Acker  

Packard  

Granite  

Mendota  

Sims  

Arcade  

Milton  

Wesley  

230  ft.  So.  of  Pr'ton. 

Rice  , 

Present  East'ly  term. 
George  

vioia   : : 

Jackson  

Present  East'ly  term. 

Snelling  

Present  East'ly  term. 
IPresent  South'ly  ter.. 


Totals  carried  forward. 


Snelling  

125  W  of  Robert  

Avon  

Mackubin  

Lots  1  and  2,  Block  8  

Belmont  

Earl  

125  ft.  South  

100  ft.  East  

George  

Hand  

Hatch  

Lawson  

York  

lycamore  

Sherwood  

South  line,  lot  9,  block  5  

Arcade  

Case  

Weide  

Grotto  (not  completed)  .  . 

Hewitt  

100  ft.  So.  (Private  Contract)  

Park  

175  ft.  North   . 

Dearborn   (not  compieted) 

Robert  (not  completed) 

So.  to  present  Sewer.  .  .(not  completed) 

200  ft  east   (not  completed) 

268  ft.  east  of  Pierce.  .  .  (not  completed) 

Wheeler  (not  completed) 

a  point  opposite  Lot  7  .  (not  completed) 


I'n  pipe 


6  in. 


Total  Sewers  built  under  contract,  1906. . . 

Less  Sewers  Reconstructed  

Total  length  new  sewers  built  by  contract 


DIAMETER  OF  SEWERS  IN  FEET  AND  INCHES 


VITRIFIED  PIPE 


6  in.    I  8  in. 


4,498.8  660.5 


514.4 
51414 


4,498.8  060.5 
4,498 18  660  .5 


10  in 

325.: 


9  in. 
5,638.4 


1,017.8 
1,272.5 
'  i52.6 

'  6o6!i 
158.0 
100 

.  359.7 

'  3i2!3 

'  '659.4 
279.0 

426.3 
660.0 
330 
422.2 

443.6 
128.7 


12,131.7 


325.5  13,195.6  17,351.8 
325.5  13,i95.6  17,351.8 


6,618.6 


1,316.0 
663.4 


660.0 
3i3.2 


9.571  .2 
425.0 
9,571.2 


2,412.3 
1,987.3 


2.508.9 
2,508.9 


Sand- 
rock 
Sewer 


Total 
length 
in  feet 


1,719.9  2,561.1 


12 


41,071.3 


1,017.8 
235.0 
5.880 . 1 
1,326.7 
.  152.0 
360.8 
660.1 
158.0 
100.4 
698.1 
1.655.0 
312.3 
670.0 
659.4 
279.0 

426!.3 
660.0 
330.8 
422.2 

'443:6 
128.7 
570.0 
175.0 


S'w'r 
Rec'n 
stu'd 


2,607  .0  58,392.0  425  0 

  425.0 

719.9  2,561.11465.0  2,607 .0  57.967  0  ' 


170.4  ft, 
200.0  ft. 


omo  Aye.,  (Nor.  side)  Jackson  to  a  point  115  ft.  West.  (Private  Contract) 

.  ■  in.  pipe  

&el  St.,  between  Fairview  and  Levee  (built  by  Sewer  Dept.  Gen.  Fund) 

,  .    y  >n.  pipe  

°      w*"  e^teonS!  *ew.er  under' G.'n'.  Ry.  Bridge  (Built  by  Sewer  Dept.'  Gen. 

Fund)  3  ft.  6  in.  Brick     ....  160ft 

Sewers  built  by  contract   57,967 .0  ft! 

Total  length  new  Sewers   58,453 .4  ft.- 


BUILT  BY  SEWER  DEPT.  GEN  FUND. 

PIPE 


1'II'K  DRAINS. 


12  in. 

15  in 

18  in. 

20  in. 

22  in. 

28  in. 

Manhole 

Catch  Bas. 

Lam.  hole  1 

240.0 

638.8 

80.0 

60.0 

80.0 

170.0 

4. 

27. 

1.  1 
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TABLE  NO.  19. 
SEWER  MILEAGE  TO  DECEMBER  31st,  1906. 


Previous 

to  1906. 

Built  in 

1906. 

Total 

Description. 

Miles. 

Feet. 

Miles. 

Miles. 

Brick  and  stone  sewers .... 

32.95 

481.0 

•  10 

33.05 

Concrete  sewers  

.25 

2,561.1 

•  47 

.72 

Sewers  in  sand-rock  tunnel. 

22.21 

2,607.0 

•  50 

22.71 

137.49 

52,189.9 

9-90 

147.39 

Cement  pipe  sewers  

16.94 

16-94 

.23 

514.4 

•10 

.33 

Total   

210.07 

58,453.4 

11-07 

221.14 

Manholes   

4,199 

211 

4,410 

4,493 

194 

4,687 

Lampholes   

34 

4 

38 

Flush  tanks   

28 

28 
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TABLE  'NO.  20. 

HOUSE  DRAIN  RECORD,   1890  1906,  INCLUSIVE 


Number  of  Connections 


Complete  Connections 


Bldg.  to  Sewer 


Surface  Tunnel 


Bldg. 

to 
st.  line 


Tot,  of 
comp't 
connec- 
tions 


Inc'm- 
plete 
sewer 
to 

st.  line 


P  'mits 
issued 

to 
open 
paved 
streets 


P  'mits 

issued 
to 

repair 
old 
con- 

ection 


Fees 
Collected 


681 
646 
505 
316 
190 
239 
267 
268 
294 
454 
421 
623 
629 
721 
940 
1,071 
1,260 

9,525 


45 
71 
28 
36 
32 
12 
14 
7 
15 
20 
31 
26 
35 
41 
60 
91 
83 

647 


39 
31 
9 
7 
41 
35 
42 
43 
46 
51 
35 
64 
87 
61 
74 
15 
61 

741 


765 
748 
542 
359 
263 
286 
323 
318 
355 
525 
487 
713 
751 
823 
1,074 
1,259 
1,404 


117 
215 


43 
94 
35 
20 
3 
10 
45 
121 
118 
13 
21 
15 
24 


10,995 


$2,455.00 
2,331.00 
1,667.00 
1,082.00 
694.00 
812.00 
736.00 
93S . 00 
929 . 00 
1,465  .00 
1,359.00 
1,967.00 
2,032.00 
2,576.00 
3,368.00 
3,988.00 
4,144.00 

$32,543.00 


Prior  to  Nov.  1.,  1906,  abutting  property  was  assessed  for  sewer  connections 
made  under  paving  contracts  in  accordance  with  contract  price.  No  permit  fee 
was  collected  under  this  method,  so  the  following  order  of  the  Commissioner  of 
Public  Works  has  been  enforced. 

"On  and  after  Nov.  1,  1906,  a  fee  of  three  dollars  must  be  charged  for  per- 
mit to  extend  a  sewer  connection  from  a  street  line  to  a  building." 
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TABLE  No.' 25. 

ASPHALT  PAVINtf  REPAIRS  1906. 


TABLE 


ASPHALT  PAVING 


NO.  25 

REPAIRS  1906. 


Original 
Contract 


1SSS 
1887 


1902 
1896 


1895 
1887 


1887 
1901 
1901 


♦Arundel  

Dayton  Ave. 


Eight  h . 
Fifth. . , 


Fourth  

Holly  Ave. 


Jackson. 


Jackson  

♦Kent  

Kent  

Marshall  Ave.. 

♦Nina  Ave  

Oakland  

Portland  Ave. 


Rice. 
Rice. 


Robert. 


Summit  Ave. 
Summit  Ave. 

Cedar  St  

Cedar  St  

Fort  St  

Western  Ave 

Third  St  


Seventh  St  

Summit  Ave  

Selby  Ave  

at.  Western  Ave 
Summit  Ave  


Western  Ave  . . 


College  Ave  

University  Ave. 


Holly  Ave. 
Avon  St.  . . 

Broadway . 
Broadway  . 

Broadway  . 
Dale  St..  .. 

Seventh  St 


Ninth  St  

Ashland  Ave.  . . 
Marshall  Ave..  . 

Alley.'. '.'.'.! ! ! ! 
Dale  St.! .  . 

University  Ave, 

Como  Ave  


Repairs 


Square  Yards 


|  Concrete 


City 


2,165 
95 

111 
10 

174 
55 


21 
40 
4 
14 

"42 
7 
12 
3250 
10 
7 
4 
769 
2 
29 
21 
137 
57 
138 
84 


City  Ry. 


City    City  Ry 


City  Funds 


Reserve     S.  &  S. 


C'y  Ry.  Co, 


24.32 

! :69.47 
12.18 
19.98 

292.50 
16.60 
12.21 

' '69.21 
3.93 
58.20 
35.43 


Paid  by 


$194.85 

160.28 

183.15 

287 . i3 

$772 

62 

91 .31 

ioi 

65 

'4i'.02' 

10 

23 

240.32 

67 

08 

'95.70' 

468.83 

52.14 

"60 

44 

12 

65 

36 

87 

"  '  i24 

59 

36  .  i6 

174 

75 

66.17 

192 

62 

8.02 

6 

30 

282.79 

'  8i4 

26 

31.97 

40 

60 

49.65 

"  "64 

03 

22i'.69' 

99.91 

"  i49 

69 

R.  F.  Con- 
way Co. 
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TABLE  No.  25— Continued. 
ASPHALT  PAVING  REPAIRS  IN  1906. 


Original 
Contract 


No.  Yi 


1399 
342 

1106 


1895     St.  Peter. 


Sibley. 


So.  Wabasha. 
Summit  Ave. 


Tenth  

University  Ave. 


Western  Ave. 


1888   *Western  Ave. 


Third  St. 


(  Fourth  St 
Fourth  St. 


Wabasha  St..  . 
at  Robert  St 
at  Jackson  St 


Pine  St.. . 
Fourth  St. 


Water  St.. 
Selby  Ave 


St.  Peter  St. 
at  Dale  St 


Summit  Ave. 
Laurel  Ave.. . 


♦Maintained  at  9cts.  per  sq.  yd  per  annum  ] 


TABLE  NO.  25.— Continued. 

ASPHALT  PAVING    REPAIRS  IN  1906. 


TO 

Repairs 

City  Funds 

Paid  by 

Billed 

Square  Yards 

Surface 

(Joncrete 

Reserve 

S.  &  S. 

C'y  Ry.  Co. 

R.  F.C.Co. 

City 

City  Ry. 

City 

C'ylly 



June  16 
July  2 
July  31 
,  Nov.  14 
June  16 
June  16 
July  2 
I  July  2 
/Aug.  31 
\Nov.  14 
Sept.  29 
Sept.  29 
Sept  29 
I  July  31 
Aug.  14 
{  Nov.  14 
f  May  21 
\  July  2 
1  July  31 
!  Sept.  29 
May  21 
June  16 
July  2 

376.85 
2.37 
71.23 
152.14 
120.58 
31.70 
72.89 

4.50 

$621.80 
3.91 
117.53 
251.03 
198.96 
52.30 
120.27 

76.71 
121.18 

62.17 
155.10 
5.25 

20.48 
197.87 

$115  07 
181 ! 77 
93.25 
232.65 
7.87 
30.72 
296.80 

Wabasha  St  

25.62 
50.09 
3.63 
8.70 
5.33 
58.86 

..  42.27 
82.65 

5.99 
14.36 

8.79 
97.12 

Brook  St  

24.86 
1,125.72 
40.58 

37.29 
1,688.58 
60.87 

Seventh  St  

243.19 
119.67 
14.73 
53.03 
46.20 
317.39 
291.13 
179.92 
202.06 
196.26 
110.12 
139.39 
14.04 
22.11 
4.66 
62.74 
30.80 
41.42 
62.25 
3.20 

255.00 

34.93 

436 . 19 

$197.46 
24.30 
87.50 
76.23 

523.69 
481.35 
296.87 
335.40 
323.83 
181.70 
229.99 

2.00 

July  31 
Aug.  31 
Sept.  29 
Nov.  14 
'  July  2 
Sept.  17 
Nov.  14 
'  June  16 
Julv  31 
Aug.  31 
Nov.  14 
'  July  31 
\  Nov.  14 
'  Nov.  14 
Mar.  31 
June  30 
July  2 
July  31 
Nov.  14 
J  June  16 
1  Nov.  14 
Aug.  31 

1.51 

$24.67 
36.48 
7.69 

0 .88 
5.33 

104.40 
56.15 
68.34 

102.71 

Wabasha  St  

55^04 

3.00 

11  55 

408.00 
12.75 

202 . 1 1 
83.28 

281.84 
22.87 
17.37 

312.30 

122.49 
50.47 

170.81 
13.86 
10.53 
3,470.00 

38.25 

57.38 

Dayton  Ave  

15,707.89 

3,907.06 

88.37 

4.50 

$486.56 

I   $9,343. 7« 

$5,483.97 

$1,110.59 
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TABLE  No.  26. 

DISTRIBUUTION  OF  LUMBER  FOR 
THE  YEAR  1906. 


December 
January.  . 
February. 
March.  .  . 
April.  .  .  . 

May  

June  

July  

August.  .  . 
Septembei 
October. 
November; 


December 
January.  . 
February. 
March.  .  . 
April.  .  .  . 

May  

June  

July  

August .  .  , 
Septembei 
October.  . 
November 
December 


TABLE  NO.  32. 

SLOPE  EASEMENTS  ON  STREETS  AND  ALLEYS  CONDEMNED  BY  THE  BOARD  OF 


PUBLIC  WORKS  IN  1906. 


Abell  

Aldine  

Avon  

Butternut  Ave  

County  Road  

Cretin  Ave  

Dunlap  

Griggs  

Laurel  Ave  

Morton  

Oxford  

Portland  

Sylvon  

Territorial  Road  

Brown's  1st  Add'n  

Sanborn's  Add'n  

Haller's  Add'n  

Evan's  Add'n  

Mackubin's  (E.  M.)  2nd 
Merriam's  Re-arrangem'nt 

Oakville  Park  

Snow  &  Miller's  Sub-div- 
Summit  Park  Add'n  .  . . 
Summit  Park  Add'n  .... 


Jessamine  St  

University  Ave  

Aurora  Ave  

E.  line  Stewart  Ave.  Add. 

Commonwealth  Ave  

Summit  Ave  

Selby  Ave  

Marshall  Ave  

Fairview  Ave  

Bidwell  St  

St.  Clair  St  

Snelling  Ave  

Sycamore  St  

Carleton  


Alley  in  Block  4. 


Alley  in  Block  4  

Addition,  Alley  in  Block  1 

Alley  in  Block  25  *.  .  . 

Alley  in  Block  20  

ision,  Alley  in  Block  99  .  . 

Alley  in  Block  23  

Alley  in  Block  42  


Maryland  St  

Shields  Ave  

Lafond  St  

W.  line  Riverside  Add. 

Eustis  St  

Dayton  Ave  

Marshall  Ave  

Summit  Ave  

Cleveland  Ave  

Bellows  St  

Iglehart  St  

Fairview  Ave  

Maryland  St  

Raymond  Ave  


COM.  COUNCIL  ORDERS 


File  No.  Approved 


9210 
22303 

9044 
22740 
23S37 

8856 
23S35 
22529 


22002 
8855 


8850 
220HN 

8849 
22(i(M 

8693 

8857 


Feb.  27  

Sept.  10  

Jan.  22  

Aug.  7  

April  21  

Sept.  18  

Feb.  27  

Sept.  21  

April  9  

April  9  

May  21  

April  9  

Feb.  27  .... 

Jan.  19  

Sept.  18  

Nov.  23.  1905 

Feb.  27  

Nov.  18,  1905 

Feb.  27.. 

April  10 . . 

Nov.  23,  1905 

Feb.  27.. 


CONFIRMED 


April  27 
Nov.  8 
Mar.  15 
Oct.  15 
May  31 
Nov.  15 
April  19 
Nov.  15 
June  14 
May  24 
July  23 
May  24 
April  19 
Mar.  15 

Nov.  15 

Jan.  15 
April  12 
Jan.  15 
April  1 2 
May  24 
Jan.  15 
April  19 


FRONTAGE 


1508 

1008 
2872 
2860 
6165 
3635 
1044 
3980 
4460 
686 
8552 
4500 
7630 
1196 

1197 

1147 
1199 
1000 
800 
726 
1197 
1097 

58459 


April  27, 
Dec.  6, 
Mar.  27, 
Nov.  10, 
June  18, 
Dec.  6, 
April  27, 
Dec.  6, 
June  22, 
May  31, 
Aug.  9, 
May  31, 
April  27, 
Mar.  27, 

Dec.  6, 

Jan.  20, 
April  18, 
Jan.  20, 
April  18, 
May  31, 
Jan.  26, 
April  27, 


1906 
1906 
1906 
1906 
1906 
1906 
1906 
1906 
1906 
1906 
1906 
1906 
1906 


1906 
1906 
1906 
1906 
1906 
1906 


0 

9 

p 

11 

o 

2 

p 

6 

o 

19 

p 

12 

o 

U 

p 

13 

o 

20 

o 

14 

o 

25 

0 

15 

o 

8 

o 

3 

p 

10 

N 

22 

o 

6 

N 

42 

o 

7 

o 

13 

N 

25 

o 

10 
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TABLE  No.  27. 
PORTLAND  CEMENT  TESTS  1906. 


TABLE  NO.  27. 
portland'cement  tests  1906  neat. 


Universal 

0 

wl 

Marquette 

Atlas 

Wolverine 

Alpena 

Hercules 

Redwing 

-A  A- 
Chicago 

Alpha 

Alsen 

Phoenix 

Yankton 

Lehigh 

Time  in  Da: 

0  g 

i 
1 

<! 

1 

i 

K 

i 
1 

i 

> 

l! 

CO 

| 

> 

•<! 

55 

s 

E 

s 
E 
<J 

of 

I 

■ 
> 
< 

m 

1 
<! 

p 

> 
<! 

■ 

& 
•< 

OH 

1 
•< 

CV 

> 

< 

JO 

0 

| 

6 

< 

9 

I 
3 
> 

1 
7 
30 
60 
90 
180 
365 
730 
1095 

210 
200 
60 
55 
30 
15 
60 
35 
10 

344 
695 
749 
805 
834 
816 
877 
861 
923 

295 
255 
50 
45 
35 
35 
35 
20 
10 

304 
801 
839 
830 
895 
908 

1008 
985 

1080 

230 
220 
60 
50 
31 
60 
25 
10 
5 

338 
620 
646 
717 
828 
749 
831 
843 
1249 

175 
150 
50 
20 
5 
5 
10 
5 

390 
693 
641 
685 
764 
849 
808 
852 

100 
45 
5 
10 
21 
10 
5 

408 
740 
797 
819 
956 
877 
889 

155 
160 
50 
10 
15 
10 

10 

'  5 

434 
783 
848 
913 
830 
880 
750 

92i 

20 
20 
15 
15 
5 

319 
647 
806 
904 
777 

5 
5 
5 
5 
5 

411 

854 
732 
654 
797 

180 
180 
5 
5 
5 
5 
5 

325 
728 
863 
900 
910 
929 
998 

10 
10 
10 
5 
5 
5 
5 
5 

332 
716 
798 
933 
960 
982 
1002 
1025 

5 
5 
5 
5 
5 

434 
619 
738 
578 
674 

75 
60 

486 
834 

15 
15 
5 
5 
5 
5 
5 

471 
687 
807 
886 
941 
957 
960 

20 
20 
5 

403 
659 
823 

jn 

O 
H 

675 

780 

691 

420 

196 

415  1  ... 

75 

25 

...   1  385 

55 

...  1  25 

135 

... 

55 

... 

45 

3977 

MORTAR  PROPORTION   1:3  STANDARD  SAND. 


7 
30 
60 
90 
180 
365 
730 
1095 

200 
50 
35 
30 
15 
22 

261 
378 
383 
431 
410 
422 
508 

270 
45 
35 
40 
15 
15 
5 
5 

288 
339 
387 
441 
463 
587 
639 
700 

160 
35 
30 
25 
45 
15 
5 

224 
306 
366 
344 
368 
413 
572 

155 
50 
25 
15 
5 
5 

265 
340 
383 
397 
343 
365 

40 
5 
15 
20 
15 
10 

322 
357 
385 
452 
465 
456 

155 
55 
10 
10 
15 
10 
5 

241 
355 
284 
279 
311 
339 
255 

20 
15 
15 
5 

237 
312 
355 
412 

5 
5 
5 
5 

379 
399 
442 
543 

5 
5 
5 
5 
5 
5 

244 
382 
416 
446 
569 
668 

10 

5 
5 
5 
5 
5 
5 

350 
463 
402 
481 
593 
638 
602 

5 
5 
5 

248 
347 
452 

60 

345 

15 
5 
5 
5 
5 
5 

277 
352 
481 
492 
527 
670 

5 
5 

241 
429 

0 
H 

... 

370  I  ... 

430 

315 

255 

105 

260 

55 

...  1  20 

30 

40 

15 

60 

40 

10 

... 

2015 

NATURAL  CEMENT  TESTS — NEAT. 


No.  of  Tests 

175 
45 
35 
30 
40 
30 
40 
25 
5 


Average 

138 
138 
198 
293 
329 
376 
378 
340 
342 


Average 

158 
229 
306 
347 
346 
322 
473 
478 
496 


123 
139 
234 
261 
337 
365 
443 


No.  of  Tests 

35 
25 
10 

5 

5 
10 
10 

5 

5 


Average 

185 
190 
258 
335 
381 
499 
469 
557 
564 


No.  of  Tests 

5 
5 
5 
5 
5 
5 


Average 

'  108 
149 
256 
323 
285 
283 


Tests  in  progress  166,  Portland  397,  Natural  1195,  Mortar  2015,  Total  8747. 
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TABLE  NO.  30. 

lLlky  grades  established  and  changed  by  the  common  council  in  1906. 


ADDITION 


Arlington  Hills  

Birmingham  Park  

Bryant's  Addition  

Butterfield  Syndicate,  No.  1  

Eastyille  Heights  

Merriam's  Rearrangement  of  Blocks  24,  25, 
26,  27,  28  and  29,  Merriam  Park  . 

Merriam  Park,  2nd  Addition  

Ramsey's  (Anna  E.)  Addition  

Rice's  (Edmund)  4th  Addition  

St.  Albans  Street  Addition  

St.  Paul  Proper  

St.  Paul  Proper  

Summit  Avenue  Addition  

Wann's  Addition  

Wright's  Rearrangement  of  Blocks   22,  23, 
23,  24,  and  25  Anna  E.  Ramsey's  Add'n  . 


6 
31 

7,  8,  9,  10 
4 


Common  Council  Order 


File  No. 


22461 
22S29 
9142 
24072 
23351 

24066 
23999 
23256 
23993 
23999 
23652 
22534 
24002 
22714 

22271 


Approved 


Feb.  20. 

April  21 

Aug.  25. 

Oct.  22. 

Jan.  22. 

Oct.  22! 

Oct.  8. 

June  13. 

Oct.  8 

Oct,  8. 

Aug.  7. 

May  21. 

Oct.  8. 

April  9. 

Jan.  5. 


Length  in  feet 


Es- 
tabl'd 


360 
598 
599 
594 
598 

350 
450 
590 
549 
593 
236 


1977 
600 


590 
8684 


Ch'd 


387 


387 
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TABLE  No.  31. 

STREET  AND  ALLEY  OPENINGS  CONDEMNED  BY  THE 
BOARD  OF  PUBLIC  WORKS  IN  1906. 


STREET  AND  ALLEY  OPENINGS 


Aldine  

Chatsworth  

'County  Road  ....... 

Douglas  

Harvester  Ave  

Lafond  

Laurel  Ave..  

Myrtle  Ave  

Blbley  

Summit  Ave. 

Whitney  &  Smith's  Add'n 


University  Ave  

Bayard  Ave  , 

Commonwealth  Ave  

Bluff  St  

English  St  

Lexington  Ave  

W.  line  Sehroeders  Add'n, 

Glendale  Ave  

South  of  Third  St  

Chestnut  St  


St  Anthony  Ave  

Scheffer  St  

City  Limits  

Pt  .  Douglas  Rd  

Ocean  St.  prod  

Fairview  Ave  

E.  line  Handy's  Add'n 
Raymond  Ave  


E.  line  Third  St.. 
Alley  in  Block  9. 


TABLE  NO.  31. 

DEMNED  BY  THE     BOARD  OF  PUBLIC  WORKS  IN  1906. 


COM.  COUNCIL  ORDER 


22067 
8813 

22740 
9123 

23973 

22532 
9121 

24011 
8851 
9215 

22161 


Approved 


Oct.  18,  1905 
Feb.  17 

April  24  

Aug.  25  

Oct.  8  

April  9  

Aug.  25  

Oct.  22  

Feb.  20  

Sept  20  

Dec.  8  


Jan.  15. 
April  13. 
May  31. 
Oct.  18. 
Dec.  3. 
May  14. 
Oct.  18. 
Dec.  3. 
July  26. 
Nov.  8. 
June  25. 


LGTH  IN  FT. 


Opn'd 


330 


587 
350 


Wid- 
ened 


1150 
3503 


40 
73 
428 


REGISTRY  OF  DEEDS 


Re- 
cord 


Jan.  20, 
April  18, 
June  18, 
Nov.  15, 
Dec.  6, 
May  31, 
Nov.  10, 
Dec.  6, 
Aug.  9, 
Dec.  6, 
July  18, 


1906 
1906 
1906 
1906 
1906 
1906 
1906 
1  0013 
1906 
1906 


N-23 
O-  5 
0-19 
P-  8 
P-15 
0-12 
F-  5 
P-14 
0-23 
P-  9 
0-21 


Easement  for  Sewer 
Easement  for  Sewer 
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TABLE  No.  32. 

SLOPE  EASEMENTS  ON  STREETS  AND  ALLEYS 
CONDEMNED  BY  THE  BOARD  OF 
PUBLIC  WORKS  IN  1906. 


TABLE  NO.  32. 

SLOPE  EASEMENTS  ON  STREETS  AND  ALLEYS  CONDEMNED  BY  THE  BOARD  OF 


PUBLIC  WORKS  IN  1906. 


Abell  

Aldine  

Avon  

Butternut  Ave  

County  Road  

Cretin  Ave  

Dun  lap  

Griggs  

Laurel  Ave  

Morton  

Oxford  

Portland  

Sylvon  

Territorial  Road  

Brown's  1st  Add'n  

Sanborn's  Add'n  

Haller's  Add'n  

Evan's  Add'n  

Mackuhin's  (E.  M.)  2nd 
Merriam's  Re-arrangem'nt 

Oakville  Park  

Snow  &  Miller's  Sub-div- 
Summit  Park  Add'n  .  .  . 
Summit  Park  Add'n  


Jessamine  St  

University  Ave  

Aurora  Ave  

E.  line  Stewart  Ave.  Add. 

Commonwealth  Ave  

Summit  Ave  

Selby  Ave  

Marshall  Ave  

Fairview  Ave  

Bidwell  St  

St.  Clair  St  

Snelling  Ave  

Sycamore  St  

Carleton  


Alley  in  Block  4. 


Alley  in  Block  4  

Addition.  Alley  in  Block  1 

Alley  in  Block  25  *.  . . 

Alley  in  Block  20  

ision,  Allev  in  Block  99  .  . 

Alley  in  Block  23  

Alley  in  Block  42  


Maryland  St  

Shields  Ave  

Lafond  St  

W.  line  Riverside  Add. 

Eustis  St  

Dayton  Ave  

Marshall  Ave  

Summit  Ave  

Cleveland  Ave  

Bellows  St  

Iglehart  St  

Fairview  Ave  

Maryland  St  

Raymond  Ave  


com.  corxt'ii.  ohiu.io 


File  No.  Approved 


8854 
9210 

22M0IJ 
9044 

22740 

8850 
23835 
22529 
22603 
22972 
22002 

8855 


8850 
220(1* 

8849 
22604 

8693 

8857 


Feb.  27  

Sept.  10  

Jan.  22  

Aug.  7  

April  21  

Sept.  18  

Feb.  27  

Sept.  21  

April  9  

April  9  

May  21  

April  9  

Feb.  27  .... 

Jan.  19  

Sept.  18  

Nov.  23,  1905 

Feb.  27  

Nov.  18,  1905 

Feb.  27 .  . 

April  10.. 

Nov.  23,  1605 

Feb.  27.. 


CONFIRMED 


April  27 
Nov.  8 
Mar.  15 
Oct.  15 
May  31 
Nov.  15 
April  19 
Nov.  15 
June  14 
May  24 
July  23 
May  24 
April  19 
Mar.  15 

Nov.  15 

Jan.  15 
April  12 
Jan.  15 
April  12 
May  24 
Jan.  15 
April  19 


FRONTAGE 


1508 
1008 

2872 
2860 
6165 
3635 
1044 
3980 
4460 
686 
8552 
4500 


1197 

1147 
1199 
1000 
800 
726 
1197 
1097 


58-150 


RECORDED 


Date 

liook 

_ 

1  age 

April  27,  1906 

_ 
(J 

y 

Dec.    b,  lyuti 

? 

Mar.  27,  1906 

U 

Nov.  10,  1906 

P 

6 

June  18,  1906 

0 

19 

Dec.    6,  1906 

p 

12 

April  27,  1906 

o 

H 

Dec.    6,  1906 

p 

13 

June  22,  1906 

o 

May  oi,  iyuo 

Q 

14 

Aug.    9,  1906 

May  31,  1906 

o 

1  R 

April  27,  1906 

y 

o 

Mar.  27,  1906 

o 

Dec.    6,  1906 

p 

10 

Jan.  20,  1906 

N 

22 

April  18,  1906 

O 

6 

Jan.  20,  1906 

N 

42 

April  18,  1906 

O 

7 

May  31,  1906 

O 

13 

Jan.  26,  1906 

N 

25 

April  27,  1906 

O 

10 
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TABLE  No.  33. 

STREETS  AND  ALLEYS  VACATED  BY  THE 
COMMON  COUNCIL  IN  1905. 


TABLE  NO.  33. 

STREET  AND  ALLEYS  VACATED  BY  THE  COMMON  COUNCIL  IN  1906. 


Anchorage  Place 

Custer  

Endicott  

Finn  Ave. . .  . 

Goff  Ave  

Jefferson  Ave 
Laurel  Ave.  . 

Sixth  

Territorial  Road 
Wesley  Ave  


Clarke's  Addition  

-Groveland  Addition  

St.  Anthony  Park  

St.  Anthony  Park  North. 
St.  Anthony  Park  North. 


Fairfield  Ave  

Near  intersection  with  Bradford  St.. 

Laurel  Ave  

Congress  Street  

Colhorne  Street  

Cretin  Ave  

at  N.  W.  corner  of  Broadway  

Aldine  Street  

Pascal  Ave  


Fillmore  Ave  


Selby  Ave  

Isabel  Street  

C.  St.  P.  M.  &  O.  Right  of  Way . 
Cleveland  Ave  


Fry  Street. . . 
Houlton  Ave. 


Block  1 
Block  3 
Block  41 
Block  44 
Block  46 


Date  of 
Petition 


Aug. 
Mar. 
April 
May 
Jan. 
Jan. 
May 
June 
Feb. 
June 


Feb.  15 
May  24 
Oct.  3 
Mar.  27 
Aug.  31 


Common  Council 
Orders 


File  No.  Approved 


22.  K74 

23,  s:*4 
22.413 
23.7S0 
22.249 


Dec.  27 
May  21 
Oct.  4 
Oct.  8 
Oct.  18 
Apr.  12 
Oct.  8 
Aug.  24 
May  21 
Jan.  4 


May  9 

Oct.  8 

Mar.  22 

Dec.  4 

Mar.  5 


Length  in  feet 


Full  Partial 
Width  Width 


602 
250 


521 
1,200 


310 
334 


5,537 


1 55 
017 
151 
14S 
150 


110 

250' 


280 
70 


Recorded 


June  2 

Oct."  29 
Nov.  10 
July  23 
Oct.  29 
Sept.  26 
June  7 


June  15 


Apr.  9 
Dec.  18 
Mar.  21 


P-  1 
P-  7 
0-22 
P-  1 
0-25 
0-17 


O-  4 
0-16 
O-  1 


Reasons  for  Vacation 


A  blind  alley  of  no  use  as  a  thoroughfare. 

To  accommodate  machine  shop  and  foundry. 

To  accommodate  buildings. 

To  accommodate  College  of  St.  Thomas. 

Impractible  as  a  thoroughfare. 

For  hospital  accomodation. 

To  accommodate  College  of  St.  Thomas. 

To  accommodate  building  of  J.  H.  Allen  &  Co 

Road  not  traveled. 

For  University  Campus. 


For  church  purposes. 

Not  required  for  public  use. 

Preleminary  to  re-arrangement  of  plat. 
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TABLE  No.  34. 

ELECTRIC  CONDUITS. — CONDUITS  CONSTRUCTED 
BY  THE  NORTHWESTERN  TELEPHONE 
EXCHANGE  CO.  IN  1906. 


TABLE  NO.  34.— ELECTRIC  CONDUITS. 

CONDUITS  CONSTRUCTED  BY  THE  NORTHWESTERN  TELEPHONE  EXCHANGE  CO.  IN  1906. 


Beech . 
Cedar. 


I  Concord  

Concord  

Of.  Fourth  

f  Greenwood  Ave. 

Isabel  

.Mendota  

Robie  

p3.  Seventh  

Minnehaha  


Seventh  

N.  W.Cor  

Onega  

Robie  

Present  Tunnel. 

Concord  

Wabasha.  ..... 

Beech  

Concord  

Bradley  

Payne  Ave  


Mendota  

Fifth  

Robie  

Ada. . .  

Auditorium  Building. 

Robie  

Onega  

E.  Seventh  

Greenwood  Ave  

Forest  

E.  Seventh  


Permit 
No. 


143 
43 
90 
90 
205 
112 


AUTHORITY 


22846 
22846 


23316 
22846 
Pen 
Subject  to 
22845 
22845 


Approved 


ding 


April  26.  1906 
April  26,  1906 


June  26,  1906 
|  April  26,  1906 
ding 

proper  auth'rity 


Length 
of 
Line 


375 


1238 
825 
136 
265 
382 
300 
300 
5471 
2700 


No. 
of 
Man- 
holes 


11992 


INSPECTED 


July  25, 
April  18, 
July  24, 
July  24, 
Aug.  30, 
July  24, 
July  24, 
July  25, 
July  24, 
July  26, 
July  23, 


1906 
1906 
1906 
1906 
1906 
1906 
1906 


1906 
1906 


Tunnel  Rep. 


CONDUITS   CONSTRUCTED   BY  THE  ST.   PAUL  GAS  LIGHT  CO.  IN 


Bale. . . 
Pt.  Albans.'! 
Washington 


Alley  Block  9,  Holcombes. . .  . 
Alley  Block  18,  A.  E.  Ramsey 
Alley  Block  19,  Summit  Park. 
Alley  Block  16,  Holcombes.  .  . 

Fourth  St  


Laurel  Ave  

Center  Block  9,  A.  E.  Ramsey 

Alley  Block  2,  Fairbanks  

Alley  Block  13,  Holcombes. .  . 

Fifth  St  


Permit 
No. 


1021 
1021 
1021 
1021 


23003 
23003 
23003 
23003 


Approved 


July  17,  1906 

July  17,  1906 

July  17,  1906 

July  17,  1906 


Length 
of 

Line 


133 
620 
1656 


2745 
5 


No. 
Man- 
holes 


INSPECTED 


Feb.  9,  1907 

Feb.  9,  1907 

Feb.  9,  1907 

Feb.  9,  1907 
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TABLE  No.  34 — Continued. 
MISCELLANEOUS  PIPE  LINES  LAID  IN  1906. 


TABLE  NO.  34— Continued. 

MISCELLANEOUS  PIPE  LINES  LAID  IN  1906. 


Arcade  

Beech  

Broadway  

Case  

Cedar  

Colorado  

Concord  

Concord  

Dale  

Dayton  &  Irvine's 

Dun  lap  

Kwing  and  Chutes 
Ewing  and  Chutes 

Grotto  

Fairfield  Ave  

Fillmore  Ave  

Fourth  

Hampden  

Isabel  

Livingston  Ave. .  . 

Milton  

Milton  

Milton  

Milton  

Milton  

Milton  

Raymond  Ave. . .  . 

South  Robert  

South  Robert  .... 

St.  Peter  

E.  Seventh  

E.  Seventh  

E.  Seventh  

Sixth  

E.  Seventh  

E.  Seventh  

E.  Seventh  

E.  Seventh  

E.  Seventh  

E.  Seventh  

E.  Seventh  

E.  Seventh  

Syndicate  No.  1  . . 
University  Ave.  .  . 

Wabasha  

Water  

E.  Winifred  


Across  E.  Seventh  

Intersection  E.  Seventh  

Intersection  Fifth  

Across  Between  Burr  and  DeSoto 

Seventh  

Intersection  South  Wabasha  

Intersection  South  Robert  

Intersection  Ada  

Alley  Block  9,  Holcombe's  

Alley  in  Block  80  

AHejr,  Block  18.  A.  E.  Ramsey. . . 

Alley  in  Block  1  

Alley  in  Block  18  

Alley  Block  2  Holcombe's  

Intersection  South  Robert  

Livingston  Ave  

Minnesota  

Intersection  Bradford  

South  Wabasha  

Fillmore  Ave  

Alley  Block  4,  Brown's  1st  

Alley  Block  3,  Brown's  1st  

Alley  Block  2,  Fairbanks  

Alley  Block  19,  Summit  Park  . . . 

Alley,  Block  2,  Brown's  1st  

Alley  .Block  1,  Brown's  1st  

Intersection  Langford  Ave.  ..... 

Between  Greenwood  and  Clinton 

80  ft.  Southerly  of  Water  St  

Ninth  

E.  end  of  Bridge  

Cor.  Franklin  

St.  Peter  

St.  Peter  

Intersection  Minnehaha  

Intersection  Eichenwald  

Intersection  Hope  

Intersection  North  

Intersection  Cable  

Intersection  Maria  Ave  

Intersection  Hoffman  Ave  

Bridge  

Alley  in  Block  1  

Cleveland  Ave  

Third  

Livingston  Ave  

Clinton  Ave  


Woodland  Park 
A.  E.  Ramsey 

Nininger  &  Donnelly 


Eighth. 

Alley  Block  7, 
Alley,  Block  19 

Alley  Block 

Custer  

Robert  


Easterly. 

Alfey  Block  4,  Smith  &  Taylor 
Alley  Block  3,  Smith  &  Taylor 
Alley  Block  A.  Marshall  Boulevard 

Alley,  Block  30,  Summit  Park  

Alley,  Block  2,  Smith  &  Taylor's  .  . 
Alley,  Block  1,  Smith  &  Taylor's  . . 


Wabasha . 
Jackson . . 


Bradley  

City  Limits.  . 

Fourth  

Custer  

South  Robert  . 


S 

Across 

'  E 
Across 
N 
N 

Across 

Across 
Across 
W 
Across 


Across 
Across 
Across 
Both 

N 

 s' 

N  &  S 


N  &  S 
W 
W 
N  &  S 
E 
S 
S 
N 
E 

Acrqss 


Permit 
No. 


File  No.  Approved 


403 
452 
2141 
398 
90 
90 
1021 
144 
1021 
258 
259 
1021 
400 
251 
2007 
456 
39 
251 
1021 
1021 
1021 
1021 
1021 
1021 
455 
401 
402 
1359 
1357 
2074 
2120 
1980 
88 


378 
145 


2140 
251 


22845 
22845 


22S46 
22846 
23003 


23003 
9042 


9042 


23003 
23003 
23003 
23003 
23003 


22815 
22845 
2284.-, 
22845 
22845 
22845 
22845 


22845 
22845 


April  26 
April  26 
July  17 

July  '  17 
July  ii 


Aug.  24 


Aug.  24. 

July  17 

July  17 

July  17 

July  17 

July  17 

July  17 


Aug.  24 


1906 
1906 

1906 
1906 


1906 
1906 
1906 
1906 
1906 
1900 
1906 


CORPORATION 


N.W.Tel.  Ex.  Co... 
N.W.Tel.  Ex.  Co... 
N.W.Tel.  Ex.  Co..  . 
N.W.Tel.  Ex.  Co... 
St  .  Paul  Gas  Lt.Co. 
N.W.Tel.  Ex.  Co... 
N.W.Tel.  Ex.  Co..  . 
N.W.Tel.  Ex.  Co... 
St.  Paul  Gas  Lt.  Co. 
N.  W.  Tel.  Ex.  Co..  . 
St.  Paul  Gas  Lt.  Co. 
N.W.Tel.  Ex.  Co... 
N.W.Tel.  Ex.  Co... 
St.  Paul  Gas  Lt.  Co. 
N.W.Tel.  Ex.  Co.... 
W.Side  Pow.Heat.Co 
St,  Paul  Gas  Lt.  Co. 
N.W.Tel.  Ex.  Co...  . 
N.  W.  Tel.  Ex.  Co..  .  . 
W.Side  Pow.  Heat.  Co 
St.  Paul  Gas  Lt.  Co. 
St,  Paul  Gas  Lt.  Co. 
St.  Paul  Gas  Lt.  Co. 
St,  Paul  Gas  Lt,  Co. 
St.  Paul  Gas  Lt.  Co. 
St.  Paul  Gas  Lt.  Co. 
W.W.Tel.  Ex.  Co. 


St.  Paul  Gas  Lt.  Co. 


N.  W.  Tel.  Ex.  Co. 


West.  Union  Tel.  Co. 
St,  Paul  Gas  Lt.  Co. 
W.Side  Pow.  Heat.  Co 
N.  W.  Tel.  Ex.  Co 


Length 
Line 


15 
70 
46 
50 
62 
3 
81 
35 
100 
75 
90 
60 
20 
90 
25 
90 
111 
92 
110 
129 
91 
93 
100 
60 
77 
80 
12 
70 
19 
4812 
66 
20 
109 
146 
119 
140 
45 
200 
40 
5700 
4 
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TABLE  No.  35. 

HEATING  CONDUITS. — CONDUITS  CONSTRUCTED  W 
THE  AMERICAN  DISTRICT  STEAM  CO.  AND 
NORTHERN  HEATING  AND  ELEC- 
TRIC CO.  1906. 


TABLE  NO.  35.— HEATING  CONDUITS. 

CONDUITS  CONSTRUCTED  BY  THE  AMERICAN  DISTRICT  STEAM  CO.  AND  NORTHERN  HEATING  AND  ELECTRIC  CO.  IN  1906. 


bley 
blev 

Kxth 
Sixth 
Six«.|, 
Sixtli 
Sixth 
«ha 


Ninth  

Sibley  

Corner  Wabasha. 

Seventh  

Sixth  

Jackson  

Wabasha  

Robert  

Jackson  

Minnesota  

Franklin  

Sixth  

Sixth  

Fourth  

Sixth  

Sixth  

Fourth  

Fourth  

Fourth  

Sixth. 
Sixth. 
Minnesota 
Minnesota  . 
Minnesota 
Minnesota 
Jackson 
Robert.  .  . 
Sibley. . .  . 
Sib  lev. . .  . 

Cedar  

Sibley  

Sibley  

Sibley  

Minnesota. 
Sixth. 
Sixth 
Sixth. 
Wabasha. 
Minnesota. 
Wabasha. 
Wabasha . 
Wabasha . 
Third. 


Exchange. 
Jackson  . . 


Fifth  

Ninth  

Sibley  

St.  Peter. . . . 
Jackson  .... 

Sibley  

Robert  

Washington . 
Seventh .... 
Seventh .... 

Fifth  

Seveneth  . . . 

Fifth  

Fifth  

Fifth  

Fifth  

Seventh .... 

Fifth  

Cedar  

Robert  

Cedar  

Cedar  

Sibley  

Minnesota  . . 

Jackson  

Jackson  .... 
Wabasha.  .  . 
Jackson  .... 

Jackson  

Jackson  .... 

Cedar  

Eight  

Eighth  

Seventh  

Cedar  

Cedar  

Cedar  

Cedar  

Cedar  

Fourth  


PeNo!t 

AUTHORITY 

T-i-i  XT 

r  lie  JNo. 

Approved 

194 

19264 

June    8,  1904 

195 

201 

218 

"      "  ".. 

250 

246 

"      "  " 

304 

379 

388 
390 

a      a  ii 

406 

217 

248 
389 

«           H  II 
« 

218 

"           "  " 

249 

21 

a        a  ii 

197 

198 
216 

a        u  ii 

,  381 

U            «  11 

193 

196 
200 

202 

219 

u 

192 

It         u  u 

241 

19264 

In,...      Q  HWt! 

June    ©,  iyu4 

242 

247 

"  " 

303 
314 

"      "  " 

320 

365 

a        ii  u 

195 

"  "ii 

243 

312 

199 

285 

366 
367 

«•        U  II 

375 

405 

Length 
of 

Line 


10 
300 
25 
15 
12 
10 
5 
5 
5 
30 
40 
10 
25 
30 
15 
35 
15 
25 
25 
15 
10 
2 
2 
50 
35 
450 
35 
30 
30 
35 
2 
2 
2 
2 

700 
5 
20 
35 
15 
20 
15 
10 
5 


No.  of 
Man- 
holes 


INSPECTED 


Feb.  20,  1907 


Feb.  20,  1907 


Service 
Service 


Fifth... 
Market . 


Ninth.  . 
Frankli 


June    8,  1904 


500 

1 

700 

1 

1200 

2 

Feb.  20,  1907 


OP  THE  CITY  OF  ST.  PAUL  FOR  1906. 
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TABLE  No.  36. 

POLE  LINES  CONSTRUCTED  BY  THE  NORTHWESTERN 
TELEPONE  EXCHANGE  CO.  IN  1906. 


STREET 


la  

nes  Ave..  . . ] 
mapolis.  .  .  . 
mapolis.  .  .  . 
inapolis.  .  . . 

cade  

iker  

allows  

sllows  

dwell  

adf  ord  

own  Ave..  . 

uno  

mbridge. . . 

nada  | 

rter  Ave..  . 
icago  Ave..! 
telton  Ave.. 

ighorn  

ftord  

lorado  

lumbia. .  .  . 

ncord  

unty  Road 

rtice  

iarborn .... 
>swell  Ave.. 

ichess  

>ton  Ave. .  . 

lis  

irfield  Ave. 
irview  Ave 
irview  Ave 
antham.  . . 
eenwood  A 
eenwood  A 

»ff  Ave  

»ff  Ave  

ill  Ave  

ill  Ave.  .  .  . 
imline  Ave 
imline  Ave 
imline  Ave. 

irvard  

ithaway.  .  . 

ibel  

ibel  

ssamine.  .  .  . 

mg  

msas  Ave. . 


POLE  LINES  CONSTRUCTED  BY  THE 


Isabel  

Flandrau  

Ottawa  Ave..  .  . 

Smith  Ave  

South  Robert. .  . 

Minnehaha  

Bidwell  

Delos  

Stevens  

Stevens   

Hampden  Ave.. 

Concord  

Layfayette  Ave. 
Summit  Ave.  . . . 

Fourteenth  

Gordon.  Ave. . .  . 
Livingston  Ave. 
Prior  Ave..  .... 

Lafond  

University  Ave 

Starkey  

Pennsylvania. . . 

Isabel  

Langford  ; 

Riverview  Ave.. 

Stryker  Ave  

Chelmsford  

Wells  

Clinton  Ave. . .  . 
Seal. 


South  Wabasha  

University  Ave  

St.  Clair  Ave  

County  Road   

Concord  

Congress  

Dearborn  

Congress  

Delos  

Congress  

Alley,  Block  1,  Wann's  

Otto  Ave  

Alley,  Block  1,  Boulevard  3rd  

Midway  Ave  

Seventh  

Hall  Ave  

150  ft.  E.  of  Starkey,  thence  E.  135  ft. 

Edgerton  

Cherokee  

Concord  


Concord  

Van  Dyke  St  

Smith  Ave  

Dodd  Road  

Gorman  Ave  

Fauquier  

Bellows  

Winifred  

Winifred  

Morton  

Ellis  

Bunker  

Railroad  

Allev,  Block  7,  Macalester  Park 

Valley  

Keston    

South  Wabasha  

Pusey  

Minnehaha  

Bayard  

Greenwood  Ave  

Gleneoe  

South  Robert  

Knapp  

Oakdale  Ave  

Bidwell  

Chilcomb  

Case  

State  

Hunt  Place  

Livingston  Ave  

Hilles  

C.  M.  &  St.  P.  Ry  

Branston  

Congress  

Colorado  

Augusta  

Delos  

Prospect  Terrace  

Delos  

Alley,  Block  3,  Wann's  

Montreal  Ave  

Alley  Block  1,  Wann's  ; 

Prescott  

End  of  Street  

Winslow  Ave  


Bradley. . . . 
Smith  Ave. 
Curtice .  .  . 


TELEPHONE  EXCHANGE  CO.  IN  1906 


Permit 
No. 


122 
321 

40 
107 
313 
355 
110 
102 
100 

99 
227 
121 
427 
289 
458 
226 

76 
232 
424 
220 
125 
428 

35 
223 
264 

97 
224 
328 
116 
228 

78 
230 
319 
229 
124 
361 
101 
136 
132 
135 
155  1,, 
460 
278 
35S 
141 

10 


AUTHORITY 


File  No. 

Approved 

9139 
20258 
22915 

Aug.  21,  1906 
Nov.  28,  1905 

\4„,,       Q  IQAfi 

iviay     y,  i»uu 

22915 
22915 

May    9,  1906 

22915 
23649 
22847 

Mav  9,  1906 
Aug.  7,  1906 
April  21,  1906 
Sept  20  1906 

Aug.     <,  iyuu 

23649 
9225 
23649 

9225 

Aug.  7,  1906 
Sept .  20,  1906 
Aug.  7,  1906 
April  21  1906 
Sept.  20,  1906 

23649 

Aug.  7,  1906 
April  9  1906 

23649 
9139 
22847 
23649 

Aug.  7,  1906 
Aug.  25.  1906 
April  21,  1906 
Aug.    7,  1906 

23649 
23649 

Aug.    7,  1906 

Q„n*    on    1 QOft 

Aug.    7,  1906 

ooo?l 
23315 
23315 
23315 
93224 
24073 

n  1  qha 
uct.     o,  iyuo 

lYiay     J?,  ij7uo 

June  26  1906 

June  26!  1906 

June  26.  1906 

Sept.  20,  1906 

Nov.  26,  1906 

23315 
Pen 

June  26,  1906 

22915 
22847 

May  9,  1906 
April  21,  1906 

Lensrth 
of 
Line 


No. 
of 
Poles 


125 

900 

375 

300 

725 

300 

225 

600 

900 
1035 

750 

790 

400 
1200 

590 

600 

1050  , 

300  I 
1050 

600 

750 

750 

825 

325 

340 

675 

350 

975 

750 

600 
1050 
1800 
5326 

300 

375 

940 

900 

300 

525 

600 

790 

600 
300 
450 
675 
135 
650 
855 
900 


INSPECTED 


Jan.  31, 
Jan.  19, 
April  6, 
July  11, 
Jan.  24, 
Jan.  14, 
July  13, 
June  26, 
July  21, 
June  22, 
Sept.  12, 
Jan.  26, 
Jan.  16, 
Sept  .  22, 
Jan.  26, 
Sept.  11, 
July  18, 
Aug.  24, 
Jan.  21, 
Sept.  10, 
Jan.  26, 
Jan.  16, 

Feb.  2, 
Jan.  24, 
June  27, 
Feb.  2, 
Jan.  14, 
Jan.  26, 
Sept.  10, 
July  17, 
Aug.  24, 
Jan.  22, 
Feb.  2, 
Jan.  26, 
Jan.  26 
July  11, 
July  18, 
July  13, 
July  13, 
Jan.  19, 
Jan.  31, 
Sept.  22, 
Jan.  26, 
Aug.  3, 
Mar.  24, 
Mar.  24, 
Jan.  16, 
June  26, 
Jan.  24, 


1907 
1907 
1906 
1906 
1907 
1907 
1906 
1906 
1906 
1906 
1906 
1907 
1907 
1906 
1907 
1906 
1906 
1906 
1907 
1906 
1907 
1907 

1907 
1907 
1906 
1907 
1907 
1907 
1906 
1906 
1906 
1907 
1907 
1907 
1907 


1907 
1907 
1906 
1907 
1906 
1906 
1906 
1907 
1906 
1907 
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TABLE  NO.  36- 

POLE  LINES  CONSTRUCTED  BY  THE  NORTH' 


Raymond  Ave  

Carter  Ave  

Gordon  Ave  

So.  Robert  

Page  

Case  

Aurora  Ave  

Edgerton  

State  

Ottawa  Ave  

Ottawa  Ave  

Hall  Ave  

Fairview  

Belvidere  

Page  

Baker  

Baker  

Riverview  

Wvnne  

Selby  Ave  

L.  Como  and  Phalen  Ave. 

Tatum  Ave  

Portland  Aye  

Raymond  Ave  

Hilles  Ave  

W.  Seventh  

Hampden  Ave  

Franklin  Ave  

Raymond  Ave  

Phalen . 

South  Wabasha. 
Smith  Ave. 
Selby  Ave. 

Tyler  

Louisa  

Isabel  

Fairfield  Ave  

Delos  

Dearborn.  ^  

Dearborn  

Morton  

Tatum  

Fillmore  Ave  

30  ft.  Northerly  of  Lafayette  Ave.. 
200  ft.  Northerly  of  Lafayette  Ave. 

Tyler  

Isabel  

Delos . 
Payne  Ave. 


Bayless  Ave  

Buford  Ave  

Knapp  St  

State  

Morton  

Cook  

Blair  

Arkwright  

Eva  

Between  Cherokee  and  Deleware. . . 

Ohio  

South  Robert  

Linden  

Bunker  

Congress  

Page  

King  

Oakdale  Ave  

Woodbine  

Summit  Ave  

Denney  

Prior  Ave  

Summit  Ave  

Gibbs  

Pennock  

Milton  , .  .  . 

Franklin  Ave  

C.  M.  &  P.  St.  Ry  

Alley.  Block  60,  St.  Anthony  Park 

Flandrau  

Seminole  

Delaware  

St.  Clair  

Annapolis  

Dearborn  

Delos  

Delos  

Congress  

Congress  

Congress  

Tyler  

Prior  Ave  

Indiana  Ave  

Northerly  

Northerly  

dX,::.-:::::::::::::::::::::: 

Prospect  Terrace  

Edgerton  


TELEPHONE  EXCHANGE  CO.  IN  1906 


SIDE 

Permit 

No. 

s 



235 

w 

225 

N 

238 

N 

260 

E 

104 

E 

331 

W 

447 

N 

330 

W 

360 

S 

106 

s 

133 

s 

262 

s 

407 

w 

357 

w 

96 

w 

140 

E 

105 

s 

265 

w 

79 

E 

277 

E 

53 

S 

233 

E 

156i 

E 

234 

E 

255 

s 

137 

w 

221 

w 

222 

s 

236 

N 

323 

s 

65 

s 

65 

w 

154J 

w 

261 

w 

261 

E 

359 

W 

117 

W 

127 

W 

67 

W 

98 

E 

109 

N 

231 

E 

134 

E 

210 

E 

211 

E 

108 

E 

138 

E 

139 

S 

329 

AUTHORITY 


23649 
23649 
23649 
22S47 
22915 
7071 


9139 


22915 
23315 
22847 
9225 
23315 


23315 
22915 
22706 
22707 
22703 
20369 
23649 
9224 
23649 


23312 
23649 
23649 
23649 
22041 
22100 
22100 
9224 
22847 
22847 
23315 


22915 
23649 
2331.-) 


22915 
23315 
23315 
9139 


Approved 


Aug.  7,  1906 
Aug.  7,  1906 
Aug.  7,  1906 
April  21.  1906 
May  9.  1906 
July     1,  1903 


Aug.  25,  1906 


May  9,  1906 
June  26,  1906 
April  21,  1906 
Sept.  20.  1906 
Juno  26,  1906 


June  26, 
Mav  9, 
April  9, 
April  12, 
April  30, 
Nov.  7, 
Aug.  7, 
Sept  20, 
Aug.  7, 


1906 
1906 
1906 
1906 
1906 
1904 
1906 
1906 
1906 


June  26,  1906 
Aug.  7,  1906 
Aug.  7,  1906 
Aug.  7,  1906 
Oct.  21,  1905 
Dec.  8,  1905 
Dec.    8,  1905 


April  21,  1906 
April  21,  1906 
Juno  26,  1906 


Mav  9,  1906 
Aug.  7,  1906 
June  26,  1906 


May  9,  1906 
June  26,  1906 
June  26,  1906 
Aug.  25.  1906 

New  

Reset   


Length 
of 
Line 


No. 

Of  INSPECTED 

Poles 


225 
225 
640 
350 
785 
875 
1950 
600 
525 
1400 
1315 
490 
975 
1735 
600 
450 
320 
1800 
1540 
300 
600 
500 
225 
375 
'2700 
1388 
1200 
338 
4350 
1915 
1050 
4800 
1425 
340 
340 
240 
640 
1350 
1250 
600 
450 
600 
185 
250 


69467 
16515 


Jan.  21, 
Sept.  13, 
Feb.  2, 
Sept.  21, 
June  25, 
Jan.  16, 
Jan.  31, 
Jan.  16, 
Jan.  26, 
July  16, 
July  11, 
Jan.  24, 
Jan.  26, 
Jan.  26, 
June  22, 
July  20, 
June  25, 
Jan.  24, 
Jan.  21, 
Jan.  13, 
April  17, 
Aug.  24, 
Jan.  21, 
Sept.  11, 
Aug.  24, 
Aug.  3, 
Sept.  14, 
Sept.  14, 
Sept.  8, 
Jan.  24, 
Jftne  27, 
June  27, 
Jan.  23, 
Sept.  21, 
Sept.  21, 
Jan.  26, 
Aug.  11, 
July  6, 
Jan.  26, 
June  22, 
July  13, 
Aug.  24, 
July  16, 
Aug.  6, 
Aug.  6, 
July  14, 
July  17, 
July  19, 
Jan.  15, 


1907 
1906 
1907 
1906 
1906 
1907 
1907 
1907 
1907 


1097 
1907 
1907 
1906 
1906 
1906 
1907 
1907 
1907 
1906 
1906 
1907 
1906 
1906 
1906 
1906 
1906 
1906 
1907 


1907 
1906 
1906 
1907 
1906 
1906 
1907 
1906 
1906 
1906 
1906 
1906 
1906 
1906 
1906 
1906 
1907 
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TELEPHONE  EXCHANGE  CO.  IN  1906. 


Table  No.  36.— Continued. 

POLE  LINES  REMOVED  BY  THE  NORTHWESTERN  TELEPHONE  EXCHANGE  CO.  IN  1906. 


AUTHORITY 

Length 

No. 

STREET 

FROM 

TO 

SIDE 

Permit 

of 

of 

INSPECTED 

REMARKS 

No. 

File  No, 

Approved 

Line 

Poles 

Dale  

__ 

s 

S 
N 
N 

640 
658 
1250 
900 

5 
4 
10 

8 

3 
6 

Feb.  23,  1907 
Feb.  23,  1907 
Feb.  23,  1907 
Feb.  23,  1907 
Feb.  23,  1907 
Feb.  23,  1907 
Feb.  23,  1907 

Carroll  

Mackubin  

Farrington  Ave  

Central  Ave  

Dale  

Grotto  

Hopkin's  Add  .... 

Alley  in  Block  2  

Wahasba    

St.  Peter  

S 
E 

340 
750 

St.  Peter  

Ninth  

Tenth  

4538 

37 

POLE  LINES  TRANSFERRED  FROM  AMERICAN  TELEGRAPH  AND  TELEPHONE  CO.  TO  NORTHWESTERN  TELEPHONE  EXCHANGE  CO.  IN  1906. 


Maryland.  .  . 
MeMenemy . 
Sylvan  


MeMenemy 
Maryland.". 
Maryland.  . 


Sylvan  .  . 
Hyacinth 
Lawson . . 


Permit 
No. 


AUTHORITY 


Approved 


Length 

of 
Line 


3900 
750 
1935 


No. 
of 
Poles 


INSPECTED 


Feb.  23,  1907 
Feb.  23,"1907 
Feb.  23,  1907 


OF  THE  CITY  OF  ST.  PAUL  FOR  1906. 


TABLE  No.  36— Continued. 

ALLEYS. — POLE  LINES  CONSTRUCTED  BY  THE 
NORTHWESTERN  TELEPHONE  EX- 
CHANGE CO.  IN  1906. 


ADDITION 


•SIDE 


Adam's,  alley  in  blocks  1,  2  and  3  

Arlington  Hills,  alley  in  blocks  7,  8,  9  and  10  

Arlington  Hills,  alley  in  block  5  

Arlington  Hills,  allev  in  blocks  57,  58  and  59  

Arlington  Hills,  alley  in  blocks  54,  55  and  56  

Arlington  Hills,  alley  in  blocks  21,  22  and  23  

Arlington  Hills,  alley  in  blocks  16,  17,  18,  19  and  20  

Arlington  Hills,  alley  in  blocks  11,  12,  13,  14  and  15  

Ascli's  sub,  block  92,  L.  Dayton  alley  in  block  92  

Bazille  and  Roberts,  alley  in  block  3  

Hells,  alley  in  blocks  3,  9  and  10  \  

Berger's  re-arrangement,  alley  in  block  21  

Bernheimer's,  alley  in  block  1  

Birmingham's  2nd,  alley  in  block  1  

Brandt's  re-arrangement,  alley  in  block  38  

Boulevard,  alley  in  block  13  

Boulevard  2nd,  alley  in  block  14  

Boulevard  1st,  alley  in  block  1  

Capitol,  alley  in  blocks  1  and  5  

Clarke's  sub.,  alley  in  block  32  

College  Park,  alley  in  blocks  1,  4  and  5  

Cooper's,  alley  in  block  1  

Dawson's,  Earl  St.,  alley  in  blocks  71  and  74  

Dawson's,  Rice  St.,  alley  in  block  4  

Dawson's  sub.,  alley  in  block  2  

Dawson's  sub.,  alley  in  block  2  

Dawson's  re-arrangement,  alley  in  blocks  69  and  71  

Desnoyer  Park,  alley  in  block  51  

Dobner's  re-arrangement,  alley  in  block  2  

Donnelly's,  alley  in  block  2  ".  

Douglas,  alley  in  block  1  

Douglas,  alley  in  block  3  

Dyer's  r  >arrangement,  alley  in  block  4  

Dyer's  re-arrangement,  alley  in  block  4  

Dyer's  re-arrangement,  alley  in  block  11  

Eastville  Heights,  alley  in  blocks  13,  14,  15  and  16  

Elbra  Div.,  alley  in  block  2  

Elmer  &  Morrison's  re-arrangement,  alley  in  Block  1  

Fairbank's,  alley  in  block  1  

Fairview,  alley  in  block  4  5,  12  and  13    

Fairview,  alley  in  blocks  3  and  8  

Kan-view,  alley  in  blocks  11  and  14.  

Fairview,  alley  in  blocks  3  and  8  

Forest  Dale,  alley  in  block  1  

Forest  Dale,  alley  in  block  3  

Franklin,  alley  in  block  3  

Groveland,  alley  in  block  1  

Hazel  Park,  allev  in  block  3  

Hazel  Park,  alley  in  block  2  

Hills,  alley  in  block  3   .   

Hills,  alley  in  block  4  

Hinkel's  3rd  amd.,  alley  University-Feronia,  Fairview-E..  Lynnhurst 

Howard's,  alley  in  block  2  

Hunt's  Re-arrangement,  alley  in  block  1  


El'HOXE   EXCHANGE  CO. 


AUTHORITY 

Lgth. 
of 

No. 
of 

'ermit 

INSPECTED 

REMARKS 

No. 

File  No. 

Approved 

Li  r  e 

Poles 

434 

22366 

June  24,  1906 

900 

6 

Jan.  31,  1907 

339 

22037 

Oct.  23  1905 

1950 

14 

Jan.   14,  1907 

343 

22101 

Dec     8  1905 

225 

2 

Jan.  14,  1907 

344 

22101 

Dec!    8^  1905 

1275 

5 

Jan.  14,  1907 

345 

ooi  n! 

Dec.    8,  1905 

1310 

9 

Jan.  14,  1907 

352 

Dec.    8,  1905 

1300 

12 

Jan.  15,  1907 

353 

22101 

iJec.    o,  iyuo 

2175 

17 

Jan.  14,  1907 

354 

22101 

Dec.    8,  1905 
Sept.  27,  1906 

2550 

18 

Jan.  14,  1907 

11 

21893 

660 

5 

Mar.  24,  1906 

362 

22848 

Aprii  23,  1906 

150 

2 

Jan.  28,  1907 

118 

22848 

April  23|  1906 

670 

8 

July    7,  1906 

70 

22848 

April  23,  1906 

338 

3 

June  23,  1906 

422 

9138 

Auir.  21,'  1906 

422 

2 

Jan.  31,  1907 

308 

22101 

Dec'    9!  1905 

660 

6 

Jan.  19,  1907 

120 

22848 

\  .       ]  OI     1  (IMC 

April  zi,  iyuo 

300 

2 

Jan.  28,  1907 

270 

600 

4 

Sept.  20,  1906 
Sept.  20,  1906 
Sept.  20,  1906 
Jan.  19,  1907 

Reset 
Reset 
Reset 

270 

600 
600 

4 

270 

4 

284 

23559 

July  23,  1906 

1700 

11 

349 

22101 

Dec.    8,'  1905 

520 

3 

Jan.   14,  1907 

448 

20906 

April  14',  1905 

975 

7 

Jan.  31,  1907 

326 

22101 

Dec.    9  1905 

640 

4 

Jan.  16,  1907 

374 

22914 

May    9!  1906 

660 

4 

Jan.  15,  1907 

8 

7071 

July    4!  1903 

270 

2 

Mar.  23,  1906 

373 

22914 

May    9!  1906 

640 

5 

Jan.  15,  1907 

372 

450 

3 

Jan.  15,  1907 

Reset 

69 

22848 

April  23,  1906 

600 

5 

July  13,  1906 
Sept.  21,  1906 

267 

22559 

Julv  25!  1906 

638 

5 

213 

22037 

Oct.  23!  1905 

413 

2 

Jan.  19,  1906 

440 

21396 

Julv  18,  1905 

340 

3 

Jan.  30,  1907 

339 

22037 

Oct.   23!  190.") 

640 

4 

Jan.  14,  1907 

354 

22101 

Dec.    8  1905 

640 

4 

Jan.   14,  1907 

296 

21320 

Jan.  19'  1905 

600 

4 

Jan    21,  1907 

297 

21320 

Jan    19  1905 

300 

3 

Jan.  23,  1907 

300 

21320 

Jan.  19  1905 

640 

4 

Jan.  21,  1907 

340 

21000 

May  18^  1905 

2550 

17 

Jan.  23,  1907 

153 

2331 1 

June  26  1906 

565 

5 

Aug.    8,  1906 

290 

21320 

June    6  1905 

250 

2 

Jan.  22,  1907 

309 

21396 

Julv    5  1905 

660 

4 

Jan.  14,  1907 

333 

22101 

Dec     9  1905 

1310 

9 

Jan.  16,  1907 

337 

22914 

May    9,  1906 

640 

5 

Jan.  16,  1907 

394 

2''101 

Dec     9  1905 

550 

4 

Jan.   16,  1907 

395 

22914 

May    9,'  1906 

625 

5 

Jan.  16,  1907 

339 

22037 

Oct.  23,  1905 

640 

5 

Jan.  14,  1907 

354 

22101 

"Dec.    8,  1905 

640 

5 

Jan.  14,  1907 

439 

20777 

Mar.  28,  1905 

169 

Jan.  31,  1907 

318 

20493 

Nov.    4,  1904 

440 

4 

Jan    19  1907 

325 

23571 

July  23,  1906 

600 

4 

Jan!  26!  1907 

327 

23571 

July  23,  1906 

600 

3 

Jan.  26,  1907 

344 

22101 

Dec.    8,  1905 

640 

5 

Jan.  14,  1907 

345 

22101 

Dec.    8,  1905 

640 

4 

Jan.  14,  1907 

462 

Pending  

750 

6 

Jan.  31,  1907 
Jan.   14,  1907 

354 

22101 

Dec.    8,  1905 

640 

5 

185 

22916 

May    9,  1906 

565 

4 

Sept.  10,  1906 

OF  THE  CITY  OP  ST.  PAUL  POR  190G. 


.   TABLE  No.  36— Continued. 
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TABLE  NO.  36— Continued. 

POLE  LINKS  CONSTRUCTED  BY  THE  NORTHWESTERN  TELEPHONE  EXCHANGE  CO.  IN  1906. 
— ALLEYS  


Irvine's,  alley  in  block  50  

Kelly's,  alley  in  block  12  

Kidd's  re-arrangement,  alley  in  block  2  

Kittson's,  alley  in  blocks  31,  32,  33,  34  and  35  

Lake  Park,  2nd  div.,  alley  in  block  1  

Lanberg's  re-arrangement,  alley  in  block  13  

Law  ton's  sub.,  alley  in  block  14  

Lawton  &  Meyer's  re-arrangement,  alley  in  block  2. 

Lawton's  re-arrangement,  alley  in  block  15  

Leech's,  Sam'l,  alley  in  block  4  

Leech's,  allsy  in  block  1  

Leech's,  alley  in  blocks  5  and  6  

Leech's,  alley  in  block  2  

Leech's,  alley  in  blocks  7,  8  and  9  

Lewis  <fe  Matron's,  alley  in  blotk  10  

Lewis,  alley  in  blocks  10  and  14  

Libby's,  alby  in  block  1  

Lockwood's,  alley  in  block  4  

Lovering's,  alley  in  block  3  

Lovering  Park,  alley  in  block  8  

Macalester  Park,  alley  in  block  9  

Macalester  Park,  alley  in  block  6  

Macalester  Park,  alley  in  block  7  

Macalester  Park,  alley  in  blocks  3  and  10   . 

Macalester  Park,  alley  in  block  13  

Matkubin's  K.  M.,  alley  in  block  2  

Mackubin's  E.  M.  2nd,  alley  in  block  2  

Mackubin's  E.  M.  2nd,  alley  in  block  1  

Marshall's,  alley  in  block  2  

Marshall's,  alley  in  block  9  

Marshall  Boulevard,  alley  in  block  A  

Martin  &  Lienaus'  re-arrangement,  alley  in  block  16 

Martin's  re-arrangement,  alley  in  block  13  

Mann's,  alley  in  block  2  

Man  son  and  Simon  ton's,  alley  in  blocks  3  and  4  

Manson  and  Simonton's,  alley  in  blocks  5  and  6.  . .  . 
Martin's,  Paul  re-arrangement,  alley  in  block  18.  .  .  . 

McCaskey's  re-arrangement,  alley  in  block  1  

McManus'  Add.,  Mary,  alley  in  block  22  

Merrill's,  D.  D.  re-arrangement,  alley  in  block  81. . . 

Merriam  Park  4th,  alley  in  blocks  1,  2,  and  3  

Merriam  Park  2nd,  alley  in  blocks  15,  16  and  17  .  . . 

Messerli  and  Erchbach's,  alley  in  blocks  2  and  3  

Messerli  and  Esch'^ach's,  alley  in  block  4  

Midway  Heights,  alley  in  blocks  15,  16  and  17.  .  .  . 

Midway  Heights,  alley  in  block  15  

Midway  Heights,  alley  in  blocks  4,  11  and  12  

Midway  Heights,  alley  in  blocks  10  and  13  

Midway  Heights,  alley  in  blocks  5  and  6  

Millmm  Park,  alley  in  block  1  

Milton's,  alley  in  block  5  

Michel's  sub.;  alley  in  block  2  

Murray  and  Fay's  sub  

Nelson's,  alley  in  block  5  


Permit 
No. 


417 

338 
464 
212 


282 
24 
411 
412 
416 
421 
336 
459 

81 
339 
438 
437 
293 
294 
298 
299 
301 
345 
353 
354 
362 
356 
441 
118 
119 
167 
271- 
272 
281 
213 

70 

72 
268 
274 
370 
371 
154 
155 
156 
157 
158 
448 
451 

54 
463 
351 


AUTHORITY 


21265 
22914 
2 1893 
21396 
22707 
22914 
22N4S 
2L>7()(> 

22706 
21625 
9138 
9138 
212(55 
9138 
22914 
23311 
22707 
22037 
20906 


21320 
21320 
21320 
21320 
21230 
22101 
22101 
22101 
22848 
22848 
21396 
22848 
22S48 
22916 
21320 
21320 
22706 
22037 
22848 
22848 
23559 
21320 
22914 
22914 
22037 
22037 
22037 
22037 
22037 
20527 
21000 
21000 


Approved 


22101 


Aug.  26  1905 
May  9  1906 
Sept,  25,  1905 
July  18,  1905 
April  12,  1906 
May  9,  1906 
April  21,  1906 
April  19,  1906 
April  12,  1906 
Aug.  26,  1905 
Aug.  21,  1906 
Aug.  21,  1906 
Aug.  26,  1905 
Aug.  21,  1906 
May  9,  1906 
June  26,  1906 
April  12,  1906 
Oct.  23,  1905 
April  14,  1905 


June  19, 
June  19, 
June  19, 
June  19, 
June  19, 
Dec.  8, 
Dec.  8, 
Dec.  8, 
April  23, 
April  23, 
July  18, 
April  21, 
April  21, 
May  9, 
June  19, 
June  19, 
April  12, 
Oct.  23, 
April  23, 
April  23, 
July  23, 
June  19, 
May  9, 
May  9, 
Oct.  23, 
Oct  .  23, 
Oct.  23, 
Oct.  23, 
Oct.  23, 
Nov.  28, 
May  22, 
May  24, 
Pending. 
Dec.  8, 


1905 
1905 
1905 
I  905 
1905 
1905 
1905 
1905 
1906 
1906 
1905 
1906 
1906 
1905 
1905 
1905 
1906 
1905 
1906 
1906 
1906 
1905 
1906 
1906 
1905 
1905 
1905 
1905 
1905 
1904 
1905 
1905 


bg'th 

of 
Line 


375 
320 
500 
1125 
260 
320 
500 
510 
520 
300 
365 
760 
600 
1050 
275 
640 
250 
640 
375 
125 
600 
450 
200 
450 
600 
670 


No. 
of 
Poles 


19(15 


640 
150 
300 
640 
330 
500 
250 
1350 
1350 
480 
412 
337 
270 
1125 
1400 
790 
640 
1275 
550 
1200 
600 
700 
410 
650 
640 
375 
640 


INSPECTED 


Jan. 
Jan. 
Jan. 
Aug. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Mar. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Feb. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Feb. 
Jan. 
Jan. 
Jan. 
Jan. 


31,  1907 

16,  1907 

30,  1907 
7,  1906 

23,  1907 

16,  1907 

26,  1907 

23,  1907 

23,  1907 

24,  1906 

31,  1907 
31,  1907 
31,  1907 
31,  1907 
16,  1907 

4,  1907 

23,  1907 

14,  1907 

30,  1907 

31,  1907 
21,  1907 

2,  190? 

21,  1907 

22,  1907 
21,  1907 
14,  1907 


Jan. 

Jan. 

Jan. 

Jan. 

July 

April 

Feb. 

Jan. 

Jan. 

Jan. 

Jan. 

June 

June 

Jan. 

Jan. 

Jan. 

Jan. 

Aug. 

Aug. 

Aug. 

Aug. 

Aug. 

Jan. 

Jan. 

April 

Jan. 

Jan. 


14,  1907 
28,  1907 
26,  1907 

30,  1907 
7,  1906 

21,  1906 
2,  1907 

19,  1907 
19,  1907 
23,  1907 
19,  1906 

23,  1906 

22,  1906 

24,  1907 
19,  1907 

15,  1907 
15,  1907 
24,  1906 
24,  1906 
24,  1906 
24,  1906 
24,  1906 

31,  1907 
31,  1907 
17,  1906 
30,  1907 
15.  1907 
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TABLE  No.  36— Continued. 

ALLEYS. — POLE  LINES  CONSTRUCTED  BY  THE 
NORTHWESTERN  TELEPHONE  EX- 
CHANGE CO.  IN  1906. 
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TABLE  NO.  36 — Continu ed . 

POLE  LINES  CONSTRUCTED  BY  THE  NORTHWESTERN  TELEPHONE  EXCHANGE  «CO.  IN  1896 
— ALLEYS  


Nelson's,  alley  in  block  1  

Oakville  Park,  alley  in  blocks  22.  23  and  24. 
Oakville  Park,  alley  in  blocks  19,  20  and  21. 

Prospect  Park,  alley  in  blocks  1  and  12  

Qui  n  by  Park  

Ramsey,  Anna  E.,  alley  in  block  19  

Rice  &  Irvine's,  alley  in  block  52  

Rice  &  Irvine's,  alley  in  block  30  

Rice  and  Irvine's,  alley  in  block  63  

Rice  &  Irvine's,  alley  in  block  53  


Ed.  Rice's  2nd,  alley  in  block  4. 

Ed.  Rice's  4th,  alley  in  block  6  

Robertson's,  alley  in  blocks  185  and  186  

Robertson's,  alley  in  block  156  

Robertson's,  alley  in  block  157  

Robertson's,  alley  in  block  158  

Robertson's,  alley  in  blocks  162  and  165  

Robertson's,  alley  in  blocks  166,  167,  180  and  181  

Robertson's,  alley  in  blocks  168,  169,  177,  178,  and  179. 
Rudolph's  re-arrangement,  alley  in  block  13  


block  40  

block  31  

in  block  38  

in  blocks  21,  32  and  37. 
blocks  36  and  37.  .  .  . 

in  block  16  

in  block  45  

block  48  


St.  Anthony  Park  North,  alley  ir 
St.  Anthony  Park  North,  alley  ir 
St.  Anthony  Park  North,  alley  ir 
St.  Anthony  Park  North,  alley  ii 
St.  Anthony  Park  North,  alley  ir 
St.  Anthony  Park  North,  alley  ii 
St.  Anthony  Park  North,  alley  ii 
St.  Anthony  Park  North,  alley  ir 
St.  Anthony  Park  alley  in  block  28 

St.  Anthony  Park,  alley,  in  block  40  

St.  Anthony  Park,  alley  in  blocks  43  and  44  

St.  Anthony  Park,  alley  in  block  4  

St.  Antohny  Park,  alley  in  blocks  73  and  74  

St.  Anthony  Park,  alley  in  blocks  33  and  34  

St.  Anthony  Park,  Railway  alley  betweeen  blocks  72,  73,  74  and  75 

St.  Anthony  Park,  alley  in  blocks  64  and  77  

St.  Anthony  Park  South,  alley  in  block  1  

St.  Anthony  Park,  alley  in  block  78  

St.  Anthony  Park,  allev  in  block  31  

St.  Anthony  Park,  alley  in  block  79  

St.  Anthony  Park,  alley  in  block  49  

Sanborn's  Midway,  alley  in  block  8  

Simonitsch  sub,  alley  iii  block  1  

Skidmore  and  Cassedy's,  alley  in  block  1  

Smith's  sub,  alley  in  block  3  

Smith's  sub,  alley  in  block  3  

Stinson's  sub,  alley  in  block  36  ;  

Stinson's,  alley  in  block  13  

Stinson's,  alley  in  block  15  

Stinson's,  alley  in  block  16  

Stinson's,  alley  in  block  14  -  


Permit 
No. 


353 
340 
341 
115 
437 
435 
51 
410 
418 
419 
152 
332 
86 
73 
74 
75 
77 
84 
85 
68 
159 
160 
161 
162 
163 
164 
165 
166 
170 
171 
172 
173 
179 
180 
182 
183 
184 
185 
186 
187 
237 
432 
431 
433 
20 
54 
317 
333 
334 
335 
375 


AUTHORITY 


File  No.  Approved 


22101 
21000 
7071 


21320 
21025 
9138 
21265 
21265 
23311 
22101 
22X4N 
22S48 
22S4S 
22S-1K 
22S48 
228-18 
22N-1S 


22916 
22916 
2201(1 
22916 
22916 
229  16 


22037 
20777 
20906 
21000 
21000 
22101 
"1 


Dec.  8,  1905 
May  18,  1905 
Julv  7,  1903 
April  23,  1906 


June  19,  1905 
Aug.  5,  1905 
Aug.  21,  1906 
Aug.  26,  1905 
Aug.  26,  1905 
June  26,  1906 
Dec.  9,  1905 
April  23,  1906 
April  23,  1906 
April  23,  1906 
April  23,  1906 
April  23,  1906 
April  23,  1906 
April  23.  1906 
April  23,  19D6 
May  9,  1905 
Mav  9,  1905 
May  9,  1905 
9,  1905 
9,  1905 
9.  1906 


May 
May 
May 


Aug.  7,  1900 
Oct.  23,  1905 
Mar  24,  1905 
Apr.  14,  1905 
May  20,  1905 

Dec.    8,  1905 


Lgth 

of 
Line 


640 
2320 
700 
1000 
275 
360 
415 
385 
300 
300 
600 
340 
450 
600 
600 
300 
450 
975 
1400 
450 

o*o 

500 
250 

1300 
750 
225 
300 
340 
600 
600 
450 
375 

1200 
900 

1725 

1200 
375 
375 
340 
600 
375 
640 
640 
500 
660 
640 
300 
600 
600 
600 
600 


No. 
of 
Poles 


INSPECTED 


Jan.  14, 

Jan.  23, 

Jan.  15, 

Jan.  26, 

Jan.  31. 

Jan.  30, 


July 
Jan.  31, 
Jan.  31, 
Jan.  31, 
Jan.  22, 
Jan.  16, 
Julv  18, 
June  21, 
June  21, 
Sept.  5, 
Aug.  24, 
July  17, 
July  13, 
June  25, 
Sept.  11, 
Sept.  13, 
Feb.  2. 
Sept.  8. 
Sept.  5, 
Sept.  12, 
Sept  5, 
Sept.  6, 
Sept.  6, 
Sept.  8, 
Sept.  7, 

5, 
6, 

"  13, 
"  11, 
"  19' 
6 

"  10 
7 


Mar.  24,  1900 

April  17,  1900 

Jan.  15,  1907 

Jan.  16.  1907 


1907 
1907 
1907 
1907 
1907 
1907 
1906 
1907 
1907 
1907 
1907 
1907 
1906 
1900 
1900 
1900 
1900 
1900 
1906 
1900 
1906 
1900 
1907v 
1900 
1906 
1906 
1900 
1906 
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ALLEYS.— POLE  LINES  CONSTRUCTED  BY  THE 
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TABLE  NO.  36.— Cont 

POLE  LINES  CONSTRUCTED  BY  THE  NORTHWESTERN 
 ALLEYS  


Stinson's  Boulevard,  alley  in  blocks  5  and  6  

Stinson's  Boulevard,  alley  in  blocks  3  and  4  

Stinson's  Boulevard,  allay  in  blocks  1  and  2  

Stone  L.  K  

Summit  Park,  alley  in  block  37  

Summit  Park,  alley  in  block  2..  

Summit  Park,  alley  in  blocks  35  and  38  

Stone  and  Morton's,  alley  in  blocks  1,  2,  3  and  4  

Summit  View,  alley  in  blocks  1  and  2  

Summit  View,  alley  in  block  3  

Summit  Ave.  Add.,  alley  in  blocks  7,  8,  9  and  10  ..  ^  ...............  . 

Summit  Ave,  2nd  alley  

Syndicate  Add,  No.  5,  alley  in  block  14  

Terrace  Park,  alley  in  block  10  

Terry's,  alley  in  blocks  1  and  21  .•'  

Terry's,  alley  in  block  20      

Terry's,  alley  in  blocks  4  and.  7  

Terry's,  alley  in  blocks  3,  8  and  13  

Terry's,  alley  in  block  0  

Union  Park,  alley  between  Dewey  and  Fairview  Aves.,  St.  Anthony  and  Feronia  Aves 

University  sub,  alley  in  block  1  

University  sub.,  alley  in  block  5  

University  Add.,  alley  in  block  3  

Wann's,  alley  in  block  1    

Washburn's  re-arrangement,  alley  in  hiock  18.  .  . 
Watson  and  Rice's  sub  C,  alley  in  block  2  

Weide's,  Chas.,  sub.,  alley  in  blocks  6  and  31    

Weide's,  Chas.,  sub.,  alley  in  block  26  

Weide's,  ('has.,  sub.,  alley  in  block  25    

Weide's,  Chas.,  sub.,  alley  in  blocks  45  and  46.7.  .  . 

Weide's,  Chas.,  sub.,  allev  in  block  35    

Weide's,  J.  It.,  alley  in  blocks  1,  2  and  4    

Weide's,  J.  R.,  sub.,  allev  in  block  24.  .   

Weed  *  Lawrence,  alley  in  block  2 
West  St.  Paul  Proper,  allev  in  block  58. 


WnSI  «J-  P.M.'l'  }>rll]  Es,l=lt°1a,'!11  I,nP-  «yndiciite.No.  1  alley  in  blocks  12  and'  13 
fe^A1  nU     R  Heal  Estate  and  Imp.  Syndicate.  No.  1,  alley  in  block  14 


Wilgus,  A.  B.,  alley  in  blocks  1  and  2 
Williams'  re-arrangement,  allev  in  block  17 
Williams  re-arrangement,  alley  in  block  7.. 
\\  ilhama  re-arrangement,  allev  in  block  4.  . 
Wright  s  re-arrangement,  alley  in  block  1 .... ! 
Wright  and  W  illiams'  re-arrangement,  alley  in  block  2. 
Woodbury  and  Case,  alley  in  blocks  7,  8  and  9.  


E  EXCHANGE  CO.  IN  1906. 


Permit 

<  No. 


272 
269 
276 
309 
7 

446 
445 
342 

83 
291 
129 
295 
315 
415 
344 
345 
370 
371 
373 
465 
431 
451 
439 
444 
274 
409 
349 
350 
352 
346 
348 
343 
352 
439 

73 
279 
280 
442 
281 
349 
351 
275 
302 
2S3 


AUTHORITY 


21396 

21320 


22014 
21320 
21320 
21320 

22037 
212(15 
22101 


20777 
21000 
20777 
21320 
21320 
9131 
22101 


20777 
22.S  IS 
22706 

21396 
22706 
22101 


Approved 


June  19,  1905 


July  5,  1905 
June  19,  1905 
Nov.    4,  1904 


May  9,  1906 
June  19  1905 
June  19,  1905 
June  19,  1905 

Oct.  23,  1905 
Aug.  26,  1905 
Dee.    8,  1905 

May    9,  1906 


Mar.  24,  1905 
May  22,  1905 
May  24,  1905 
July  19,  1905 

Aug.  21,  1906 
Dec.    8,  1905 


Mar.  28,  1905 
April  23,  1906 
April  12,  1906 

July  18,  1905 
April  12,  1906 
Dec.    8,  1905 

June  19,  1905 

April  12,  1906 

New  

Reset  


Lgth 

No. 

of 

of 

INSPECTED 

REMARKS 

Line 

Poles 

1350 

8 

Jan. 

19,  1907 

900 

5 

Jan. 

16,  1907 

Reset 

1088 

8 

Sept  .  20,  1906 

Reset 

660 

4 

Jan. 

19,  1907 

638 

5 

Mar 

23,  1906 

640 

4 

Jan. 

30,  1907 

1300 

10 

Jan. 

31,  1907 

Reset 

1275 

11 

Jan . 

14,  1907 

1350 

9 

Sept.  15,  1906 

680 

3 

Jan. 

19,  1907 

1350 

8 

Aug 

3,  1906 

660 

4 

Jan. 

23,  1907 

715 

5 

Jan. 

19,  1907 

375 

3 

Jan. 

31,  1907 

1280 

10 

Jan. 

14,  1907 

525 
1280 
1880 

4 
10 
16 

15  " 

640 

5 

400 

3 

31  " 

Reset 

375 

3 

30 

650 

5 

31  " 

170 

1 

640 

4 

30  " 

440 

3 

19  " 

150 

1 

31  " 

1160 

9 

Jan. 

14,  1907 

640 

4 

Jan 

15,  1907 

640 

4 

Jan. 

15,  1907 

300 

2 

Jan. 

14,  1907 

300 

3 

Jan 

15,  1907 

900 

7 

Jan. 

14,  1907 

640 

4 

Jan. 

15,  1907 

170 

2 

Jan. 

31,  1907 

337 

3 

June 

21,  1906 

1050 

8 

Jan. 

24,  1907 

490 

4 

Jan. 

23,  1907 

1015 

8 

Jan. 

30,  1907 
23,  1907 

480 

4 

Jan. 

640 

6 

Jan. 

14,  1907 

640 

6 

Jan. 

15,  1907 

400 

3 

Sept, 

20,  1906 

640 

5 

Jan. 

21,  1907 

1260 

10 

Jan. 

23,  1907 

130464 

947 

6338 

44 
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TABLE  No.  37. 

POLE  CONSTRUCTED  BY  THE  ST.  PAUL  GAS 
LIGHT  COMPANY  IN  1906. 


TABLE  NO.  37. 

POLE  LINES  CONSTRUCTED  BY  THE  ST.  PAUL  GAS 


LIGHT  CO.  IN  1906. 


Albemarle...  • 
Armstrong. 
Armstrong.  .  .  . 

Avon  

Beaumont  

Beaumont  

Broadway  

Broadway  

Broadway  

Canada  

Canada  

Chestnut  

Chestnut  

Chestnut  

Cliff  

Dearborn  

Delos  

Earl  

Eva  

Exchange  

Fairfield  Ave.  . 

Fourteenth  

Geranium  

Griggs  

Grove  

Gorman  Ave  

Hampden  Ave.  . 

Hyde  

Jackson  

Jay  

Lafond  

Levee  

Levee  

Livingston  Ave. 

L'Orient  

Plato  

Prior  Ave  

Second  . .  . .'  

W.  Seventh  

W.  Seventh  

W.  Seventh  

So.  Robert  

Smith  Ave  

So.  Robert  

University  Ave.  . 

View  

Wabash  Ave  

Water  

Wells  

Winifred......'. 

Woodward  Ave. 
Woodward  Ave. 

Fourth  

Maria  Ave  

Maria  Ave  

Rice  

Rice  

W.  Seventh.  .  . 

Washington  

Washington.  . .  . 


Rose  

W.  Seventh. . 

Osceola  Ave. 
Edgerton.  .  .  . 
Edgerton. .  .  . 

Grove  

Grove  

Van  Slyke  Ct 

Grove  

Grove  

Washington. . 

Exchange  

Spring  


Goff  Ave. 


Burns  Ave.  . 
Indiana  Ave. 

Ninth  

So.  Robert. . . 
Broadway  . . . 
Albermarle. . . 


Broadway  

Dearborn  

University  Ave. 
Indiana  Ave.. . . 

Viola  

University  Ave. 
Chatsworth .... 

Chestnut  

Chestnut  


So.  Robert  

University  Ave. 

Jackson  

Tuscarora  

Tuscarora  

Seven  Corners.  . 

Dearborn  

Third  

Dearborn   

Cleveland  Ave. 

Armstrong  

Cleveland  Ave.. 

Walter  

Arcade  


Lafayette  Ave. 


S.  W.  Corner 


Corner 
Corner 


Corner 


Plum  

Sixth  

St.  Anthonv  Ave. 

Carroll  

Seven  Corners. .  .  . 


.Corner 
.  Corner 


Ontar'n 


Geranium  

Drake  

Drake  

Linwood  Ave..  . 

Bedford  

Bedford  

University  Ave. 
University  Ave. 

Spruce   

Fourteenth  

Fourteenth  .... 

Smith  Ave  

Levee  

Levee  

Smith  Ave  

Gorman  Ave.  .  . 
Winslow  Ave..  . 

Thorn  

Chicago  

St.  Peter  

Custer  

Canada  

Rice  

Laurel  Ave  

Canada  


George  

Wabash  Ave  

Fairfield  Ave  

Pennsylvania  Ave  

Alley  Block  4,  Bernhe'r  &  Arnold 

Oxford  

Walnut  

Sherman  

Indiana  Ave  

Nash  

Custer  

Oakley  Ave  

Robert  

Ft.  Snelling  Bridge  

Ft.  Snelling  Bridge  

Ramsey  

Morton  

Chestnut  

Morton  

W.  City  Limits  

Watson  Ave  

Montgomery  

Edward  . . .'  

Forest  

Charlton  

John  

John  

Market  

Euclid  

Seventh  

University  Ave  

Rondo  

Ramsey  

Fourth  


E 
N 

S 
W 
N 

S 
E 
W 
E 
W 
E 

S 
N 
W 

s 

N 

s  w 
w 
w 

E 
N 
N 
N 


S 

w 
w 
w 

E 
W 

s 
s 

N 

S  W 


S 
E 
S 

N  W 
S  E 
N  W 
W 
W 
E 
N 

Both 
N 
N 

S 

NEC.r 
N 
S 
S  E 
E 
W 

w 

s 
w 

N  E 
E 


Permit 
No. 


2124 
793 
793 
1S62 
748 
748 
1643 
1643 
1644 
1641 
1641 
785 
1439 
1749 
1588 
1511 
1 509 
1 358 
1860 
1961 
1751 
1640 
2123 
1682 
1642 
1511 
794 
15S6 
747 
1309 
626 
1138 
1173 
624 
1639 
2077 
1440 
739 
796 
796 
784 
1510 
740 
1510 
1441 
2112 
1246 
1850 
2110 
623 
792 
792 
769 
1360 
1407 
795 
1587 
784 
768 
777 


AUTHORITY 


File  No.  Approved 


New  . 
Reset 


Length 

No. 

of 

of 

INSPECTED 

REMARKS 

Line 

Poles 

300 

3 

Feb.  13,  1907 

1050 

7 

April  10,  1906 

75 

J 

» 

Feb.  13,  1907 

4 

Mar.  22,  1907 

inn 

1 

675 

7 

Aug.  30,  1906 

150 

2 

150 

1 

u              II  l| 

Beset 

500 

4 

159 

2 

II        II  II 

1 235 

10 

Aprd  10,  1906 

750 

7 

Aug.    6,  1906 

125 

1 

Feb.  13,  1907 

\ 

A  iirr     9  J.    1  OMfl 

Aug.  iviuo 

•inn 

o 

7n 

300 

2 

T.,  1 OQ     1  fthfi 

July    Z<\  UMHl 

TT^K      1  '}     1  On7 

Rdn 

5 

41  r 

*3n  1  onA 

AUg.   ovl,  llHH) 

•}nn 

2 

\ 

I?t»K     1       1  on7 

inn 

is* 

7 

a  nir  *}n  1  ooa 

.11),  liUJl) 

•}ftn 

2, y 

a  no-   id  1  onft 

/\ug.  1**,  lyou 

710 

6 

A  ,ur      11       1  OOA 

AUg.    11,    1  ;niO 

325 

A  hit     OA    1  Qnft 
Aug.  .s^t,    l  <j\)\y 

l^n 

? 

A/I. iv     99  1QHR 

vtn 

Tiitio  *^n  1  onn 
.nine  ou,  luvjq 

ThIit      9    1  QnK 
juiy      6,  iyuu 

1t\\\r     7  1QOK 
j  uiy      i ,  iyuu 

son 

9 

T?o)i     1 1 007 

«n 

i 

Api  nil,  i 

200 

*■ 

.vug.  ou,  rjuo 

400 

V^U     1  ■}    1 007 

Aug  10,  1906 

90 

I 

Mar.  22  1906 

1 5650 

Aug     4  1906 

21 00 

30 

200 

* 

^QO 

\ug   14,  1906 

r 

Mar     99  1Q06 

1  OK. 

Aug   14.  1906 

91  n 

in 

Aiiir     10  1Q06 
Aug.   iu,  i  rjwvj 

9^n 

9 

Feb.  13,  1907 

^nn 

? 

July    5,'  1906 

125 

IToK     n  1007 

1300 

8 

60 

1 

3 

April   2,  1906 

60 

1 

100 

Mar  29  1906 

Reset 

400 

3 

July  28*  1906 

580 

3 

July  28,  1906 

930 

6 

June  30,  1906 

100 

Sept.  15,  1906 

888 

7 

Mar.  24,  1906 

135 

1 

Mar.  29,  1906 

825 

8 

Mar.  28,  1906 

37510 

296 

4108 

31 
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TABLE  No.  37— Continued. 
ALLEYS.— POLE  LINES  CONSTRUCTED  BY  THE 
ST.  PAUL  GAS  LIGHT  CO.  IN  1906. 


TABLE  NO.  37.— Continued. 

POLE  LINES  CONSTRUCTED  BY  THE  ST.  PAUL  GAS  LIGHT  CO.  IN  1906 
 ALLEYS  


UHHTION 


Brown's  1st,  alley  in  block  4  

Brown's  1st,  alley  in  block  2  

Brown's  1st,  alley  in  block  3  

Brown's  1st,  alley  in  block  1  

Central  Park,  alley  in  block  3  

Donnelly's,  alley  in  block  2  

Fairbank  s,  J.  W .,  alley  in  block  2  

Falleb.ee '8  re-arrangement,  alley  in  block  2. 

Forpaugh's,  alley  in  block  1  

Forpaugh's,  alley  in  block  2  

Forpaugh's,  alley  in  block  3  

Forpaugh's,  alley  in  block  4  

Haldeman's,  alley  in  blocks  3  and  4  

Haldeman's,  alley  in  blocks  1  and  2  

Lawton's  sub.,  alley  in  block  24  

Linse's  re-arrangement,  alley  in  block  13.  . 

Marshall  Boulevard,  alley  in  block  A  

Prospect  Plateau,  alley  in  blocks  9  and  11. 
Prospect  Plateau,  alley  in  block  1  and  12.. 
Ramsey,  A.  E.,  alley  in  blocks  18  and  19. . 
Ramsey,  A.  E.,  alley  in  blocks  20  and  21.  . 
Roger's,  allev  in  blocks  1  and  2 


Manson  and  Simonton,  allev  in  blocks  1  and  2. 
Manson  and  Simonton,  alley  in  blocks  5  and  6. 
Manson  and  Simonton,  allev  in  blocks  3  and  4. 
hcnirTmann  s  sub.,  alley  in  blocks  109  and  110. 

Smith  and  Iaylor,  alley  in  block  4  

|mith  and  Taylor,  alley  in  block  1  

femith.  and  Taylor,  alley  in  block  2  

Smith  and  Taylor,  alley  in  block  3  

gtone  and  Roger's,  alley  in  block  2  

btoiie  and  Roger's,  alley  in  block  4  

Summit  Park,  alley  in  block  1. 


tum"m     -    k    1  f>       1  otks  25-  26  35  36  'i?  and  38 
lerraee  Park,  alley  in  block  6 
\Vr7TvM'"'  McManigal's  re-ar 
"right  s  rc-arr.MTiirpin«»ti»  oll„. 


riirht'  "'"S01  "  ic-arrangement,  allev 

W    k  a'k'  allev      mo<>k  -'I  

woodland  Park,  alley  in  block  8.... 


block  1   I 


Permit 
No. 


N 

1073 

N 

1114 

N 

N 

W 

1840 

N 

1114 

N 

1114 

N 

1 114 

N 

1114 

N 

1114 

N 

11 14 

N 

1114 

N 

1114 

N 

1114 

N 

851 

s 

852 

N 

1114 

g 

851 

s 

852 

N 

1114 

N 

N 

1114 

N 

1114 

s 

S 

1114 

s 

1398 

N 

1073 

N 

1114 

N 

1114 

N 

1114 

N 

1114 

N 

1114 

N 

1183 

s 

1114 

N 

1114 

E 

1902 

S 

1114 

S 

1114 

N 

1139 

S 

1140 

AUTHORITY 


u:!no:; 
_':«)():; 


23003 
23003 


23003 
23003 
23003 


7833 
231103 


Approved 


May  24,  1906 


May  24,  1906 


May 
May 


May 
May 


24,  1906 
24,  1906 


May  24, 


New  . . 
Reset 


Lgth. 

of 
Line 


300 
320 
320 
320 
250 
640 
300 
350 
150 
150 
150 
150 
775 
1 300 
500 
500 
640 
975 
995 
1280 
12S0 
1310 
1 280 
1065 
1065 
1313 
100 
450 
450 
450 
350 
350 
250 
3(10(1 
12S0 
500 
640 
640 
600 
600 


No. 
of 
Poles 


INSPECTED 


Aug.  2,  1906 
Feb.  13,  1907 


July 
July 
Feb. 
July 
July 
Feb. 


5,  1906 

5,  1906 

13,  1907 

5,  1906 

5,  1906 

13,  1906 


Julv  28,  1906 
Aug.  2.  1900 
Feb.  13,  1907 


Feb.  16,  1907 
June  30,  1906 


Temp,  permit 
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TABLE  No.  38. 
POLE  LINES  CONSTRUCTED  BY  THE  TRI-STATE 
TELEPHONE  AND  TELEGRAPH 
CO.  IN  1906. 


TABLE  NO.  38. 

POLE  LINES  CONSTRUCTED  BY  THE  TRI-STATE  TELEPHONE  AND  TELEGRAPH   CO.   IN  1906. 


Minnehaha  

St.  Anthony  Ave. 

Minnehaha  

University  Ave.  . . 

Charles  

Valley  

Front  

Mt.  Airy  

Aurora  Ave  

Payne  Ave  

Fairview  

Rivoli  

Clinton  

St.  Clair  

Minnehaha  

Edgerton  

Carroll  

Canton  

Bock  

Bates  Ave  

Bay  

Sibley  

Victoria  

Jackson  

Smith  Ave  


Blair   E 

C.  M.  &  St.  P.  Ry   S 

E.  Seventh   W 

Franklin   E 

Thomas   E 

Arch   E 

Alley.  Block  55,  Sahlgarrd's   W 

Arch     W 

Edmund  *   W 

Greenbrier  Ave   N 

Broadway   S 

Desoto   N 

Wilder   N 

Superior   E 

Southerly   W 

Payne  Ave   N 

St.  Anthony  Ave   W 

Between  Vista  and  Alaska   N 

Barclay   S 

Mississippi  Riv   S 

Warsaw   N 

Robert   N 

Chatsworth   S 

Canada   S 

Deleware  Ave   N 


Permit 
No. 


114 
147 

62 
177 
189 

25 

48 

94 
149 

18 

92 
176 
175 
174 
176 
257 
369 

58 
No  per. 
128 
188 
2 
146 

95 
175 


AUTHORITY 


File  No.  Approved 


20770 

8877 
19922 
23465 

4124 
22284 

Tern 
22424 
22074 
10305 
20426 
23461 
23465 
22280 
23461 

8877 
22082 
10713 


22-123 
183.50 
22083 
18485 
2042(5 
23465 


April  26, 
Feb.  27, 
July  29, 
July  9, 

Sept.  22, 


1905 
1906 
1905 
1906 
1S9S 


porary. 
Feb.  19, 
Dec.  22, 
Aug.  19, 
Dee.  14. 
July  12, 


Feb.  27, 
Dec.  22, 
Aug.  19, 


1905 
1S99 
1904 


1906 
1905 


Feb.  19, 

Oct.  17, 

Dec.  22, 

May  21, 

Dec.  13, 

July  12, 


1906 
1902 
1905 
1903 
1904 
1906 


Length 
of 
Line 


600 
600 
1275 
1240 
700 
300 
90 
800 
1125 
375 


525 
300 
675 
600 
600 
660 
4050 
450 
600 
900 
225 
525 
280 
250 


No. 
of 
Poles 


INSPECTED 


Aug.  1, 
Feb.  5, 
Aug.  17, 
Sept.  15, 
Feb.  5, 
Mar.  22, 
July  2, 
Feb.  19, 
Aug.  17, 
Mar.  24, 
June  28, 


1907 
1906 
1906 
1907 


1906 
1906 


Feb.    5,  1907 


Feb.  5, 
Feb.  6, 
Aug.  17, 


1907 
1907 
1906 


Feb.    5,  1907 

Mar.  24,  1906 
Aug.  16,  1906 
June  28.  1906 
Feb.    5,  1907 
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TABLE  No.  38— Continued. 

ALLEYS— POLE  LINES  CONSTRUCTED  BY  THE 
TRI-STATE  TELEPHONE  AND  TELE- 
GRAPH CO.  IN  1906. 


TABLE  NO.  38.— Continued. 

POLES  LINE  CONSTRUCTED  BY  THE  TRI-BTATE  TELEPHONE  AND  TELEGRAPH  CO.  IN  1906. 
 ALLEYS  


Arlington  Hills,  alley  in  block  55  

Chambers,  alley  in  block  21  

Clark's  G.  sub.,  alley  in  block  69  

Clark's  3rd,  alley  in  b.ock  2  

Gotzian's  sub.,  alley  in  blocks  77  and  78  

Groveland,  alley  in  block  2  

Hamline  Syndicate  No.  1,  alley  in  blocks  2  and  5. 

Irvine's,  al  ley  in  block  67  

Kiefer,  Schurmeier  «fe  Wild's,  alley  in  block  3  

Manson  and  Simonton,  alley  in  block  4  

Rolf's,  R„  sub.,  alley  in  block  75  

Sahlgaard's  sub.,  alley  in  block  55  

Schwabe's,  alley  in  blocks  4  and  5  

Scotten's  sub.,  alley  in  blocks  71  and  78  

Sehiffmann's  sub.,  alley  in  block  109  

Smith  and  Taylor's,  Alley  in  block  2  

Smith  and  Lot's  out  lots,  alley  in  block  8  


Summit  Park  alley  in  block  4.  ............... 

Syndicate  Add.,  No.  5,  alley  in  blocks  14  and  15. 

Terry's,  alley  in  block  1   .  

Thurston  and  Lambie's,  alley  in  block  4  

Warren  and  Rice's,  alley  in  block  22  

Warner's,  L.,  sub.,  alley  in  block  78  

Warrendale,  alley  in  block  5  

Weide's,  C.  sub.,  alley  in  block  25  


N 
S 
S 
N 
N 
N 
W 

s 

N 
N 
N 

W  <fe  N 
S 

s 

N 
S 
N 
N 
N 
N 
S 
S 
N 
S 
S 


Permit 
No. 


44 
5 
240 


324 
31 

244 
91 

36!) 


31 
286 
393 


AUTHORITY 


14577 

220S2 
222K7 
220S2 
222S7 
14577 
8877 
5461 
2076 
13847 
222S7 


14577 
22287 
19023 
15954 
220S2 
13847 
14577 
19023 
20775 
2  2  OS  2 
222S7 
21900 
6108 


Approved 


Oct.  17,  1901 
Dec.  22,  1902 
Jan.  20,  1906 
Dec.  22,  1905 
Jan.  20,  1906 
Oct.  17,  1901 
Mar.  1,  1906 
Dec.  22,  1905 
Mar.  24,  1905 
June  27,  1901 
Jan.  20,  1906 
Temporary  .  . 
Oct.  14,  1901 
Jan.  20,  1906 
Mar.  19,  1904 
Julv  8,  1902 
Dec.  22,  1905 
June  27,  1901 
Oct.  17,  1901 
Mar.  19,  1904 
Mar.  24,  1905 
Dec.  22,  1905 
Jan.  20,  1906 
Sept.  25,  1901 
Aujr.  22,  1901 


Lgth 

of 
Line 


525 
550 
450 
300 
1275 
680 
375 
375 
500 
640 
300 
412 
675 
960 
640 
235 
300 
900 
900 
640 
560 
200 
660 
740 
380 


No. 
of 
Poles 


INSPECTED 


Feb.    7,  1907 

Mar.  31,  1906 

April  30,  1906 

Feh.    6,  1907 

April  3.  1906 

Feb.    3,  1907 

Mar.  31,  1906 

Mar.  23,  1906 

Feb.    8,  1907 


April 
July 
Feb. 
April 
Feb. 
July 
Feb. 
Feb. 
Feb. 
Feb. 


3,  1906 

2,  1906 

7,  1907 

3,  1906 

8,  1907 
2,  1906 
6,  1907 
8,  1907 
6,  1907 
8,  1907 


Mar.  31,  1906 
April  3,  1906 
Feh.  8,  1907 
Feb.    7,  1907 
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TABLE  No.  39. 
MISCELLANEOUS  POLE  LINES  CONSTRUCTED  IN  1906. 


Table  no.  39. 

MISCELLANEOUS  POLE  LINES  CONSTRUCTED  IN  1906. 


STREET 

FROM 

TO 

Side 

Permit 
No. 

AUTHORITY 

CORPORATION 

Length 
Line 

No. 
of 
Poles 

PURPOSE 

File  No. 

Approved 

M  ( >n  t  gomery 

\Y*ili'ish  Ave 

E 

S 

w 
w 

N 

209 
209 
56 
41 
27 

1506 
-  1506 

April  9,  1902 
April  9,  1902 
None  

Union  Mfg.  Co  

338 
375 
450 

3 
3 
3 
1 
3 

Lighting 
Lighting 
Fire  A  I'm 
Fire  Al'm. 
Telegraph 

Railway  Place  

Montgomery  

Lexington  Ave  

Lincoln  Ave  

Marshall's  Add  

Alley  in  Block  1  

West.  Union  Tel.  Co. 

375 

1538 

13 

OF  THE  CITY  OF  ST.  PAUL  FOR  1906. 
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TABLE  NO.  40. 


WEATHER  CONDITIONS  AND  STAGES  OF  WATER,  ST.  PAUL  MINN.  1906. 
From  Weather  Bureau  Records. 


>> 

Number 
of 

c 

o 

10 

yCl'd 

(0 

u 

o 

.2 

Missi 

ssippi  River 

Days 

03 
rfj 

<D 

> 

>» 

M  0 

00 

u 

Cloudy 

udy  1 

i  Cloudin 

i'| 

ean  Rela 

Humidit 

mber  of  c 
.01  inch 
Precipita 

1  precipit 
in  inche 

;hest 

0) 

<U 

is 

ate 

a 

<v 

>> 

o 

o 

5  j 
o3  ^ 

ota 

QJJ 

M 

& 

o 

Q 

O 

O 

H 

P< 

8 

9 

14 

6.7 

83 

7 

1 

20 

*6. 

8 

14 

*5 

4 

24 

February  

6 

17 

5 

5.9 

77 

2 

22 

*5. 

7 

28 

*5 

2 

7 

7 

12 

12 

6.7 

71 

6 

1 

07 

*6. 

8 

30 

*6 

0 

17 

7 

14 

9 

5.9 

66 

9 

2 

23 

1 

2 

19 

7 

2 

2 

May  

2 

8 

11 

6.8 

72 

19 

10 

40 

] 

2 

31 

7 

5 

19- 

-20 

June  •. 

4 

16 

10 

6.6 

70 

12 

4 

55 

13 

3 

12 

10 

1 

27 

July  

10 

17 

4 

5.1 

69 

13 

2 

57 

10 

6 

6 

5 

9 

27 

August  

10 

11 

10 

5.6 

75 

9 

1 

S3 

8 

4 

31 

5 

3 

8 

September  

9 

12 

9 

5.6 

7S 

10 

4 

71 

8 

4 

1 

6 

2 

17- 

-20 

October   

8 

7 

16 

6.7 

73 

8 

1 

91 

8 

0 

1 

5 

0 

22- 

-23 

4 

6 

20 

7.8 

79 

7 

1 

7:-! 

7 

9 

2  and  3 

5 

0 

25 

December  

3 

9 

19 

7.8 

8C 

7 

.71 

*6 

6 

17 

*5 

1 

4  to  6 

Total  

78 

148 

139 

109 

33 

.21 

6.4 

74 

*River  frozen  amounts  estimated, 
liiver  opened  April  1,  closed  Dec.  7.  except  Dec.  14,  15  and  16. 


4 


i 
I 


254    REPORT  OF  THE  COMMISSIONER  OF  PUBLIC  WORKS 
TABLE  No.  41. 

RECORD  OF  THE  MONTHLY  AND  ANNUAL  RAINFALL   (in  inches)  FROM  1837  TO 
1906  INCLUSIVE,  ST.  PAUL,  MINNESOTA. 


Year,  j 

Jan. 

Feb. 

Mar. 

April. 

May. 

1 

June. 

1 

July. 

Aug. 

Sept. 

Oct. 

Nov. 

Dec. 

Total 

for 
Year. 

1 

1837 

0 

27 

0 

35 

0 

33 

0 

95 

2 

65 

3 

40 

2 

.73 

1 

.32 

5 

.  10 

3 

.151  1.37 

2 

.34 

24  02 

1838 

o 

65 

0 

76 

0 

.  15 

2 

41 

3 

.05 

4 

76 

11 

.  11 

3 

.  08 

0 

.71 

0 

16 

0.43 

0 

4S 

27.72 

1839 

1 

34 

0 

36 

0 

71 

2 

.71 

3 

.28 

1 

80 

3 

50 

1 

.04 

1 

.61 

2 

.11 

1  ^66 

1 

01 

21.13 

1840 

0 

49 

0 

49 

0 

65 

1 

55 

2 

.31 

3 

50 

2 

.89 

3 

40 

2 

.  33 

2 

.21 

3.22 

0 

.  13 

23. 17 

1841 

0 

24 

0 

21 

1 

.43 

1 

40 

1 

.50 

4 

.24 

1 

57 

1 

.17 

6 

.  10 

1 

.  55 

0.84 

1 

.41 

21 .67 

1842 

0 

.  95 

0 

72 

0 

.44 

2 

17 

1 

.68 

3 

.73 

1 

.78 

4 

.81 

4 

.S3 

2 

.  1  1 

3.46 

0 

.61 

27.28 

1843 

1 

.  15 

1 

46 

0 

82 

0 

.75 

3 

.12 

5 

.22 

2 

.09 

1 

.84 

5 

.  14 

0 

.50 

1 .43 

0 

.  27 

23.79 

1844 

1 

50 

0 

72 

0 

07 

5 

16 

4 

.50 

1 

64 

4 

SO 

4 

.37 

4 

.  26 

0 

.97 

0.77 

0 

.58 

30.24 

1845 

0 

.49 

1 

40 

2 

80 

3 

15 

1 

.51 

6 

SO 

2 

56 

3 

.  28 

2 

.21 

0 

.66 

0.40 

0 

.08 

25.34 

1846 

0 

52 

0 

03 

1 

71 

2 

90 

2 

.00 

3 

.  10 

4 

95 

3 

.80 

2 

.33 

2 

.45 

2. 1C 

0 

.21 

26. 10 

1847 

0 

.29 

0 

1 1 

0 

44 

0 

45 

4 

96 

2 

.66 

3 

.66 

2 

49 

4 

.00 

0 

.37 

1 .71 

0 

.  66> 

21.80 

1848 

1 

02 

1 

13 

1 

71 

0 

IS 

5 

.28 

2 

S3 

4 

.60 

3 

.  19 

2 

46 

0 

.6X 

0. 10 

0 

.40 

23. 18 

1849 

1 

00 

0 

61 

4 

11 

5 

62 

6 

57 

3 

14 

7 

.  59 

9 

60 

2 

.75 

5 

.35 

1 .4C 

1 

.  95 

49.69 

1850 

1 

67 

0 

S3 

2 

23 

2 

60 

0 

.57 

4 

.62 

6 

15 

2 

97 

1 

82 

0 

.32 

1 .68 

0 

.04 

25.50 

1851 

0 

20 

0 

13 

1 

23 

2 

68 

3 

.96 

2 

15 

2 

60 

3 

29 

3 

64 

I 

.  18 

2.31 

0 

.  05 

23.42 

1852 

1 

09 

0 

5S 

1 

.  55 

2 

L6 

2 

.  05 

5 

16 

1 

57 

0 

89 

2 

51 

4 

.10 

1 .92 

2 

.27 

25.85 

1853 

0 

00 

0 

01 

0 

02 

0 

73 

4 

OS 

7 

50 

1 

65 

2 

57 

2 

14 

0 

01 

0.56 

1 

.11 

20.47 

1854 

0 

72 

0 

03 

03 

2 

51 

4 

.30 

3 

31 

3 

92 

1 

75 

6 

55 

1 

23 

0.60 

0 

.64 

26.59 

1855 

1 

.67 

0 

4  1 

1 

S4 

0 

28 

1 

23 

2 

38 

1 

32 

4 

41 

6 

26 

0 

90 

2.38 

1 

.67 

24.75 

1856 

0 

S9 

0 

L8 

0 

22 

4 

47 

1 

62 

0 

76 

2 

47 

I 

09 

3 

24 

3 

97 

1 .70 

2 

01 

22.62 

1857 

3 

48 

0 

04 

0 

70 

4 

25 

2 

05 

6 

.74 

0 

65 

2 

03 

2 

46 

0 

00 

5.75 

2 

.95 

32.09 

1858 

1859 

o 

50 

0 

50 

3 

33 

1 

70 

4 

95 

5 

49 

2 

95 

2 

72 

3 

95 

0 

46 

2.01 

0 

75 

29.31 

1860 

o 

14 

1 

15 

1 

04 

2 

92 

0 

85 

5 

00 

1 

76 

0 

XX 

4 

72 

4 

64 

0.52 

0 

41 

30.03 

1861 

o 

55 

1 

04 

0 

15 

2 

50 

6 

36 

4 

86 

2 

69 

2.97 

2 

67 

2 

SO 

2.54 

0 

10 

30.13 

1862 

1 

35 

0 

59 

0 

95 

2 

67 

1 

35 

2 

66 

10 

15 

4 

58 

2 

X9 

1 

06 

0.59 

1 

37 

30.21 

1863 

1 

12 

0 

93 

1 

07 

o 

SO 

2 

87 

0 

02 

0 

63 

3 

19 

23 

1.44 

0.  29 

1 

30 

15.79 

1864 

o 

3S 

0 

00 

1 

28 

o 

56 

o 

47 

1 

6)2 

4 

00 

2 

00 

1 

14 

1 

60 

1 .09 

0 

71 

14.85 

1865 

d 

65 

1 

85 

2 

10 

4 

20 

4 

20 

6 

72 

2 

55 

9 

16 

1 

90 

2 

3,0 

0.23 

2 

19 

38.14 

1866 

2 

00 

0 

30 

1 

32 

2 

26 

0 

39 

6 

00 

2 

30 

4 

73 

2 

26 

2 

04 

3. 19 

0 

50 

27.89 

1867 

0 

97 

1 

12 

1.00 

2 

93 

4 

45 

9 

55 

2 

S3 

2 

32 

5 

71 

1 

01 

0.58 

0 

66 

33. 13 

1868 

1 

71 

1 

51 

1.22 

1 

36 

3 

96 

2 

68 

4 

05 

3 

08 

2 

88 

4 

56 

3.69 

0 

58 

31 .23 

1869 

o 

42 

2 

83 

0 

96 

0 

51 

2 

34 

2 

22 

1 

67 

7 

62 

10 

61 

0 

ss 

0.75 

0.96 

31 .82 

1870 

1 

34 

0 

60 

2 

10 

1 

39 

5 

24 

0 

70 

3 

13 

8 

56 

3 

28 

1 

95 

1 .40 

0 

90 

30 . 68 

1871 

1 

61 

0 

n 

2 

06 

4 

25 

2 

70 

6 

56, 

1 

48 

4 

87 

2 

18 

1 

90 

1 .41 

1 

20 

30.63 

1872 

o 

28 

0 

26 

1 

64 

1 

69 

5 

71 

3 

XI 

4 

23 

3 

52 

5 

62 

0 

52 

1 .91 

2 

OS 

31 .27 

1873 

1 

31 

1 

54 

1 

34 

2 

14 

4 

63 

7 

74 

3 

S3 

4 

61 

2 

56 

2 

57 

0.79 

0 

38 

33.74 

1874 

() 

49 

1 

07 

2 

24 

f) 

95 

1 

65 

11 

6,7 

1 

91 

3 

90 

5 

76 

3 

22 

1 .90 

0 

72 

35.51 

1875 

1 

41 

1 

72 

2 

10 

2 

27 

3 

06 

4 

33, 

0 

S2 

8 

74 

2 

16 

1 

56 

0.84 

1 

56 

30.66 

1876 

() 

73 

() 

66 

1 

43 

2 

23 

3 

15 

2 

02 

2 

73 

5 

28 

2 

99 

1 

27 

0.93 

0 

25 

23.67 

1877 

o 

55 

o 

01 

1 

57 

1 

02 

5 

43 

7 

13 

O 

52 

2 

X3 

2 

56 

3 

62 

1 .24 

1 

42 

28.80 

1878 

1 

00 

o 

67 

1 

24 

2 

43 

2 

33 

3 

58 

4 

47 

1.43 

2 

13 

1 

85 

0.61 

1 

04 

22.78 

1879 

() 

1 1 

1 

12 

0 

07 

(j 

45 

7 

18 

1 

76 

9 

32 

2 

78 

2 

26 

2 

56 

1 .41 

2 

47 

32.39 

1880 

o 

81 

o 

97 

2 

30 

1 

58 

2 

63 

5 

55 

2 

75 

3 

63 

1 

74 

2 

IS 

2.93 

2 

69 

29.76 

1881 

4 

34 

2 

55 

1 

06 

0 

47 

4 

34 

2 

87 

o 

60 

4 

55 

9 

95 

4 

44 

1  36 

0 

53 

39.06 

1882 

0 

67 

2 

35 

3 

25 

1 

61 

2 

4  1 

2 

68 

2 

84 

2 

45 

0 

27 

1 

99 

1.61 

0.98 

23. 14 

1883 

0 

64 

0 

44 

0 

06 

4 

02 

2 

12 

7 

04 

4 

33 

1 

22 

2 

23 

1 

10 

1 .01 

1 

59 

26.70 

1884 

0 

48 

1 

27 

1 

34 

2 

00 

2 

01> 

3 

57 

93 

2 

89 

4.48 

2 

43 

0.65 

1 

98 

26. 11 

1885 

0 

30 

0 

20 

0 

55 

3 

10 

2 

12 

3 

73 

5 

86 

3 

69 

3 

52 

0 

93 

0.60 

0 

61 

25.33 

1886 

1 

76 

0 

25 

1 

09 

3 

67 

0 

82 

3 

63 

1 

44 

2 

27 

3 

69 

0 

72 

2.07 

1 

4X 

22. 8£ 

1887 

1 

79 

0 

89 

0 

33 

3 

14 

1 

60 

2 

80 

3 

89 

3 

37 

4 

35 

1.48 

0.65 

1 

47 

25.85 

1888 

0 

72 

0 

64 

1 

11 

5 

14 

4 

75 

1 

95 

5 

55 

2 

23 

1 

70 

1 

10 

0.34 

0 

63 

25.86 

1889 

0 

55 

0 

30 

0 

90 

1 

14 

2 

86 

1 

61 

3 

OX 

3 

56 

0 

51 

2. 

06 

0.97 

1 

32 

18.95 

1890 

0 

95 

0 

50 

1 

11 

1 

80 

3 

66 

5 

29 

1 

87 

2 

20 

2 

73 

2. 

79 

0.38 

0 

10 

23.38 

1891 

1 

01 

1 

is 

0 

94 

1 

71 

1 

33 

4 

OS 

2 

07 

'  3 

42 

0. 

58 

1. 

57 

1.03 

2 

87 

91  79 

1892 

0 

20 

1 

44 

0 

75 

0 

07 

5 

17 

7 

50 

9 

04 

3 

66 

1 

72 

1 

39 

0.36 

0 

53 

32^73 

1893 

0 

73 

1 

87 

1.96 

5 

30 

2 

66 

2 

00 

1 

68 

2 

40 

2. 

70 

1. 

49 

0.81 

2 

35 

25.95 

1894 

1 

04 

0 

10 

3 

28 

4 

30 

6 

63 

1 

51 

0 

13 

0 

36 

1 

82 

4. 

49 

0.61 

1 

53 

25.80 

1895 

1 

05 

0 

42 

0 

85 

2 

()«.) 

2 

89 

"4 

18 

4 

12 

2 

59 

4 

75 

0. 

09 

0.85 

0 

3X 

24.26 

1896 

0 

SI 

0 

17 

2 

93 

5 

63 

4 

67 

3 

30 

1 

12 

4 

48 

2. 

45 

3. 

39 

5.07 

0 

71 

34.73 

1897 

2 

13 

1. 

03 

2 

95 

1 

56 

1 

81 

8 

IS 

6 

35 

2. 

18 

1. 

33 

1. 

87 

0.93 

0. 

20 

30.52 

1898 

0 

04 

1. 

60 

1 

96 

1 

22 

3 

40 

2 

71 

1. 

94 

3. 

93 

0 

90 

5. 

si 

1.59 

0. 

15 

25.34 

1899 

0 

87 

0 

95 

2.87 

1. 

35 

3 

50 

7 

23 

1. 

51 

2. 

SO 

1. 

21 

3. 

09 

0.81 

1. 

35 

27.54 

1900 

0 

66 

0 

73 

1 

48 

1. 

80 

0 

34 

1. 

ON 

5. 

81 

3. 

13 

9. 

39 

7. 

55 

0.88 

0. 

47 

34.22 

1901 

0 

37 

0 

40 

2 

52 

1. 

14 

1 

64 

7. 

21 

2. 

30 

2. 

08 

5. 

04 

0. 

91 

1.60 

0. 

54 

25.75 

1902 

0 

53 

0 

68 

0 

58 

3 

04 

3 

02 

2. 

40 

5. 

50 

5. 

64 

3. 

16 

1. 

33 

2.40 

2. 

48 

31.75 

1903 

0 

26 

0 

62 

2. 

33 

3 

46 

5 

28 

1. 

16 

5. 

61 

4.90 

7. 

84 

5. 

41 

0.35 

0. 

65 

37.87 

1904 

0 

46 

0 

76 

1 

47 

1 

74 

3 

20 

4. 

99 

5. 

73 

5. 

41 

4. 

50 

5. 

05 

0.12 

0. 

73 

34.16 

1905 

0 

75 

0. 

39 

1.02 

0 

30 

4 

13 

6. 

24 

2. 

71 

6.07 

4. 

15 

2. 

49 

2.47 

0. 

04 

30.76 

1906 

1 

20 

0. 

22 

1. 

07 

2 

23 

10.40 

4. 

55 

2. 

57 

1.83 

4. 

71 

1. 

91 

1.73 

0 

79 

33.2. 

Av'ge 

0.93 

0. 

80 

1.44 

2 

29 

3 

37 

4.14 

3. 

44 

3. 

46 

3.41 

2. 

14 

1.42 

1 . 

04 

27.85 

OP  THE  CITY  OP  ST.  PAUL  FOR  1906. 


259 


TABLE  No.  42. 

ANNUAL  PRECEPITATION  ST.  PAUL,  MINN.,  FROM 
1837  TO  1906,  INCLUSIVE. 


OF  THE  CTTY  OP  ST. 


PAUL  FOR  1906. 
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TABLE  NO.  45. 

COST  OF  PUMPING  WATER  AT  THE  VARIOUS  PUMPING  STATIONS  IN  1906. 


McCarron  Lake  Pumping  Station. 

No. 
Gals. 

Gallons  Lbs.  Coal  per  lb . 

Pumped  Consumed  Coal 

Ten  million  gallon    engine   635,061,800  732,108  867.4 

Six  million  gallon  engine   1,294,198,800       1,962,357  659.5 

Four  million  gallon  engine   707,200  1,980  357.2 

Total  of  three  engines   1,929,967,800  2,696,445 

Average  of  three  engines,  gallons  per  pound  of  coal   715.8 

Foot  lbs. 

Average  duty  during  the  year  for  10  million  engine   100,419,600 

Average  duty  during  the  year  for   6  million  engine   76,370,700 

Average  duty  during  the  year  for   4  million  engine   41,355,800 


Average  duty  during  the  year  for  the  whole  plant   81,093,900 

Cost  of  Raising 
1,000,000  Gallons  1  ft. 

Salaries  for  1906  ■   7,102.50  0.02647 

Fuel   6,011.30  0.02241 

Waste,  Oil,  Repairs,  Etc   657.89  0.00245 


Totals   13,771.69  0.05133 

West  Side  Pumping  Station 

Amount  of  water  pumped  in  1906,  gallons   27,043  920 

Average  Daily  Gallons   74,012 

Cost  of  Raising 
1,000,000  Gallons  1  ft. 

Salaries  for  1906   1,830.33  0.31479 

Fuel   700.88  0.12052 

Waste,  Oil,  and  Repairs   58.50  0.01011 


Totals   2,589.71  0.44542 

.  Work  of  Steam  Plant. 

Gallons  pumped  in  1906   27,043.92 

Average  Daily  Gallons   74,012 

Fuel  consumed,  pounds   279,950 

Average  duty  during  the  year,  foot  pounds  !   17,301,060 


(Gasoline  engine  not  operated  in  1906.) 
VadnaisLake  and  Centerville  Pumping  Stations  not  operated  in  1906. 


164    REPORT  OF  THE  COMMISSIONER  OF  PUBLIC  WORKS 


TABLE  NO.  45— Continued. 
McCarron  Lake  Pumping  Station. 
Economic  Evaporation. 

Feed  water  evaporated,  cubic  feet   353,841 

Average  temperature  of  feed   128 

Weight  of  one  cubic  foot,  pound   61 .59 

Total  weight  of  water  .pounds  '   21,794,100 

Average  steam  pressure,  pounds   102 

Coal  consumed,  pounds   2  706,816 

Total  combustible  pounds   2,470,278 

21,794,100 

Actual  Evaporation  per  lb.  of  coal   =8.05 

2,706  816 
21,794,100x1.1227 

Equivalent  evaporation  from  and  at  212°  per  lb.  coal   ■  =9.05 

2706.816 

21,794  100x1.1227 

Equivalent  evaporation  from  and  at  212°  per  lb.  combustible   =9.92 

2.470278 
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REPORT  OF  THE 

Commissioner  of  Public  Works 

FOR  1907 


To  His  Honor,  the  Mayor  and  the  Common  Council  of  the  City  of 
St.  Paul. 

Gentlemen:  In  accordance  with  the  requirements  of  the  City 
Charter,  Section  9,  Chapter  16,  I  submit  herewith  my-  report  as  Com- 
missioner  of  Public  Works.  This  includes  the  various  branches  of  the 
engineering  work,  the  Building  Inspection  Department  and  the  care  and 
maintenance  of  streets,  sewers  and  bridges. 

The  total  cost  of  all  contract  work,  all  maintenance  and  department 
work  under  charge  of  the  Commissioner  of  Public  Works  was  as  fol- 
lows: 

TOTAL  COST  OF  WORK  FOR  1907. 

.Estimates  (contract  work)  :   $716,334.92 

ftyabor  by  city  force  on  streets,  sewers,  bridges,  etc   253,714.64 

Bills  of  all  descriptions   85,541.34 

Engineering  (payrolls,  including  building  inspection  dept.)..  30,040.76 

Inspection  on  all  work   18,658.46 


Total  $1,103,290.12 

Above  amounts  were  charged  to  various  funds,  as  follows: 

Local   assessment   523,416.44 

Engineering   :.  30,717.34 

Jj&eneral    265,003.70 

Special   43,920.37 

;  Street  and  sewer  (including  Street  Railway  Co.)   212,472.12 

Bridge  building  and  repair   27,760.15 


Total    .  .'  $1,103,290.12 
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A  very  careful  tabulation  of  this  work  has  been  made  which  will  be 
found  in  the  following  tables,  to  which  I  call  your  particular  attention. 
It  will  be  noted,  by  reference  to  Table  No.  4,  that  the  department 


expenditures  have  been  kept  within  the  Charter  limit. 

LIST  OF  TABLES  FOR  1907. 

Table  No. 

General       Statistics   '   1 

Cost  of  improvements  1871-1907   2 

Construction  and  maintenance  charges  1891-1907....  3 

Distribution  of  accounts  1907   4 

Streets        Recorded   plats   31 

-  and          Openings    32 

Alleys          Vacations    33 

Grades — Streets    34 

Alleys   35 

Slope    easements   36 

Grading  and  curbing  contracts   6 

Curbed  side  lawns   17 

Brick  gutters   18 

Special    work   25 

Macadam   contracts   7 

Complete  list  of  streets   21 

Paving   contracts   8 

Complete  list  of  streets   20 

Summary   19 

Asphalt  paving  repairs....   28 

Sidewalk    statistics   27 

Stairways    1& 

Bridges'  in  service,  steel   11 

Wood    12 

Arches  .'   13 

Accounts   14 

Railroads    crossings   15 

Miscellaneous    contracts   9 

Cement   tests   30 

Lumber    distribution   29 

Sewers       Details  of  construction   22 

Contracts    5 
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Nummary    23 

House    connections   24 

Special   work   26 

Water        Contracts    10 

Supply       Weather   report   37 

Precipitation    1837-1907   38 

Diagram    39 

Water  consumption  1907   40 

1905-1907    41 

Pumping   cost   42 

ENGINEERING  DEPARTMENT. 

The  Engineering  Department  has  had  charge  of  all  the  engineering 
work  and  surveys  for  the  different  departments  of  the  city  govern- 
ment.   Its  organization  during  the  past  year  has  been  as  follows: 

A.  R.  Starkey,  Assistant  Commissioner  of  Public  Works,  in  charge 
of  field  parties  and  all  contract  work. 

C.  L.  Annan,  Office  Engineer,  in  charge  of  office  force  and  records. 

The  field  force  consisted  of  four  parties,  each  composed  of  an  in- 
strument man,  a  rodman  and  a  tapeman. 

The  office  force  embraced  two  draftsmen,  two  calculators  and  four 
clerks  including  the  Secretary  to  the  Commissioner  and  the  Supervisor 
of  sidewalk  and  sprinkling  inspectors. 

With  the  immense  amount  of  work  on  hand  during  the  past  year 
the  resources  of  the  department  have  been  taxed  to  their  utmost  and 
without  some  financial  assistance  from  the  Park  Board  and  Water 
Board  we  would  not  have  been  able  to  have  taken  care  of  all  the  work 
that  has  been  thrown  on  the  department. 

The  appropriation  of  $30,000.00  for  the  Engineering  and  Building 
Inspection  Departments  is  entirely  inadequate,  but  the  Act  of  the  Legis- 
lature, however,  permitting  the  Common  Council  to  fix  the  appropria- 
tion will,  I  trust,  give  the  much  needed  relief  for  another  year. 

The  total  expenditures  of  the  year  are  distributed  as  follows: 

Payrolls.  Bills. 

Surveys  anc!  records                                                 $8,108.07  $561.34 

Construction    10,866.85   

•Prospective   contracts   822.60   

Maintenance    1,292.83   

Departments                                                                8,950.41  .  115.24 


Total  $30,040.76  $676.58 
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The  first  above,  surveys  and  records,  is  distributed  as  follows: 

Accounts  $  53.90  

Addition   plats   428.35   

Assessments    42.23   

Blue  printing   350.00  $  1.50 

Cement    testing   62.48 

Clerical   

General   ..>  

House  numbers  

Openings   

Records — Grading  

Improving  

Macadam   

Paving  

Sewers  

Sidewalks  

Slopes  

Street  grades  

Vacations   


2,069 

41 

2,630 

77 

475 

91 

160 

14 

1 

50 

259 

78 

1 

75 

226 

25 

74 

55 

41 

25 

94 

08 

343 

91 

51 

00 

1 

80 

182 

08 

1 

80 

1,023 

71 

16 

40 

76 

66 

Total   $  8,108.07  $561.34 

Building  inspection  charges  are  detailed  as  follows: 

General   expense  $     750.00  $5.19 

Inspection — Plans    .   1,784.93   

New  buildings....   2,120.00   

Old   buildings.   420.00   

Elevators   900.00 

Plumbing   S  1,000.00   


Total   :  $  6,974.93  $5.19 

Almost  the  entire  time  of  the  field  parties  has  been  taken  up  with 
the  work  of  preparation  and  care  of  contract  work  and  the  requirements 
of  the  different  Boards.  There  has  been  no  opportunity  for  any  field 
work  in  connection  with  our  standard  maps. 

The  nature  and  character  of  the  office  work,"  which  is  rapidly  in- 
creasing each  year,  is  shown  in  the  following  analysis  of  the  work  of 
the  past  year. 
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PERMITS  ISSUED  YEAR  1907. 

rTo  Whom  Issued  Purpose.  No.  of  Permits. 

Board  of  Water  Commissioners ...  Excavation  in  earth  streets....  1,242 

Board  of  Water  Commissioners.  . .  Excavation  in  paved  streets. . . .  153 

Builders  and  others  Miscellaneous  use  of  streets...  118 

Contractors   Building  cement  walks   2,565 

Contractors   House  drains.'.   1,449 

Contractors   Moving  houses   72 

Golden  Rule  Co  Conduit    1 

May,  L.  L  •  Underground  pipe   1 

Northern  Heating  &  Electric  Co.  . Excavation  in  streets   37 

Northern  Heating  &  Electric  Co.. Poles   2 

N.  W.  Telephone  Exchange  Co.  .. Underground  pipes  &  conduits.  26 

N.  W.  Telephone  Exchange  Co... Poles    174 

Ringdahl,  H.  C  Excavation  in  street   1 

St.  Paul  City  Railway  Co  Conduits    5 

St.  Paul  City  Railway  Co  Poles  and  repair  tracks   11 

-St.  Paul  City  Railway  Co  Concrete  anchorage  in  street...  1 

St.  Paul  Fire  Department  Poles    8 

St.  Paul  Gas  Light  Company  Excavation  in  streets   828 

St.  Paul  Gas  Light  Company  Conduits   ^  71 

St.  Paul  Gas  Light  Company  Poles    35 

Tri-State  Tel.  &  Tel.  Co  Pole  lines   33 

Union  Manufacturing  Company ...  Pole  lines   2 

Western  Union  Telegraph  Co.... Pole  lines   1 


Total 


6,836 


8     REPORT  OF  THE1  COMMISSIONER'  OF  PUBLIC  WORKS 


The  following  is  a  record  of  the  action  taken  on  orders  from  the. 
Board  of  Public  Works  during  the  year: 


From  Bd.  Pub.  Wks. 

To  Bd.  Pub,  Wks. 

Character  of  orders. 

Preliminary 

Final 

Reports  .& 

Plans  & 

Orders 

Orders 

Plans 

Specific't'ns 

  14 

12 

Curbing  and  improving. 

  8 

G 

7 

5 

  34 

28 

36 

35 

Macadamizing   

  13 

5 

15 

5 

  37 

21 

46 

22 

  21 

11 

22. 

9 

Sewers  

  87 

54 

79 

50, 

Sidewalks   

2 

  37 

27 

36 

27 

Total   

 251 

152 

253 

155 

Nineteen  sets  of  plans  and  specifications  have  been  prepared  for 
contracts  awarded  by  the  Common  Council  and  various  departments. 

Additional  orders  and  resolutions  of  the  Common  Council  have 
been  .received  as  follows: 

277  for  cement  sidewalks. 
2  for  wooden  sidewalks. 

338  for  brick  crosswalks. 

559  for  wooden  crosswalks. 

199  for  cement  crosswalks. 

379  for  various  other  purposes. 

The  orders  for  sprinkling  172  miles  of  street  have  also  been,  carried. 

out. 

GENERAL  SUMMARY  OF  CLERICAL  WORK. 

1,475  Direct  orders  from  the  Common  Council  received  and  entered.. 

530  Orders  from  Board  of  Public  Works  received  and  entered. 

253  Reports  to  Board  of  Public  Works  made. 

500  Copies  of  plans  and  specifications  prepared.. 

671  Maps,  plans  and  profiles  made. 

6,644  Blueprints  made. 

6,836  Permits  issued. 

1,149  House  numbers  applied  for. 
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1,211  Bills  allowed. 

282  Estimates  allowed. 
6,857  Complaints  entered,  filed  and  investigated. 

The  following  blank  forms  have  been  added  to  the  128  previously- 
existing: 

No.  129    Cement  walk  repairs,  daily  report. 

No.  130    General  equipment  account. 

No.  131    Paving  repairs  cost. 

No.  132    Specifications  for  asphalt  resurfacing. 

No.  133    Bill  against  department  debtors. 

No.  134    Pipe  fitter's  daily  report. 

No.  135    Notice  to  bonded  sidewalk  layers. 

STANDARD  MAPS. 

The  work  on  the  standard  maps  has  been  even  less  than  that  of  the 
previous  year.  Much  time  that  would  otherwise  have  been  devoted  to 
these  maps  has  been  employed  on  Park  work. 

ADDITION  PEATS. 

Thirty-two  plats  of  additions  have  been  accepted  and  filed  with  the 
Register  of  Deeds.  These  thirty-two  plats  embrace  1827  lots  as  against 
469  lots  on  twenty-two  plats  for  1906.  The  area  of  land  platted  was 
greater  in  1907  than  in  any  other  year  since  1890.    See  table  No.  31. 


STREET  AND  ALLEY  GRADES. 

Grades  have  been  established  on  forty-three  streets  aggregating 
about  eleven  miles  and  on  sixteen  alleys.  Grades  have  been  changed  on 
seven  streets  and  one  alley. 

Though  the  mileage  is  about  the  same  as  the  previous  year,  the 
sections  established  were  more  numerous  and  work  consequently  con- 
siderably greater.    See  tables  Nos.  35  and  36. 

OPENINGS. 

Assessments  have  been  confirmed  for  the  acquisition  of  rights  to 
about  half  a  mile  of  new  streets  and  for  the  taking  of  the  necessary 
property  to  bring  about  two  miles  of  existing  streets  to  a  uniform  width. 
More-or-less  work  has  been  done  on  twenty-five  other  preliminary  open- 
ing orders  of  the  Common  Council  during  the  year.    See  table  No.  32. 
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VACATIONS*. 

Twelve  plats  of  vacations  ordered  by  the  Common  Council  have 
been  filed  with  the  Register  of  Deeds. 

Two  other  vacations  have  been  decreed  by  the  District  Court. 

1650  feet  of  streets  and  twelve  alleys  have  thus  been  vacated. 

A  portion  of  Charles  street  was  vacated  to  bring  the  street  to  uni- 
form width. 

Endicott  street  and  the  alley  in  Ogden's  Addition  have  simply  been 
changed  in  position  by  the  vacations,  land  having  been  deeded  to  off-set 
that  relinquished. 

Table  No.  33  gives  the  details. 

SLOPE  EASEMENTS. 

Rights  to  enter  on  private  property  for  the  purpose  of  securing  the 
necessary  slopes  required  for  excavation  and  embankment  for  street  and 
alley  grading  have  been  condemned  on  seventeen  streets  and  ten  alleys 
for  a  total  frontage  of  eight  and  one-quarter  miles.  The  proceedings  in 
seventeen  other  orders  have  not  been  completed. 

See  table  No.  36  for  list  of  streets  and  alleys. 


PARKS. 

•  Surveys  and  duplicate  plats  have  been  made  under  orders  of  the 
Board  of  Park  Commissioners,  as  follows: 


Title. 

Resolution 

Plat 

No. 

Approved. 

No. 

Lexington  Avenue  Boulevard  No.  2  

1087 

Jan. 

7, 

1305 

Mississippi  River  Boulevard  North  

1114 

Mar. 

4, 

1186 

1132 

Apr. 

4, 

1317 

Miss.  River  Boulevard  No.  2  Extension.  .  .  . 

1194 

July 

1, 

1325 

Newell  Park  

1214 

Aug. 

5, 

1331 

1215 

Aug. 

13, 

1332 

Ramsey  Triangle  

1228 

Sept. 

3, 

1338 

Miss.  River  Blvd.  No.  2  Enlargement  

Sept. 

3, 

1211 

Indian  Mounds  Prk  Extension  No  2  

1229 

Sept. 

3, 

1339 

Miss.  River  Blvd.  No.  2  Enlarg'm'nt  No.  2. 

Sept. 

16,  XXII-10444 

Miss.  River  Blvd.  North  Extension  

1257 

Oct. 

7, 

1343 

Miss.  River  Blvd.  North  Extension  No.  1.. 

1256 

Oct. 

7,. 

1347 
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Proceedings  for  acquirement  have  been  completed  for  the  following 
parks  and  record  copies  have  been  filed  -with  the  Register  of  Deeds, 
Board  of  Park  Commissioners  and  Commissioner  of  Public  Works. 


Records. 

Title. 

Register  of  Deeds. 

C.  P.  w. 

Date 

Bk. 

Page 

No. 

College  Park  

May  14 

3 

4 

1298 

Lexington  Ave.  Boulevard  No.  2  

May  11 

3 

2 

1305 

Mississippi  River  Boulevard  North.... 

May  11 

3 

3 

1186 

July  30 

3 

5 

1317 

Miss.  River  Blvd.  No.  2  Enlargement.. 

Nov.  18 

533 

360 

1211 

Miss.  River  Blvd.  No.  2  Extension  

Oct.  28 

3 

6 

1325 

Miss.  River  Blvd.  No.  2  Enlargement 

No.  2  

Sept.  25 

536 

313  XXII-10444 

Public  Playgrounds  Bl.  8  Gotzian's  Re. 

of  Sigel's  Add  

Nov.  20, 

538 

320 

1353 

Topographical  plans  and  profiles  have  been  prepared  for  Wheelock 
Parkway,  a  two  hundred  foot  strip  four  and  one-quarter  miles  long  con- 
necting Como  and  Phalen  Parks. 

Also-  plans  for  Reserve  Boulevard,  extending  along  the  edge  of  the 
bluff  on  the  north  side  of  the  Mississippi  River  from  the  Fort  Snelling 
Bridge  to  the  intersection  of  Otto  and  Stewart  Aves.,  a  distance  of  three 
miles. 

By  proceedings  actually  completed,  fourteen  and  one-half  acres  have 
been  added  to  the  park  area,  which  is  now  about  1,365  acres. 
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CONTRACT  WORK. 

Construction  and  maintenance  have  been  carried  on  during  the  year 
under  187  contracts,  68  of  which  were  carried  over  from  the  preceding 
year  as  shown  in  the  following  tabulation: 


CONTRACTS  FOR  1907. 


AWARDED  BY 


Ciass  of  Work 


O  b 

o  — 


oS 

O  1> 


u 

3  >» 

o.t: 

II 

go 

O  0) 

a  5 

o 

o 

Grading    35 

Curbing    4 

Macadamizing                                   4  4 

Paving                                            2  11 

Sewers                                               1  47 

Water   .. 

Bridges   2 

Miscellaneous                                     5  3 


Totals    12       106  4 

Total  estimates  on  all  contracts  $716,334.92. 


35 
4 
8 

13 

48 
4 
2 

15 


129 


8 

5 
4 

2 

43 
5 


68 


INSPECTION  ON  CONTRACT  WORK. 

Total  inspection  on  all  city  work   $18,658.46 

Total  inspection  on  contract  work   17,084.96 

Total  inspection  on  work  charged  to  special  funds  or  cor- 
porations   1,573.50 

Total  value  oi  contract  work   716,334.92 

Cost  of  inspection,  a  little  less  than  two  and  one-half  per  cent. 

SEWERS. 


There  were  54  sewer  contracts  under  construction  during  the  past 
year,  of  which  the  Weide  &  Hawthorne,  Aldine  and  South  street  systems 
were  among  the  most  important,  a  large  part  of  the  others  being  vitrified 
pipe  laterals. 
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The  details  of  sewer  construction  for  the  year  will  be  found  in  tables 
Nos.  4,  5  and  22.  The  total  length  constructed  during  the  year  was 
12.33  miles,  and  the  total  amount  of  estimates  allowed  was  $227,827.43. 

^The  total  mileage  now  constructed  in  the  city  is  233.47  and  the 
details  of  their  construction  are  given  in  table  No.  23. 

There  are, at  the  present  time,  demands  for  the  construction  of  large 
systems  of  sewers  and  as  the  necessary  legislation  has  been  obtained 
for  the  issuance  of  sewer  bonds  to  aid  in  their  construction,  without 
doubt  next  year  the  amount  of  sewer  work  will  be  very  large,  probably 
the  largest  in  the  history  of  the  city. 

Among  the  large  systems  demanded  are  the  St.  Anthony  Park, 
The  Warrendale,  the  Portland  and  Aidine,  the  Jefferson  &  Hamline,  the 
Point  Douglas  and  Hastings  Ave.,  and  the  Brown  and  Gates.  To  carry 
out  the  work  will  require  an  expenditure  of  more  than  $700,000.00.  All 
of  the  work  is  much  needed  and  will  undoubtedly  be  put  under  construc- 
tion if  the  necessary  funds  Can  be  provided. 

SEWER  CONNECTION'S. 

The  number  of  sewer  connections  made  during  the  past  year  was 
1,324,  about  the  same  as  last  year.  Table  No.  24  gives  the  total  sewer 
connections  by  year  since  1890.  All  of  the  connections  have  recorded 
plans  on  file  in  the  Sewer  Department. 


PAVING. 


There  have  been  laid  2.55  miles  of  paving  during  the  year,  the 
greater  part,  2.36  miles  being  the  replacing  of  worn  out  pavement,  as 
shown  in  Table  No.  19.    The  average  cost  of  paving  has  been: 


.                      $2.25  per 

sq. 

yd. 

sq. 

yd. 

sq. 

yd. 

For  granite  on  concrete  

sq. 

yd. 

sq. 

yd. 

sq. 

yd. 

Table  No.  8  shows  the  detail  of  the  thirteen  contracts  under  which 
the  work  was  done,  amounting  to  $96,615.30. 
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The  repairs  of  asphalt  pavements  were  made  under  contract,  as 
\isual,  but  the  brick  and  stone  pavements  were  repaired  by  day  labor. 

The  details  of  the  general  repairs  on  asphalt  pavements  are  shown 
ill  Table  No.  28. 

The  distribution  of  expense  is  as  follows: 

Street  and  sewer  fund   $10,465.25 

Contract    reserves   444.48 

City  Railway  Company   8,116.90 

R.  F.  Conway  Co   1,693.03 


Total    $20,719.66 

The  total  area  of  pavements  on  which  repairs  were  made  was 
335,039  square  yards.  The  total  area  of  repairs  was  12,295  square  yards, 
or  a  little  less  than  3^4  per  cent  of  the  whole,  or  about  6  cents  per 
square  yard  of  pavement.  For  the  two  previous  years  the  cost  has 
averaged  about  5  cents. 


Cuts  in  asphalt  pavements  made  by  the  Water  Department,  heating, 
lighting  and  telephone  companies,  sewer  contractors  and  others,  and 
which  were  repaired  under  the  terms  of  the  general  contract  cost 
$4,866.36. 

The  contractor  collected  the  various  accounts  on  bills  certified  by  the 
Department  Inspector. 


Repairs  other  than  on  asphalt  pavements  have  been  made  by  day 
labor,  as  during  the  previous  year. 

The  total  expenses  for  the  year  were  $2,858.55  of  which  $129.13  was 
for  material  used  the  year  before. 

The  rates  charged  the  public  service  corporations  for  repairs,  based 
on  two  months  actual  cost  per  square  yard,  were  as  follows: 


PAVING  REPAIRS. 


ASPHALT  PAVING  REPAIRS. 


BRICK  AND  STONE  PAVING  REPAIRS. 


Granite 
Sandstone 
Concrete 
Cleaning 


Brick 


Repaving.  New  Blocks. 

$  .80  $1.00 

1.00  2.00 

1.20  1.65 


$1.25  per  sq.  yard 


.25  per  hour 


Inspection 


2.50  per  day 
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Total  cost  on  this  basis  is  distributed  as  follows: 

General  Repairs       Pay  Cuts       ,  Totals 


Brick    $333.23  $704.89  $1,038.12 

Granite    84.71  704.36  789.07 

Sandstone    235.26  544*. 88  780.14 


Totals    $653.20  $1,954.13  $2,607.33 


STREET  AND  ALLEY  IMPROVEMENT. 

In  addition  to  the  paving  contracts,  fifty  eight  contracts  for  the  im- 
provement of  streets  and  alleys  have  been  in  effect  during  the  year  1907, 


as  follows: 

Grading   38  amount  expended  $28,260.69 

Curbing,  etc'   9  amount  expended  6,127.77 

Macadamizing   11  amount  expended  223,165.92 


The  detail  of  this  work  is  given  in  Tables  Nos.  6  and  7,  and  a  list  of 
all  the  streets  improved  by  curbed  side  lawns  is  given  in  Table  No.  17. 

ROAD  IMPROVEMENT. 

The  Budget  for  1907  provided  for  an  expenditure  of  $35,000.00  from 
the  Good  Roads  Account  of  the  General  Fund  and  a  balance  of  $3,048.12 
remained  from  the  1906  appropriations. 

The  total,  $38,048.12  was  apportioned  as  follows: 

Appropriated 

Cleveland   Ave    $1,500.00 

At  various  points  between  Seventh  St.  and 

Osceola  Ave.,  the  road  was  repaired  and 

improved.  From  Osceola  Ave.  to  Summit 

Ave..,  a  uniform  surface  of  five  inches 

of  clay  and  gravel  was  obtained  at  a 

total   cost,   under  the  direction   of  the 

Commissioner  of  Public  Works  of  

Como  Ave   1,500.00 

Larpenteur  Ave   2,000.00 

This  work  was  an  extension  of  the  Como 

Ave.  improvement  along  Quincy  St.  to 

Larpenteur  Ave.  and  then  west  on  Lar- 
penteur Ave.  to  Lexington  Ave.  Done 

under  one  contract  at  a  cost  of  


Expended 


$1,476.52 


3,505.82 
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Dale  St.  from  Hatch  St.  to  Carbon  St   3,750.00 

Done  under  the  supervision  of  Commis- 
sioner Gleason   3,852.72 

Point  Douglas  Road,  original  sum   10,750.00 

Allotment  from  Potter  road  appropriation  400.00 
A  mile  and  a  quarter  of  this  road  extend- 
ing southeasterly  from  Burns  Ave.  was  * 
graded  and  macadamized  under  contract 

for    11,104.82 

During  the  past  three  years  this  road  has 

been  thoroughly  improved  for  3%  miles 

south  of  Burns  Ave. 

Prosperity  Ave.  for  1907   11,500.00 

Balance  of  1906  appropriation   3,048.12  . 

Allotment  from  Potter  Road  appropriation  300.00 
The  grading  on  the  line  of  this  improve- 
ment was   practically   finished   in  1906. 

The  work  of  macadamizing  was  begun 

at  the  Omaha  Railroad,  thence  north  via. 

Phalen  Ave.,   Stillwater    Ave.,  County 

Road,  ^Maryland   St.,    Prosperity  Ave., 

Bock  St.  and  County  Road  to  Larpenteur 

Ave. 

This  was  under  contract,  costing   14,770.98 

Potter  Road. 

The  appropriation  of  $4,000.00  made  for 

this  road  was  annulled  and  the  amount 

thus  set  aside  was  alloted  as  follows: 
To  increase  appropriations  for  Pt.  Douglas 

Road   and    Prosperity   Ave.    as  noted, 

above,  a  total  of  $700.00,  and  for  further 

improvements  as  below: 
Larpenteur  Ave.,  an  extension  of  the  Prosper- 
ity Ave.  improvement  to  White  Bear  Ave..  1,500.00 
Contract  under  direction  of  County  Sur- 
veyor, cost  to  city   1,150.00 

River  Road  in  Sixth  ward  to  the  north  and 

south  of  High  Bridge   1,500.00 

Work  under  supervision  of  Commissioner 

O'Brien    1,972.65 
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Kansas  Ave.  repairs   300.00 

Expended  by  Commissioner  O'Brien   289.60 


Total   appropriations  $38,048.12 

Total  expenditures   $38,123.11 

The  length  of  the  year's  improvements  above  named  other  than  re- 
pairs are  as  follows: 

Lin.  Ft. 

Cleveland  Ave   1,900 

Quincy  St.  and  Larpenteur  Ave   3,765 

Dale  St  .*   2,900 

Pt.  Douglas  Road   6,600 

Prosperity  Ave   10,648 

Larpenteur  Ave.  east   1,137 

River   Road   2,500 


29,450—5.58  Miles 

$25,000.00  have  been  provided  in  the  budget  for  Road  Improvement 
for  the  coming  year,  apportioned  as  follows: 

•Concord  St.  from  Page  St.  to  Annapolis  St  

Dale  S't.  from  Carbon  St.  to  Larpenteur  Ave.:  

Edgerton  St.  from  500  feet  north  of  Ivy  St.  to  Maryland  St 

Maryland  St.  from  Edgerton  St.  to  Payne  Ave  

Payne  Ave.  from  Maryland  St.  to  Jessamine  St  

Hudson  Road  from  Pt.  Douglas  Ro;.d  to  East  City  Limits. 

Oakdale  Ave.  from  Gates  St.  to  Annapolis  St  

Ohio  St.  from  the  Levee  to  Cherokee  Ave  

Summit  Ave.  from  Cleveland  Ave.  to  the  river  

White  Bear  Ave.  from  Seventh  St.  to  Kerwin  St  

Kerwin  St.  from  White  Bear  Ave.  to  Stillwater  Road  

Stillwater  Road  from  Kerwin  St.  to  the  Erst  City  Limits.  .  . 

MACADAM. 

There  were  constructed  during  the  year  a  little  more  than  eight 
miles  of  macadam  streets,  including  University  Ave.  (three  contracts), 
Grand  Ave.,  Crocus  Hill  district  and  Carroll  St. 


$2,000'.  00 
5,000.00 

4,000.00 

5,000.00 
500.00 
1,500.00 
2,000.00 

5,000.00 
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The  construction  consisted  of  a  limestone  base  and  granite  surfacing 
and  the  widths  of  the  paved  portions  of  the  streets  varied  from  thirty 
to  fifty  feet. 

The  total  contract  price  on  these  contracts  was  $254,290.00  and  the 
cost  per  square  yard  varied  from  83c  to  $1.30  in  accordance  with  the 
thickness  of  the  macadam  and  method  of  treatment. 

Tables  7  and  21  give  list  of  macadam  streets  and  details  of  con- 
struction. 

SIDEWALKS. 

There  were  laid  under  city  contracts  25%  miles  of  cement  walk  and 
one  half  mile  of  wooden  walk. 

The  total  amount  of  estimates  allowed  for  the  building  of  cement 
walks  was  $81,047.94  and  for  wooden  walks  $1,628.53. 

There  was  also  constructed  under  private  contract  55^4  miles  of 
cement  walk,  and  by  the  street  force  under  orders  from  the  Common 
Council,  1  mile  of  three  plank  walk. 
•    Total  length  of  walks  constructed  during  the  past  year  82%  miles. 

There  still  remains,  however,  about  55l/2  miles  of  old  wooden  walk 
which  are  a  constant  source  of  personal  damage  suits  against  the  city 
and  which  ought  to  be  entirely  replaced  during  the  next  season  as  they 
are  beyond  repair. 

CROSS  WALKS. 


There  are  now  in  the  city  611  brick  and  stone,  288  brick,  163  cement 
blocks  and  5,048  wood  crosswalks  distributed  among  the  various  wards 
as  follows: 


Ward 

Brick  & 

Brick 

Cement 

Wood 

Stone 

1   

  36 

28 

748 

2   

  2 

8 

589 

3   

  52 

5 

60 

4   

  9 

4 

  136 

34 

434 

6   

  56 

43 

854 

7   

  37 

95 

48 

332 

8   

   101 

28 

10 

622 

9   

  40 

37 

3 

358 

10   

  21 

458 

11   

  23 

5 

37 

339 

12  

  8 

5 

65 

250 

  611 

288 

163 

5,048 
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BRICK  CROSS  WALKS  BUILT  BY  CITY  FORCE  1907: 

Ward                              Number  Cost  Length 

First                                        28  $521.47  970  ft. 

Second                                     8  230.23  352  . 

Third                                        5  103.15  126 

Fourth     . . 

Fifth                                         34  989.44  1,631 

Sixth                                        43  1,276.19  2,123 

Seventh                                     19  372.57  615 

Eighth                                       28  699.61  1,221 

Ninth                                        37  1,002.20  1,570 

Tenth     

Eleventh                                   5  120.90  226 

Twelfth                                     5  144.97  268 


212  $5,460.73  9,102  ft.— 1.724  miles 

60c  per  lin.  ft. 

BRICK  CROSS  WALKS  BUILT  BY  CONTRACT  1907. 

Contract  Nos.  1721-1737. 
Ward  Number  Cost  Length 

Seventh    76  $1,308.77  2,052  ft— 0.389  miles 

64c  per  lin.  ft. 

CEMENT  CROSS  WALKS'  BUILT  BY  CITY  FORCE  1907. 

Ward  Number  Cost  Length 

Seventh   •             36  $923.42  1,712  ft. 

Eighth                                       10  161.91  155 

Ninth                                        3  74.01  128 

Tenth   ,    

Eleventh                                  37  771.29  1,404 

Twelfth                                     65  1,704.16  3,167 


151  $3,634.79  6,566  ft.— 1.243  miles 

55c  per  lin.  ft. 
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WOOD  CROSS  WALKS  BUILT  BY  CITY  FORCE  1907. 


Ward                               Number  Cost  Length 

First                                          22  $435.29  1,096  ft. 

Second                                     46  899.65  2,160 

Third     

Fourth     

Fifth                                          48  978.74  2,533  * 

Sixth                                        57  1,181.54  2,861 

Seventh                                   16  255.74  566 

Eighth   .  .                               138  2,644.21  6,819 

Ninth                                      97  1,727.66  4,410 

Tenth                                       16  372.70  983 

Eleventh                                  16  350.97  850 

Twelfth                                    44  832.68  2,164 


500  $9,679.18         24,442  ft.— 4.629  mihs 

39c  per  lin.  ft. 

STAIRWAYS. 

The  considerable  number  of  old  wooden  stairways  replaced  the 
past  year,  (twelve  in  all)  under  special  orders  of  the  Common  Council 
brings  prominently  into  notice  the  fact  that  the  bold  topography  of  our 
city,  which  adds  beauty  and  scenic  variety  to  the  landscape,  is  never-the- 
less  the  source  of  great  expense  in  constructing  and  maintaining  thor- 
oughfares of  travel,  principally  in  the  way  of  bridges,  of  course. 

The  cost  of  stairways,  however,  is  no  little  item  as  an  examina- 
tion of  Table  No.  16  will  show. 

There  are  now  fifty-five  flights  of  public  stairways  in  the  city,  one 
of  stone,  two  of  steel,  six  of  cement  and  forty-six  of  wood. 

The  approximate  cost  of  their  construction  exceeds  $15,000.00. 

$2,476.07  was  spent  in  reconstruction  during  the  past  year. 

BRIDGES. 

Bridge  maintenance  has  been  under  the  charge  of  Mr.  Wm.  S. 
Batson,  Superintendent  of  Bridges. 

The  cost  of  maintenance  for  the  past  year  amounted  to  $24,775.00 
or  a  little  more  than  three-quarters  of  one  per  cent  of  the  total  cost  of 
the  bridges. 
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No  new  bridges  have  been  constructed,  but  a  contract  has  been  let 
for  the  Fort  Snelling  bridge  by  the  United  States  Government  for 
which  the  City  of  St.  Paul  has  contributed  $125,000.00. 

The  reconstruction  of  the  Harriet  Island  bridge  was  undertaken  in 
December.  A  contract  for  furnishing  and  driving  the  piles  was  awarded 
to  Geo.  W.  Oakes  &  Company.  The  work  is.  under  the  direction  of  Mr. 
Batson  and  with  the  exception  of  the  contract  mentioned  will  be  exe- 
cuted by  his  force. 

The  removal  of  the  Broadway  bridge  piers  is  in  progress  under 
contract.    Other  expenses  have  been  for  maintenance. 

The  disbursements  from  the  Bridge  Building  and  Repair  Fund  for 
work  done  during  the  year  are  as  follows: 

Estimates,  payrolls  and  bills  allowed  in  1907  (Table  No.  4)..  ..$27,760.15 
Bills  carried  over  to  1908   70.33 


$27,830.48 

Estimates,  (Table  No.  8)  $  2,225.00 

Payrolls  and  bills  distributed  (Table  No.  14)   25,605.48 


$27,830.48 

See  Tables  Nos.  11,  12,  13  and  14  for  bridge  description  and  ac- 
counts. 


SPRINKLING. 

The  season  of  1907  began  on  March  26th  and  ended  Nov.  2nd. 

The  $40,000.00  appropriated  was  exhausted  late  in  September  and 
thereafter  for  five  weeks  the  street  force  continued  the  work  where 
deemed  positively  necessary. 

The  following  table  shows  average  number  of  miles  sprinkled  per 
day  in  each  district,  and  also  the  average  number  of  teams  employed. 

The  total  mileage  per  day  covered  by  the  organization  under  the 
appropriation  is  seen  to  be  nearly  180  miles. 

The  average  number  of  miles  sprinkled  per  day  per  wagon  was 
2.611. 

The  sprinkling  plant  of  73  tanks  and  accessories  was  the  same  as  for 
the  past  year. 
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Total  number  of  sprinkling  hydrants  in  service,  366. 

TABLE  OF  SPRINKLING  B.Y  DISTRICTS. 


Dist.                                        Lineal  Feet  Miles  Average  No. 

No.  of  Wagons 

1   ...   70,690  13,388  •  '..^  5 

2    90,499  17,140  5 

3    74,243  14,061  7 

4   77,377  14,654  6 

5   107,399  20,341  ,  .8 

6   . .  70,681  13,387  5 

7    125,857  23,837  8 

8   .  215,998  40,909  16 

10  .  .   35,767  6,774  2 

11    69,240  13,112  6 


Totals    937,751  177,602  68 


DISTRIBUTION  OF  SPRINKLING  EXPENSE. 


Team   work   $34,061.50 

Inspection    .  .  1   2,167.51 

New  stand  pipes   301.50 

Repairs  to  stand  pipes   3,662.36 

Repairs  to  sprinkling  wagons   413.36 


Total   $40,606.23 


DRINKING  FOUNTAINS 


New  fountains  were  placed  at  the  corner  of  Dale  St.  and  University 
Ave.,  and  at  the  corner  of  Thomas  St.  and  Western  Ave. 

The  fountain  donated  to  the  city  by  the  National  Humane  Alli- 
ance was  placed  on  the  site  of  the  old  fountain  at  Sixth  and  St.  Peter 
Streets. 

The  total  expenditure  on  new  fountains  was  $213.22. 
$1,483.2]    was   spent   on    maintenance   of  fountains,  $750.00   of  this, 
amount  being  for  water 
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UNDERGROUND  CONDUITS. 
141  permits  have  been  issued  fo:  sub-way  work  to  the  following 


^extent: 

Pipe*  lines  '.   5,064  ft. 

Conduits   5,862  ft. 

Tunnels    931  ft 

More  particularly  distributed  as  below: 

PIPE  LINES'  LAID  FOR  VARIOUS  PURPOSES  IN  1907. 

For  Telephone  Service. 
.Northwestern  Telephone  Company...   1,606  feet 

For  Telegraph  Service. 
Western  Union  Telegraph  Company   340  feet 

For  Electric  Lighting. 

Northern  Heating  and  Electric  Company   950  feet 

St.  Paul  Gas  Light  Company   1,214  feet 

For  Steam  Heating. 

Northern  Heating  &  Electric  Company   798  feet 

L.  L.  May   216  feet 

St.  Paul  Gas  Light  Company   40  feet 

Total   5,064  feet 

CONDUITS  CONSTRUCTED  IN  1907. 

For  Electric  Lighting. 

Northern  heating  &  Electric  Company   2,408  feet 

St.  Paul  Gas  Light  Company   260  feet 

For  Telephone  Service. 

Northwestern  Telephone  Exchange  Company   344  feet 

Tri-S'tate  Telephone  and  Telegraph  Company   2,850  feet 

Total   5,862  feet 
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TUNNELS  CONSTRUCTED  IN  1907. 


R.  E.  Cobb  for  transportation  purposes   100  feet 

Golden  Rule  Department  Store,  for  heating,  lighting,  etc....  60  feet 

Northern  Heating  &  Elec.  Co.,  for  heating,  lighting,  etc   125  feet 

Northwestern  Telephone  Ex.  Company  for  telephone  mains..  646  feet 


Total   931  feet 


The  total  length  of  subways  now  in  the  city,  all  pipe  lines,  con- 
duits and  tunnels,  exclusive  of  sewers  and  water-ways,  is  about  one 
hundred  miles,  as  follows: 


Miles. 

North  American  Telegraph  Company   2.75 

Northern  Heating  and  Electric  Company   6.29 

Northwestern  Telephone  Exchange  Company   31.87 

St.  Paul  City  Railway  Company  :   14.60 

St.  Paul  Gas  Light  Company   24.09 

Tri-State  Telephone  and  Telegraph  Company   15.79 

Western  Union  Telegraph  Company   3.94 

Miscellaneous,  for  heating,   lighting,   power  transmission  and 

transportation    .67 


Total    100.00 


POLE  LINES. 

258  permits  have  been  issued  for  setting  poles  and  stringing  wires. 

The  following  table  shows  miles  of  line  constructed,  renewed  and 
removed  by  various  corporations,  also  total  mileage  now  in  service  in 
the  city: 
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Miles    Miles      Miles    Constructed  Total 
Corporation.  1907  Renewed  Removed  Previously  Miles 


1907 

1907 

in 

Place. 

American  Dis.  Telegraph  Co 

  0 

50 

0.50 

Am.  Tel.  &  Tel.  Co  

  7 

77 

7.77 

City  Water  Works  

  2 

30 

2.30 

East  Side  Electric  Co  

  2 

16 

2.16 

Northern  H.  &  E.  Co  

0.80 

0.80 

North  Am    Tel  Co 

9 

75 

9.75 

N.  W.  Elec.  Equipment  Co. 

  0 

47 

0.47 

N.  W.  Tel.  Ex.  Co  

20.75 

3.43 

1.36  181 

42 

197.38 

St.  Croix  Power  Co  

  2 

58 

2.58 

S't.  Paul  City  Railway  Co. .  . 

  57 

00 

57.00 

St.  Paul' Fire  Alarm  

1.20 

  38 

88 

40.08 

St.  Paul  Gas  Light  Co  

2.08 

1.05 

  84 

29 

85.32 

Tri-State  Tel.  &  Tel.  Co.  . . . 

2\  67 

0.38 

1.55  118 

43 

119.17 

Union  Mnfg.  Co  

0.83 

  6 

76 

7.59 

Western  tJnion  Tel.  Co  

....  16 

97 

16.97 

Totals   

28.33 

4.86 

2.91  529 

28 

549 . 84 

BUILDING  INSPECTION  DEPARTMENT. 

The  supervision  of  building  construction  in  the  City  of  St.  Paul  has 
been  under  the  direct  charge  of  Mr.  F.  H.  Ellerbe,  Principal  Assistant 
Inspector,  with  the  following  assistants: 

2  Inspectors  of  Buildings. 
1  Inspector  of  Plumbing. 
1  Inspector  of  Elevators. 
1  Office  Clerk. 

The  total  amount  expended  in  erecting,  altering  and  repairing  build- 
ings amounts  in  the  aggregate  to  $9,024,355.00,  which  is  somewhat  less 
than  the  figures  of  last  year,  but  shows  a  very  creditable  advance  in 
building  operations. 

Of  the  buildings  erected,  about  nine  per  cent  representing  fifty 
four  per  cent  of  the  actual  cost  were  constructed  of  brick,  stone  or  con- 
crete, twenty-one  being  entirely  fire-proof. 
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There  were  980  buildings  erected  which  were  designed  wholly  or 
in  part  for  residential  purposes,  representing  an  expenditure  of 
$2,852,025.00.  There  was  also  a  large  amount  expended  on  the  enlarge- 
ment, alteration  and  repair  of  existing  buildings  of  this  class..  At  a 
conservative  estimate  accommodations  were  provided  for  at  least  1,200 
additional  families. 

The  work  of  the  department  in  the  examination  of  plans  and  the 
inspection  of  buildings,  elevators  and  plumbing  has  been,  carried  on  in  a 
careful  and  methodical  manner  and  the  records  of  the  office  rearranged 
so  as  to  be  more  accessible  for  reference. 

The  following  tables  give  the  cost  of  construction,  character  of 
the  materials  used  and  the  location  by  wards. 


REPORT  OF 

BUILDING  OPERATIONS  IN  THE  CITY  OF  ST.  PAUL,  MINN. 

For  the  year  ending  December  31,  1907. 


The    amounts    expended    erecting,    altering    and  repairing 

buildings,    aggregate  ^   $9,024,355 

1,892  building  permits  were  issued  during  the  year,  total  cost 

of  improvements,  as  estimated  by  owner   6,321,937 

5 ,082  plumbing  permits  were  issued  during  the  year,  total 

cost  of  work  as  estimated  by  owner   495,670 

20  per  cent  of  estimated  cost  added  for  under  valuation....  1,363,521 
Miscellaneous  repairs  and  improvements  not  included  in  the 

foregoing   amounts   400,000 

Amount  expended  at  Agricultural  School   101,565 

Amount  expended  in  repairs  to  new  and  old  Capitol  build- 
ings    18,440 

Amount  expended  at  State  Fair  grounds...'   200,000 

Amount  expended  at  Fort  S'nelling   123,222 


Total    $9,024,355 

80  Plumbers  were  licensed  during  the  year. 
194  Elevator ^operators  were  licensed  during  the  year. 
7  House  movers  were  licensed  during  the  year. 
83  Permits  for  moving  buildings  were  given. 
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FIRST  WARD. 

No.                .                       -  Cost. 

77  Frame   dwellings,   new   $169,950 

45  Frame  dwellings  repaired   21,665 

1  Brick  store  and  dwelling  repaired   1,000 

1  Brick  store  and  office  building,  new   7,000 

1  Brick  dwelling,  new   3,500 

1  Brick  hotel,  new   15,000 

1  Brick  hall  and  lodge  room   25,000 

i  Brick  club  house   7,600 

1  Brick   bakery   5,400 

2  Brick  store  buildings  repaired   3,000 

1  Brick  addition  to  school  .'.  40,000 

1  Brick  flat  building  repaired   1,000 

2  Brick  churches  repaired   950 

1  Frame  church  repaired   1,500 

2  Frame  stores  repaired   350 

2  Frame  store  houses   600 

1  Frame    shop   300 

1  Frame   greenhouse   75 

10  Frame    barns   1,850 

6  Frame  sheds   425 

1  Elevator  •.   740 


159  $306,905 

SECOND  WARD. 

No.  Cost. 

51  Frame  dwellings,  new   $108,800 

39  Frame  dellings  repaired   28,350 

2  Frame  store  buildings,  new   3,000 

.  1  Frame  nurses'  home   8,000 

1  Frame  club  house   9,000 

7  Frame  barns,  new   1,600 

4  Frame   sheds,  new   625 

3  Log  dwellings,  new   1,650 

1  Brick  and  cement  storage  building   200,000 

1  Brick    factory  ^   12,000 

1  Brick  factory  repaired   11,000 

1  Brick  addition  to  school   20,000 
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2  Brick  stores  and  flats  . 24,000 

1  Brick  lodge  room   20,000 

2  Brick  store  buildings  repaired   1,000 

1  Brick  dwelling  repaired   2,000 

1  Brick  stable  and  barn,  new   1,000 

1  Stone    dwelling   1,000 

1  Elevator    3,370 


121  $456,395 

THIRD  WARD. 

No.  Cost. 

1  Frame  dwelling,  new....   $2,000 

3  Frame  dwellings  repaired   1,850 

4  Frame  stores  repaired   1,875 

4  Frame  barns,  new   950 

2  Frame  sheds,  new   750 

1  Frame  storeroom,  new   300 

13  Brick  business  buildings  repaired  or  remodeled   67,750 

3  Brick  hotels  remodeled   14,800 

1  Brick  and  concrete  building   80,000 

1  Brick  and  concrete  freight  house  and  office   60,000 

3  Brick  business  buildings,  new   24,600 

1  Brick  hotel,  new   90,000 

1  Brick  lunch  room,  new   500 

1  Brick   lumber   office   500 

2  Brick  store  and  flat  buildings   17,000 

1  Brick  theatre  building  remodeled   15,000 

2  Brick  and  cement  gas  factory  buildings   20,000 

25  Elevators                                                                   . .  * .  38,515 

1  Sprinkling  system  ,   5,000 

1  Iron  and  glass  canopy   700 


71  $442,090 

FOURTH  WARD. 

No.  Cost 

1  Brick  and  cement  Auditorium   $198,975 

1  Brick  and  cement  Y.  M.  C.  A.  building   300,000 

1  Stone  and  cement  bank  building   175,000 

4  Brick   business   buildings   111,000 
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1  Brick  warehouse  and  factory  building   35,000 

1  Brick  warehouse  and  office  building   15,000 

3  Brick  and  cement  garages   50,000 

■60  Brick  business  buildings  repaired   211,650 

1  Brick  office  and  flat  building,  new   8,000 

1  Brick  flat  building  repaired   3,000 

1  Brick  hotel  building  repaired   2,000 

3  Brick  hospital  buildings,  add.  built  to   16,000 

2  Brick  theatres  renovated  and  remodeled   50,000 

1  Brick  store  and  flat  building  remodeled   15,000 

1  Brick  synagogue  repaired   1,500 

1  Brick  addition  to  church   4,000 

1  Brick  boiler  house,  add.  to   7,000 

1  Brick    shop   500 

1  Stone  dwelling  ^repaired   1,000 

1  Frame  dwelling,  new   3,000 

9  Frame  dwellings  repaired   5,250 

3  Frame  business  buildings  repaired   675 

2  Frame  sheds,  new   450 

1  Sprinkling  system  installed   8,500 

23  Elevators    28,285 


125  $1,250,785 

FIFTH  WARD. 

No.  Cost. 

70  Frame  dwellings,  new..,   $122,550- 

31  Frame  dwellings  repaired   12,500 

2  Brick  dwellings,  new   8,500 

1  Brick  dwelling  repaired   950 

1  Brick  veneered  dwelling,  new   2,000 

1  C.  B.  dwelling,  new  '   2,000 

2  Brick  flats  repaired   550 

1  Frame  flat,  new   7,500 

1  Stone  dwelling  repaired   1,500 

1  Brick  hospital  repaired   3,000 

1  Brick  creamery,  new   3,500 

1  Brick  addition,  Foundry   1,000 

1  Frame  store  building   150 

1  Frame  wood  office   250 

1  Frame   shop   125 
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1  Frame   milkhouse   1,000 

12  Frame  barns  '   6,825 

6  Frame  sheds  :   525 

2  Elevators   2,600 


137  $177,025 

SIXTH  WARD. 

No.  Cost. 

80  Frame  dwellings,  new..  "   $167,850 

68  Frame  dwellings  repaired  :   44,220 

1  Brick  dwelling,  new   10,500 

2  Brick  veneered  dwellings,  new   2,700 

1  Cement  block  dwelling,  new   1,500 

1  Brick  flat,  new   8,000 

1  Frame  flat,  new   8,000 

1  Brick   warehouse   50,000 

1  Brick  machine  shop   16,000 

1  Brick   foundry  '   40,000 

1  Brick  boiler  house   10,000 

1  Brick  and  cement  storehouse   18,000 

2  Brick  store  buildings  *  1,600 

1  Brick  bake  oven  ;   300 

1  Brick  addition  to  church   15,000 

1  Frame  church,  new   6,500 

L  Frame  store  room   1,800 

1  Frame  addition  to  boilerhouse   3,000 

2  Frame  factories,  new   4,500 

1  Frame   shop.   200 

2  Frame  stores  and  flats  repaired   2,700 

1  Frame  storehouse  and  stable   1,000 

5  Frame   store  rooms   2,200 

2  Frame  store  buildings   1,250 

6  Frame  store  buildings  repaired   2,850 

.  1  Frame   refrigerator   1,500 

13  Frame  barns  i   3,325 

5  Frame  sheds  !   750 

1  Frame    garage   50 

1  Stone  foundation  for  building  to  be  built   750 

4  Elevators   3,900 


210  $429,945 


OF  THE 'CITY  OF  ST.  PAUL  FOR  1907. 


31 


SEVENTH  WARD. 

No.  Cost. 

99  Frame  dwellings,  new   $377,350 

32  Frame  dwellings  repaired   42,905, 

6  Brick   dwellings,   new   80,500 

5  Brick  flat  buildings   75,000 

1  Brick  and  stone  dwelling   15,000 

1  Brick  addition  to  flat   6,000 

1  Brick  store..   7,000 

3  Brick  and  cement  garages   24,500 

1  Brick   church   30,000 

1  Brick  building  remodeled   5,000 

1  Brick  veneered  store  and  flat   11,000 

1  Brick  and  stone  foundation — Cathedral   235,122 

1  Stone    church   25,000 

I  Stone  building  repaired   250 

1  Frame  store  and  rlat   3,000 

1  Frame  barn  remodeled  for  two  dwellings   5,000 

1  Frame  flat  building   9,000 

3  Frame  store  buildings   3,200 

9  Frame  garages   3,750 

9  Frame  barns  and  stables   3,800 

1  Frame  shed  '  100 


179  $1,012,477 

EIGHTH  WARD. 

No.  Cost. 

119  Frame  dwellings,  new  ■   $262,350 

79  Frame  dwellings  repaired   45,150 

3  Frame  stores  and  flats,  new   11,000 

1  Frame  store  and  flat  repaired....   400 

3  Frame  stores,  new   1,000 

2  Frame  stores  repaired  .   450 

1  Frame  storeroom   1,500 

13  Frame  barns..   3,325 

11  Frame  sheds   2,550 

1  Frame   shop   250 

]  Brick  addition  to  ice  house   700 

1  Brick  and  cement   50,000 

4  Brick  stores  and  flats....   14,700 
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1  Brick   dwelling   4,000 

1  Brick  hotel   8,000 

1  Brick  dwelling  repaired   900 

1  Brick  foundry  repaired   2,000 

1  Brick  and  frame  factory  ■   7,000 

1  Brick  building  remodeled   12,000 

2  C.  B.  dwellings   2,750 

1  C.  B.  factory   500 

1  C.  B.  store   500 

1  Elevator    660 


250  $431,685 

NINTH  WARD. 

No.  Cost. 

29  Frame  dwellings,  new   $64,250 

22  Frame  dwellings  repaired   8,750 

3  Frame  barns   350 

1  Frame  shed                                                              .   500 

1  Frame  store   1,000 

1  Frame    shop   600 

1  Frame  stable  and  barn,  new   1,000 

2  Frame  stables  and  barns  repaired....   3,100 

1  Frame  store   150 

5  Brick  buildings  remodeled  or  repaired   16,600 

1  Brick  railroad  shop  repaired   3,800 

2  Brick  dwellings   repaired   2,500 

1  Brick  and  cement  flat  building   15,000 

1  Brick  veneered  barn   3,000 

1  Cement  block  dwelling   500 


72  $121,100 

TENTH  WARD. 

No.  Cost. 

122  Frame  dwellings,  new   $293,950 

20  Frame  dwellings  repaired   9.085 

2  Frame  stores,  new   1,800 

2  Frame  stores  repaired   300 

2  Frame  freight  sheds  and  platforms   21,600 

1  Frame  office  and  supply  building   4,500 


OF  THE  CITY  OF  ST.  PAUL  FOR  1907.  33 

3  Frame  storehouses   9,200 

9  Frame  lumber  and  storage  sheds   3,575 

1  Frame  mill  (woodworking)   750 

1  Frame   garage   1,000 

1  Frame  store  and  flat   5,000 

1  Frame  church   5,000 

1  Frame  addition  to  factory   1,000 

1  Frame  addition  to  icehouse   500 

1  Frame   shop'   800 

1  Frame  factory   500 

10  Frame    barns   2,100 

1  Brick  and  cement  office  building   42,000 

1  Brick  and  cement  library   30,000 

1  Brick   warehouse   35,000 

1  Brick  boiler  house   15,000 

1  Brick  shop   •  3,000 

1  Brick  academy   15,000 

1  Brick  rooming  house   12,500 

1  Brick   dwelling   5,000 

1  Brick  hall  repaired   8,000 

1  Brick  and  tile  store  building   1,500 

1  Brick   stable   2,000 

1  Brick  addition  to  factory   1,800* 

1  Brick  veneered  store  and  flat   G,700 

5  C.  B.  dwellings   37,000 

1  C.  B.  store  building   2,500 

1  C.  B.  foundation  •   250 

1  Elevator    500 


200  $578,460 

ELEVENTH  WARD. 

No.  '  Cost. 

187  Frame  dwellings,  new   $490,525 

14  Frame  dwellings  repaired   8,010 

1  Frame  church,  new   25,000 

1  Frame  church  repaired   2,600 

2  Frame  store  buildings   7,500 

1  Frame  hotel   5,000 

1  Frame  warming  house  for  employes  Trans.  Co   1,200 

1  Frame   office   200 
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1  Frame  summer  house.   300 

1  Frame   garage   200 

3  Frame  shops   575 

10  Frame    barns   2,425 

12  Frame  sheds   3,575 

1  Brick  and  cement  warehouse   130,000 

1  Brick  and  cement  dormitory   75,000 

1  Brick  factory  ...  30,000 

1  Brick  orphan  asylum   13,500, 

1  Brick  hotel   40,000 

2  Brick   dwellings   11,000 

1  Brick  seminary  building  altered   2,500 

1  Brick  addition  to  round  house   6,000 

1  Brick  store  building   4,000 

1  Brick  store  building  repaired   150 

2  Brick  veneered  dwellings,  new   20,000 

1  Brick  and  tile  dwelling   2,000 

1  C.  B.  store  and  flat   3,000 

1  C.  B.  stabie  and  barn.   1,000 

1  C.  B.  and  frame  dwelling   3,000 

3  Elevators   .   3,025 


255  $891,285. 

TWELFTH  WARD. 

No.  Cost. 

74  Frame  dwellings,  new   $156,150 

31  Frame   dwellings   repaired   20,100 

3  Frame  stores  and  flats   10,000 

1  Frame    store      1,000 

1  Frame  church   8,000 

1  Frame  addition  to  private  school   3,500 

7  Frame  barns   1,300 

5  l*rame  sheds   640 

1  Frame  sidewalk  tile  factory   500 

1  Brick  veneered  dwelling   2,500 

1  C.  B.  factory  '   1,000 

1  Band   stand   7,000 

1  Elevator   1,400 

128                                                                                       •  $213,090. 
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LIST  OF  DWELLINGS  AND  BUILDINGS  PARTLY  USED  FOR 
DWELLINGS  CONSTRUCTED  DURING  THE  YEAR  190?. 


Residences. 

Flats. 

stores  & 
Flats. 

Hotl's 

Wards 

Frame 

Brick 

Cement 
Blocks 

Brick- 
Veneered 

Log 

1  si  1 

Brick 

Frame 

Brick 
Veneered 

Brick 

Total. 

1st 

77 

1 

1 

I 

80 

$189,450 

2nd 

51 

1 

3   

2 

57 

146,450 

3rd 

1 

2 

1 

4 

107,000 

4th 

1 

2 

3 

26,000 

5  th 

70 

2 

1 

1    1 

75 

142,550 

6th 

■  SO 

i 

1 

1      .  .       1     ...  1 

85 

198,550 

7  th 

99 

6 

i     .  .       1      2  5 

1 

114 

570,850 

8th 

119 

1 

2 

3 

1 

126 

288,100 

9th 

29 

1 

31 

79,750 

10th 

122 

1 

5 

1 

1  1 

131 

360,150 

11th 

187 

2 

2 

2    1 

1 

196 

574,525 

12th 

74 

78 

168,650 

910 

15 

12 

6      3      2      2  11 

8 

5 

1  5 

980 

$2,852,025 
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BRICK  BUILDINGS,  NEW. 

Ward.  No.  Cost. 

1st               7   $64,500 

2nd              6   58,000 

3rd               8   132,600 

4th               9   176,500 

5th                4  .:   19,500 

6th                6   134,500 

7th  13..   177,500 

8th                 2   12,000 

9th   

10th               8  •   89,000 

11th               7  >   100,500 

12th  

Totals,      70  $964,600 

BRICK  BUILDINGS  REPAIRED. 

Ward.  No.  Cost. 

1st               3  ,   $44,000 

2nd              6   34,000 

3rd              17   97,000 

4th  62...   303,150 

5th               5    5,500 

6th                4   16,900 

7th                3   11,250 

8th                8   36,600 

9th                8   22,900 

10th                2   9,800 

11th                2  .'   8,650 

12th   '  

Totals,  120  $589,750 

FRAME  BUILDINGS*,  NEW. 

Ward.  No.  Cost. 

1st  100   $173,940 

2nd             66   131,025 

3rd              8   4,000 

4th               3   3,450 
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5th 

  134,025 

6th 

116  , 

HH  ;   201,625 

7th 

124 

gj&   405,200 

8th 

151.  . 

  281,975 

9th 

36 

  67,700 

10th 

157 

  350,325- 

11th 

220.  . 

  536,500 

12  th 

92  .  . 

  184,590 

Totals, 



1,167 

$2,474,355 

FRAME  BUILDINGS  REPAIRED. 

Ward. 

No. 

Cost. 

1st 

50 

  $24,465 

2nd 

39 

  28,350 

3rd 

8 

  3,725 

4th 

13 

  6,925 

5th 

31 

  12,500 

6th 

75 

  50,070 

7th 

32 

  42,905 

8th 

83 

 )   46,700 

9  th 

25 

  12,000 

10th 

23 

  10,385 

11th 

12th 

32 

  23,600 

Totals, 

426 

$272,235 

BRICK 

AND  CEMENT  FIREPROOF  BUILDINGS' 

Ward. 

No. 

Cost. 

2nd 

1 

  $200,000 

3rd 

4 

  160,060 

4th 

5 

  548,975 

6th 

1 

  18,000 

7th 

4 

  104,500 

8th 

1 

  50,000 

9th 

1 

IPC.   15,000 

10th 

2 

  72,000 

11th 

2 

  205,000 

Totals, 

21 

$1,373,475 
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Ward.  No.  Cost. 

5  th  1   $2,000 

6th  2   2,700 

7  th  1   11,000 

9th  1   3,000 

10th  1   6,700 

11th  2   20,000 

12th  1   2,500 


Totals,  9  $47,900 

CEMENT  BLOCK  BUILDINGS. 

Ward.  No.  Cost. 

5th               1 . ;   $2,000 

6th               1   1,500 

8th               4...*   3,750 

9th.              1     500 

10th               7                                                                           ..  39,750 

11th               3   7,000 

12th               1   1,000 


Totals,      18  $55,500 

STONE  BUILDINGS. 
Ward.         No.  Cost. 

4th  1   $175,000 

7th  1    .  2,500 


Totals,       2                                 .  $20,000 

70  Brick  'buildings,  new   $964,600 

120  Brick  buildings  repaired   589,750 

1,167  Frame  buildings,  new   2,474,355 

426  Frame  buildings  repaired  ,   272.235 

18  Cement  block  buildings   55,500 

9  Brick  veneered  buildings   47,900 

2  Stone    buildings   200,000 

21  Brick  and  cement  fireproof  buildings   1,373,475 

1  Cathedral    foundation   235,122 

58  Misc.  elevators,  etc   109,000 


1,892  $6,321,937 
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STATEMENT  OF  BUILDING  OPERATIONS  IN  THE  CITY  OF 
ST.  PAUL  SINCE  ORGANIZATION  OF  THE 
BUILDING  INSPECTING  DEPARTMENT. 

Year.  Amount. 

1883  (Five  months)   $470,348.00 

1884    6,381,936.00 

1885    6,438,813.00 

1886   9,753,445.00 

1887    L2,9$9,314.00 

1888   10,541,320.00 

1889    9,517,391.00 

1890    8,648,372.00 

1891   3,884,285.00 

1892    4,316,560.00 

1893    1,605,339.00 

1894   3,051,604.00 

1895   2,114,988.00 

1896   1,753,543.00 

1897    1,424,374.00 

1898   1,753,542.00 

1899   3,597,488.00 

1900    3,753,907.00 

1901                                                                                      .  6,431,769.00 

1902   5,151,479.00 

1903    6,001,963.00 

1904   7,033,110.00 

1905     8,536,345.00 

1906   *.   9,537,449.00 

1907    9,024,355.00 
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STREET  AND  SEWER  MAINTENANCE. 

The  maintenance  of  the  street  and  sewer  systems  of  the  City  of 
St.  Paul  is  the  most  onerous  of  the  duties  imposed  by  the  Charter  on 
the  Commissioner  of.  Public  Works,  not  so  much  on  account  of  the  diffi- 
culties of  organizing  and  conducting  the  work,  but  more  particularly  on 
account  of  the  natural  tendency  of  the  public  to  find  fault,  neighborhood 
jealousies,  personal  spite  and  petty  politics. 

In  the  care  of  55  square  miles  of  territory  some  things  are  neces- 
sarily overlooked  or  neglected,  and  these  faults  are  held  up  and  magni- 
fied while  the  good  work,  which  predominates,  is  entirely  overlooked. 

During  the  past  year  we  have  had  no  cloudbursts  of.  disastrous 
storms  and  the  general  condition  of  our  streets  has  been  excellent;  the 
pavements  have  been  kept  up  and  even  the  dirt  streets  kept  in  a  safe 
and  passable  condition  while  particular  attention  has  been  given  to  im- 
portant lines  of  travel. 

The  work  has  been  done  under  charge  of: 

Wm.  F.  Symonds,  Superintendent  of  Sewers. 

J.  J.  Regan,  Superintendent  of  Streets. 

P.  J.  Gleason,  First  Assistant  Superintendent  of  Streets. 

F.  Peterson,  Assistant  Superintendent  of  Streets. 

P.  J.  O'Brien,  Assistant  Superintendent  of  Streets. 

Thos.  Mulcare.  Assistant  Superintendent  of  Streets. 

Each  of  the  assistant  superintendents  having  charge  of  the  work  in 
different  sections  of  the  city. 

The  work  has  been  well  organized,  and  the  results  generally  good. 

The  expenditures  for  labor  and  material  for  the  street  and  sewer 
maintenance  are  carefully  analyzed  in  the  following  table: 
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SEWER  MAINTENANCE. 

Labor.  Material. 

Supervision    $1,886.67 

Somerville  Ave.  sewer   145.75 

Beech  Street  Pumping  Station   570.00  284.10 

Drill  holes   43.44 

Repairing   sewers.  .   2,996.53  2,904.53 

Cleaning   sewers   5,578.04  272.21 

Flushing  sewers   1,027.02 

Repairing  catch  basins..  .  .  '   1,779.17  310.50 

Cleaning  catch  basins   9,115.13  3.99 

Repairing   drains   161.20 

Total    $23,302.95  $3,775.33 


STREET  MAINTENANCE. 


Labor. 

Material. 

Supervision  and  accounts  

$10,671.67 

124.03 

24,156.01 

351.48 

5,010.30 

9.15 

.   1,214.69 

  699.33 

Repairing  macadam  streets  

795.05 

7,538.17 

797.23 

  413.76 

13,315.84 

1,756.30 

737.25 

Flushing  asphalt  pavement  

  5,104.10 

543.38 

.     ,  .  462.60 

4,293.87 

Cleaning  paved  streets  

7,367.93 

134.00 

3,590.12 

131.04 

Sweping  paved  streets,  hand  

50,249 . 87 

439.69 

564.60 

426.66 

2,202.17 

Repairing  gutters  (brick,  wood,  earth)  

41.25 

62.98 

3,801.59 

24.60 

  522.28 

12.35 

1,209.86 

188.02 

  118.40 

4,546.66 

5,494.69 
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Repairing  wood  walks  (Inspection)   34.00 

Cleaning  sidewalks   228.15 

Fences    904.43  523.54 

Repairing  curbing   135.43 

Repairing  wood  crossings   390.82  837.25 

Cleaning   crossings   1,159.69 

Repairing   stairways   59.25  .85 

Cleaning  stairways   260.35 

Snow  cleaning,  streets   4,027.95 

Snow  cleaning,  sidewalks   1,296.23 

Snow  cleaning,  S'treet  Railway  Co   2,266.52 

Building  boxes  and  culverts   232.55  500.84 

Repairing  boxes  and  culverts   628.19  1,086.91 

Cleaning  boxes  and  culverts....   82.64 

Cleaning  bridges.   68.60 

Removing  bill  boards   5.80 


$134,540.94  $36,912.02 


MISCELLANEOUS. 

Labor.  Material. 

Surveys  and  records   914.90  236.60 

Yards    2,137.15  543.10 

City   blacksmithing   604.00  138.23 

Stone    crusher   1,749.65  502.23 

Road    roller   1,942.09  872.03 

Livery   1,809.65 

Court  House  and  City  Hall   43.05 

School    board   15.90 

Telephone    service   32.30 


Total   $9,806.74  $4,134.14 

Grand  Total  $167,650.63  $44,821.49 
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During  the  months  of  November  and  December  the  lack  of  the 
usual  snow  made  the  streets  quite  dusty,  and  as  the  temperature  would 
not  permit  of  sprinkling  in  the  usual  manner,  Chloride  of  Calcium  was 
dissolved  in  water  in  proportions  varying  from  1  pound  to  2  pounds  of 
Chloride  per  gallon  of  water,  according  to  temperature,  which  proved 
quite  successful  in  laying  the  dust.  The  solution  did  not  freeze  and  one 
application  lasted  usually  several  days.  Some  difficulty  was  experienced 
in  dissolving  the  Chloride,  which  was  overcome  by  heating  the  water 
in  the  tank  with  a  steam  jet.  This,  I  believe,  is  the  first  instance  where 
such  a  method  has  been  tried. 


SWEEPING  PAVED  STREETS. 

The  total  cost  of  sweeping  the  paved  streets  was  as  follows: 

Hand   $50,496.77 

Machine   9,425.87 


The  machine  sweepers  were  only  used  in  the  spring  clean-up,  and 
on  the  streets  with  particularly  heavy  traffic  they  were  used  at  night. 

The  Street  Railway  Company  paid  their  proportion  of  the  sweeping 
between  their  tracks  and  two  feet  outside  of  the  rails,  amounting  to 
$14,183.78. 

The  total  number  of  miles  swept  by  hand  was  42.24,  with  a  total 
area  of  991  3-11  square  yards.  There  was  employed  on  the  work  1 
foreman,  126  men,  12  shovelers  and  12  teams  at  a  cost  of  $252.20  per  day. 

The  average  cost  per  mile  of  streets  cleaned  was  $5.97,  or  25  cents 
per  1,000  square  yards. 

In  conclusion  I  desire  to  report  the  general  good  work  and  attend- 
ance to  duties  of  the  individual  members  of  the  different  departments 
over  which  I  have  charge. 

I  also  desire  to  acknowledge  the  pleasant  relations  and  the  cordial 
co-operation  of  the  other  departments  of  the  City  Government  with 
which  I  have  been  connected. 

Respectfully  submitted, 

L.  W.  RUNDLETT, 
Commissioner  of  Public  Works. 
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REPORT  TO  BOARD  OF  WATER  COMMISSIONERS. 


St.  Paul,  Minn.,  Jan.  1st,  1908. 
To  the  Board  of  Water  Commissioners,  City. 
Gentlemen : 

1  submit  herewith  report  of  work  done  by  the  Board  of  Water  Com- 
missioners under  the  direction  of  the  Commissioner  of  Public  Works, 
Ex  Officio  Engineer  for  the  Board,  during  the  year  1907, also  tables  show- 
ing the  water  consumption  on  the  high  and  low  service,  amount  of  water 
pumped  at  the  various  pumping  stations,  amount  of  coal  used,  the  totai 
cost  of  operating  the  pumps,  and  the  duty  of  the  engines. 

For  the  first  time  in  several  years,  the  pumping  plant  at  Vadnais 
Lake  was  operated,  from  July  27th  to  September  22nd.  This  was  done, 
not  on  account  of  any  particular  shortage  of  water,  but  in  order  to 
lower  the  temperature  of  the  lake  water  by  pumping  into  the  conduit 
the  artesian  well  water,  using  about  one-half  of  each  source  of  supply. 

It  has  not  been  necessary  to  pump  any  water  from  the  Centerville 
Lake  System  during  the  year,  but  as  the  amount  of  rainfall  during  the 
past  year  has  been  only  23.07  inches,  which  was  4.71  inches  below  normal, 
the  Vadnais  Lake  System  has  been  lowered  very  considerably  and  it  will 
probably  be  necessary  to  call  on  the  Centerv'lle  Lake  System  for  a  con- 
siderable portion  of  our  supply  next  year  unless  the  rainfall  should 
again  be  considerably  above  normal. 

The  average  daily  increase  in  the  total  amount  of  water  consumed 
was  approximately  1,000,000  gallons,  which  is  about  in  accordance  with 
the  extension  of  mains  and  additional  t?ps  made  during  the  year. 

The  following  is  a  resume  of  work  done  on  outside  construction  and 
maintenance.  The  report  also  shows  the  total  cost  of  work  where  part 
of  the  work  was  done  the  previous  year. 

RECONSTRUCTION  CENTERVILLE  CONDUIT. 


Stations  51+21  to  76+21   $7,470.00 

Stations  76+21  to  82+10  and  47+10  to  51+21                          . :  .  .  2,995  .  00 

Stations  82+10  to  86+13   1,494.55 

Samples  for  experiment,  royalty,  inspection,  livery   1,440.98 


Total  length  of  conduit  3,903  lineal  feet   $13,400.53 
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REINFORCED  CONCRETE  CONDUIT— PLEASANT  AND  OTTER 
LAKE  LINE  STATIONS  0  TO  71+26. 

Preparation  for  fundation — Work  clone  by  Board  of  Water  Commis- 


sioners. 

Taking  out  old  flume,  excavation,  refilling   $1,692.15 

Driving   piling   4,965.44 

Lumber    3,858.70 

Placing  lumber,  bolts,  tools,  etc   *  613.28 


Total  cost  for  preparation  of  foundation  <   $11,129.57 

(This  represents  a  saving  of  $13,822.30  below  the  lowest 
bid  received  for  doing  this  work.) 

Construction  of  conduit: 

Hauling  of  gravel   $3,801.42 

Hauling  extra  gravel   385.00 

Contract   proper   $31,799.77 

Livery,  galvanized  pipe,  testing  cement   452.50 

Manhole  covers,  weir  house  fixtures,  inspector's 

salary    855.60 

Water  department,  labor  on  ditches,  etc   700.97 

Amount  reserved  from  contract  price   500.00 


Total  cost  of  conduit  complete   $38,495.26 


Total  cost  of  conduit  and  foundation   $49,624.83 

OTTER  LAKE  GATE  HOUSE. 

Material,  1906   $172.96 

Labor,   1906   463.38 

Material,  1907   173.71 

Labor,  1907   410.73 


$1,220.78 

WORK  AT  HIGH  SERVICE  RESERVOIR. 

Under  Construction  of  Mr.  Wm.  S.  Batson. 

Relaying  405  sq.  yds.  of  slope  wall   $764.49 

Raising  and  pointing  slope  wall  below  water  line   65.00 

Water  Department  labor   262.56 


Total    $1,092.05 
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HIGH  SERVICE  RESERVOIR  GATES. 

Piers  and  wing  walls   $217.75 

Concrete  foundations  for  gate  piers   60.50 

Sign  for  gate   40.00 

Galvanized  iron  ball-tops  for  piers   77.00 

Iron   gate  \.  68.00 

Gilt  sign   23.00 

Water  Department  labor   140.70 


Total  cost  of  gates   .  $626.95 


Total  cost  of  gates  and  repairs   $1,719.00 

MISCELLANEOUS. 

12"  Sewer  pipe  laid  from  Waste  Weir  "A"  to  Gervais  Lake  on 
Schletty  land. 

12"  Sewer  pipe   $121.49 

Labor   ;   239.31 

$360.80 

Road,  Vadnais  Lake  to  Rice  St.: 

Labor   $785.30 

Gravel   400.20 

$1,185.50 

New  road  around  Centerville  Lake   $1,836.40 

New  road,  and  planting  willows  around  Peltier  Lake   195.50 

Work  on  Centerville  wooden  conduit   266.37 

Road  to  High  Service  Reservoir   33.75 

Road  near  Wilkinson  Lake   144.75 

Work  on  Vadnais  Lake  Sta.  Grounds  '   958.34 

Vadnais  Lake  Concrete  Overflow  at  outlet: 

Cement   $215.00 

Gravel    218.75 

Labor   431.11 

 •  864.86 

Weir  at  Vadnais   40.50 

Rip-rapping  Vadnais  Lake  shore   68.75 

Repairing  Vadnais  Artesian  Wells   169.75 
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Work  on  ditch,  Vadnais  to  Sucker   29.50 

Work  on  ditch,  Otter  to  Bald  Eagle   91.60 

Work  on  gravel  pit   77.61 

Work  on  ditch  from  Sherman  Lake   55.75 

Work  on  ditch  at  Capistrant  Farm   89.74 

Bridge  near  Bald  Eagle   14.25 

Making  two  boats  at  Vadnais   52.50 


A  total  of  $8,899.39  has  been  expended  for  work  done  by  days 
labor  on  outside  construction  under  the  direction  of  Mr.  Martin  Shouse, 
and  I  am  pleased  to  say  that  he  has  performed  his  work  in  a  very  careful 
and  satisfactory  manner. 

In  addition  to  the  above  mentioned  work,  reports  have  been  made 
to  the  Board  of  Water  Commissioners  for  various  work,  as  follows: 

Plans  and  specifications  for  enlarging  the  storage  capacity  for  coal 
at  the  McCarron  Lake  pumping  station. 

Report  made,  and  plans  and  specifications  ready,  for  the  construc- 
tion of  a  stand  pipe  at  St.  Anthony  Park  North  to  regulate  the  pres- 
sure on  the  service  in  that  locality. 

The  work  of  rendering  fireproof  the  pumping  station  at  West  St. 
Paul  has  been  done  by  putting  on  a  slate  roof  and  a  corrugated  iron 
ceiling,  at  an  expense  of  $360.00. 

Plans  and  specifications  are  being  made  for  a  fireproof  floor  and 
roof  at  the  Centerville  Lake  pumping  station. 

Plans  and  specifications  have  been  made  for  extending  the  conduit 
between  Pleasant  and  Sucker  Lakes. 

Wrork  has  also  been  commenced  for  the  shore  protection  at  Vad- 
nais Lake  and  filling  in  the  low  land  near  the  pumping  station. 

We  have  also  prepared  plans  and  specifications,  and  a  contract  has 
been  let,  for  the  construction  of  a  conduit  on  the  Centerville  Lake  line 
from  Station  86+13.5  to  the  Weir  Chamber. 

The  work  that  seems  most  pressing  for  next  year  is  the  improve- 
ment of  the  Centerville  Lake  and  repairs  to  the  artesian  wells  at  that 
point,  also  to  commence  the  work  of  dredging  to  get  greater  storage 
capacity  for  future  needs.  This  is  a  very  important  work  and  will  be  the 
subject  of  a  special  report  at  an  early  date. 

In  conclusion,  I  feel  that  I  can  congratulate  the  Board  that  all  the 
work  which  has  been  under  progress  during  the  past  season,  both  by 
contract  and  day's  labor,  has  been  done  at  minimum  prices  and  is  all 
of  a  permanent  and  substantial  character. 

Respectfully  submitted, 

L.  W.  RUNDLETT, 
Commissioner  of  Public  Works. 
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TABLE  NO.  1. 

GENERAL  CITY  STATISTICS. 
Area  within  corporate  limits,  square  miles — 


Water   3.27 

 ■  55.44 

Population,  Directory  census,  1907   216,048 

Population,  per  square  mile   4,141 

Assessed  valuation— Real  property   $81,869,800.00 

Personal  property..  24,410,500.00 
Exempt   property..  1,423,600.00 

Valuation  per  capita    499.00 

Parks  and  parkways,  acres   1,364.00 

Streets  sprinkled  in  1907,  miles   177.60 

Electric  railway  lines,  miles  of  single  track   135.49 

STREETS  AND  ALLEYS. 

Streets.  Alleys 

Paved  (see  Table  No.  19),  miles...   46.96  2.68 

Macadamized,   miles  ,   39.83  ...... 

Gravejed,  miles   8.61   

Graded,  with  side  lawns  curbed  and  sodded,  miles   28.75   

Graded  only,  miles   282.59  12.17 

Unimproved,   miles   377.74  244.74 


Totals,  Dec.  31,  1907,  miles                                         784.48  259.59 

SEWERS. 

Character.  Miles. 

Sandrock   tunnels  '.   .23.47 

Brick  and  Stone  .'   33.54 

Concrete    1*00 

Pipe  •   175.46 


Total   233.47 

Combined   224.24 

Sanitary    6.80 

Overflow   1.64 

Sewage  pumped   -79 


233.47 


OF  THE.,  CITY  OF  ST.  PAUL  FOR  1907 


5] 


SIDEWALKS. 


Character.  Miles. 

Stone  and  cement   382.89 

Gravel    3  .  70 

Wood   :.  55.45 


Total                                                                                    .  442.10 

BRIDGES. 

Character.                                                              Number.  Miles. 

Steel  and  iron                                                                           37  3.82 

Combination  and  wood                                                             19  .75 

Arches   ,  ■  /.  ..    14  .07 

Total    70  4.64 

STREET  LIGHTS. 

Character.  Number. 

Electric  arc  lamps   748 

Electric  incandescent  lamps  .  .  .  .  :   16 

Gas  incandescent  lamps   3,611 

Gasolene  incandescent  lamps   1,769 

WATER  WORKS. 

Water  mains,  miles    298.03 

Average  consumption,  gallons  per  24  hours   10,781,044 

Average  supply  per  capita,  gallons  per  24  hours   50 

Fire  hydrants   2,773 

Sprinkling  hydrants   366, 

Water   meters   10,958 

Services   24,773 

CROSS  WALKS. 

Number.  Miles. 

Brick  and  Stone                                                                      611  3.87 

Brick                                                                                          288  2.25 

Cement                                                                                    163  1.35 

Wood                                                                                       5,048  47.80 
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TABLE  NO.  2: 

Summary  of  Construction  and  Improvement  Work  under  direction, 
of  the  Commissioner  of  Public  Works. 

1871-1907  Inclusive. 


Miles. 

Approximate  Cost. 

Graded  streets  

406 

.74 

$5,043,320. 00 

14. 

85 

48,830.00 

39 

.83 

521,290.00 

Gravel  surfaced  streets  

.  8. 

61 

54,360.00 

Regraded  Sts.  with  curbed  side  lawns.  .v. 

28. 

.7.5 

294,550.00 

Paved  and  curbed  streets  and  alleys  

87. 

50 

4,126,930.00 

S'treets  improved  by  tree  planting  

17. 

.27 

14,050.00 

Sewers   

12. 

33 

3,963,650.00 

Bridges  

4. 

.65 

3,640,000.00 

382 

.89 

1,610,550.00 

Wooden  sidewalks  

579. 

.27 

1,156,830.00 

Gravel  sidewalks  

3. 

76 

1,930.00 

Crosswalks   

64 

.84 

117,890.00 

Total  -  :.. 

$20,594,180.00 
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TABLE  NO.  3. 


Comparative  summary  of  the  amount  expended  each  year,  from  1891 
to  J  907,  inclusive,  on  construction,  maintenance  and  departments  as 
taken  from  general  distribution  tables  of  annual  reports. 


Year 

Construction 

Maintenance 

Departments 

Total 

1891  

$743,298.06 

$148,379.75 

$8,363.33 

$900,041.14 

1892  

315,752.57 

182,662.09 

9,026.40 

507,441.06 

OiiO  .1  £.9  SO 

10,  t  uy .  do 

1894  

132,956.65 

206,739.89 

16,001.10 

355,697.64 

1895  

377,496.68 

214,264.94 

35,471.29 

627,232.91 

1896  

263,303.40 

184,999.65 

x85,753.34 

534,056.39 

1897  

179,086.93 

235,245.64 

x25,171.02 

439,503.59 

1898  

257,321.41 

199,584.84 

x70,263.10 

527,169.35 

1899  

482,185.85 

203,437.96 

9,750.52 

695,374.33 

1900  

629,537.24 

2:28,490.00 

x23,043.05 

880,981.19 

1901  

502,746.09 

223,001.01 

*43,403.36- 

769,150.46 

1902  

690,566.04 

245,803.56 

*67,927.15 

1,004,296.75 

1903  

859,228.47 

231,777.53 

30,227.72 

1,121,233.72 

1904  

506,951.10 

267,605.70 

48,-8?5.13 

-883,431.99 

1905  

470,398.44 

237,551.90 

52,822.23 

-760,772.57 

1906  

505,699.36 

252,235.84 

104,196.57 

-862,131.77 

1907  

745,747.07 

240.394.  !./7 

118,148.08 

1,104,290.12 

$7,991,728.89 

$3,733,660.55 

$765,152.62 

$12,490,542.06 

x  Includes  Water  Department  Construction. 
*  Includes  Jackson  street  market  construction. 

Cost  of  erecting  and  maintaining  voting  booths  charged  to  Depart- 
ments since  1896. 

Garbage  expenses  charged  to  Departments  1901-1904,  inclusive. 
Building  inspection  charged  to  Departments  since  1901. 
-  Includes  no  cost  of  private  work. 
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TABLE  NO.  4. 

DISTRIBUTION  OF  COST  OF  WORK  UNDER  THE  DIRECTION 
OF  THE  COMMISSIONER  OF  PUBLIC 
WORKS  IN  1907. 


Table  no.  4.— distribution  of  cost  of  work  under  the  direction  of  the  commissioner  of  public  works  in  1007. 


Amounts  Disbursed 


Engineer- 
ing. 


In spec 
tion. 


Local  As- 
sessment. 


Engineer 
ing. 


Funds  Charged. 


Special. 


Street  and 
Sewer. 


Bridge  Bldg 
and  Repair 


Surveys  and  Records  

CONSTRUCTION— 

Bridges   

Crosswalks   

Curbing  and  Improving  

Drinking  Fountains  , 

(irading   

Macadamizing   

Paving   

Sewers   

Catch  Basins,  etc  

House  connections  

Sidewalks,  cement  

Sidewalks,  wood  

Stairways  .. 

MAINTBNACNC^-bUlIdIng8>  ^ 

Streets,  general..  .   

Supervision   

Equipment  .. 
Macadam   

Pavement,  cleaning.'.'.' .'.*.'.'.' .7.7 

Pavement,  repairs  

.    Snow  removal. 
Culverts  and  drains' 

Sewers     " 

Bridges   7. 

Sidewalks 

( Crosswalks  . . ,  V.'  '  ■' ' 

Stairways   

Drinking  Fountains " 
Dumps  and  yards 
Road  Rollers.. 
DEPARTMENTS— 

Building  Inspection 

Legal  House  and  C1*y  Hail  .7.7.'.'.' 

Park  .7.77.7.7.". 

Fire    

School  

Sprinkling  7!  

Telephone  service.!  

Voting  booths  '  

Various  corporations 

Water  -  ;  •  

Totals   


$4,277.04 


$8,108.07 


$1,032.50 


$2,225.00 
'  G,i27.'77 


28,260.09 
222,008.37 

9C,G15.30 
227,827.43 


8,072. 

"'84! 

61. 
2.52!). 


814.01 


155.25 


81,047.04 
1,628.53 
600.87 


9,194. « 
2,341.  ( 
3,424.4 
522.  S 
118.  4 
973.  ( 
573.  { 

40,454.  { 
8,271.  ( 


2,875.911  2,074.75 

2,425.49  2,333.50 

006. 80!  541.50 

3,839.95!  7,108.25 


22.63 
675.95 


3,341.03 
62 
06 
70 


$710,334.02 


2,170 
7,500 
943 
23.157 
12,066 
6,018 
1.550 
819 
655 
6,382 
1,945 


15 
30.031 


704.44 
$253,714.64 


60.38 
413.75 
4.37 


$30.040. 76 


15.00 
4,730.46 
73.75 
67.50 


365.00 

249.96 
42.91 

 I 

$3,d81.14 


13.50 


$18,658.46 


128.42 


.3,885.25 


4,091.33 
954.18 
72.45 
12.35 


706.24 
132.85 


1,885.43 


3.690.00 
8,040.40 
1,674.77 
14,497.57 


1,587.75 
4.387.28 
8.600.52 
5,676.71 

837.25 
.85 

827.71 
4,323.37 

872.03 

77.34 
544.13 


1,554.25 
141.60 
212.05 


Ml 


$10,408.75'      $1,032.50  $8,660.41 


2,225.00 
20,656.62 
.  7,098.93 

213 
33,272.65 
233,242  ~ 

98,153.60 
252,061.88 
3,295.84 
3,534.56 


1.820.6} 
2,476.0: 


43,340.31 
8,271.67 
3,600.00 
11.S82.33 
68,551.39 
17.032.63 
7,590.70 
2.531.13 
27,704.44 
20,709.85 
11,695.38 
2,387.76 
320.45 
1,483.21 
10,706.12 
2,817.60 


7,052.27 
589.48 
69.38 
517.25 
4.37 
24.14 
40,606.23 
141.60 
212.05 
147.50 
52,286.06 


$85,541.34  $1,104,200.12 


30,306.74 
195,665.03 

89,825.50 
112,435.08 


15.00 
S5.77S.40 
1,702.28 

07.50 


2.S75.01 
2,425.40 


2'1  63 
675! 05 


si  .435. 09  $5,361.15 


20,656.62 
310.61 


35.151.84 
7,331.30 
135.500.62 
3,205.84 


37.81  j 
000.06 


534.63 
118.40 


305.00 


249.96 
42.01 


421.38! 
'605.05 


38.199.68 
8,271.67 
3.690.00 
11,382.33 
68,551.39 
16.223.15 
7,500.70 
2.531.13 
26.938.53 


U  2,387.76 


.483. 2V 


6,080.12 
3.05 
60.38 
413.75 
4.371 
s.24 
20.  S4 
100.30 


11.00 

oo.'oo 


1,450.60  50.125.02 


$523,416.44 


$30,717.34  $263,000.50 


3.422.48 
2,814.12 


532.38 


38,383.22 


$46,323.48 


15.90 
2,202.17 
32.30 


$212,472.12 
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SEWER  CONTRACTS  IN  EFFECT  IN  1907. 


TABLE  NO.  5. 
SEWER  CONTRACTS  IN  EFFECT  IN  1907. 


Agate   

Agate   

Albermarle  ... 

Aldine   

Marshall  Ave. 
Dayton  Ave... 
Snelling  Ave.. 

Amherst   

Arthur   

Ashland  Ave.. 

Atlantic   

Beech   


Blair   

Blair   

Blair   

Elfelt   

Buffalo   .  

Carbon   

Carroll   i 

Iglehart    f 

Carroll  

Carroll   

Case   

Cayuga   

Concord   

Arthur   

Cook   

Cretin  Ave  

Dale   

Dayton  Ave  

De  Soto   

Earl  St.  system  

Earl   

Edgerton   

Elfelt   

Emma   

Fairmount  Ave  

Fairview  Ave.  system. 

Farrington  Ave  

Lafond   

Farrington  Ave  

Franklin  Ave  

Front   

Hand   

Gaultier   

Gaultier   

Goff  Ave  

Goodrich  Ave  

Goodrich  Ave  

Grand  Ave  

Pascal  Ave  

Grand  Ave  

Granite  

Greenbrier  Ave  


Grotto 


Elk  St  

100  ft.  E.  of  Elk  

See  South  

Selby  Ave  

Snelling  Ave  

Saratoga  St.;  to  148  ft 

St.  Anthony  Ave  

195  ft.  E.  to  495  ft.  E.l 

See  Concord  ! 

Snelling  Ave  i 

See  Reaney  

See  Reaney  | 

See  Western  

Mackubin  St  

Como  Ave  

Blair  to  150  ft.  S.  'of 
Granite  to  444  ft.  W.  of 

See  South  

Finn  Ave  


Snelling  to  268  ft.  E.  of 
Wheeler,  to  390  ft.  W. 

See  "Soo"  r.  o.  w  

Mississippi  to  150  ft.  E. 

Lucy  St  

Concord  to  150  ft.  N.  of 

Rice  St  

Summit  Ave  

Blair  St  

See  Aldine   

Whitall  St  


Case  St  

See  Weide  

See  Blair  

Western  Ave  

Crocus  Place — 


Thomas  St  

Farrington  Ave. 

See  South  

Eustis  St  

Woodbrldge  St. 

Front  St  

Front  St  

See  South  

George  St  

Baldwin  St  

See  Lexington. .. 

Snelling  Ave  

Grand  Ave  

Lexington  Ave. . 

Agate  St  

Sims  St  

Central  Ave  


100  ft.  E.  of  Elk  

303  ft.  E.  of  Elk  

No.  851  | 

Marshall  Ave  

Wheeler  Ave  y 

W.  of  Wheeler  Ave. . 

Selby  Ave  J 

of  Baldwin  

No.  665  

Pascal  Ave  

No.  867  

No.  867  

No.  843  

Dale  St..:  

Farrington  Ave  i 

Blair   f 

Granite   

No.  851  

Cleveland  Ave  

Pierce   

of  Wheeler  

No.  873  

of  Cortland  

Brown  Ave  f 

Concord   f 

Park  Ave  

Grand  Ave  

So.  to  Alley  

No.  839  

York  St  


Lawson  St  

No.  840  

No.  838  

Cliff  St  

175  ft  Easterly.. 

Lafond  St  

Virginia  Ave  

No.  851  

Raymond  Ave... 

Hand  St  

Hatch  St  

Lawson  St  

No.  851  

Page  St  

100  ft.  Easterly. 

No.  837  

Pascal  Ave  

Summit  Ave  

Griggs  St  

Cor.  Hand  St. ... 

Case  St  

125  ft  Southerly. 


Work 
Begun. 


Aug. 
Sept 


27,  1906. 
27,  1907. 


April    19,  1907. 


May 
Sept ' 


13,  1907.. 
26,' 1907"! 


Sept. 
April 
Sept. 


10,  1906.. 
8.  1907.. 
22,  19C6. . 


Oct. 
Dec. 


4,  1907. . 

6,  1906.. 


June 
Feb. 

Nov. 
Feb. 
Sept. 

Sept 
Nov. 
May 


line 
Dec. 
Oct. 
May 


12,  1900. 
2,  190:3. 

23,  1P06. 
29,  1906. 
9,  1907. 

"e,  i906!: 

29,  1905. 
9,  1906. 


1,  1906. 

3,  1906. 
31,  1905. 
18,  1906. 


Work 
Finished. 


General 

Contractor.        I  Fund 

Approp'n. 


Aug. 


May     21,  1907. 


Oct.  9,  1906. 
Alay  12,  1907. 
Oct       6,  1906. 


April    11.  1907. 


July 
Oct. 


10,  1906. 
10  1903. 


Dec.  15,  1906. 
Oct.  5,  1906. 
Sept.    11,  1907. 

Sept.  "24,  '1906'. 
Nov.  4,  1906. 
May     30,  1906. 


June  13,  1900 

Dec.  22,  1906. 

Oct.  16,  1906. 

June  5,  1906. 


Oct. 
Sept. 


21,  1907. 
10,  1906. 


Oct. 
July 


2.  1907. 
25,  1906. 


April    15,  1907. 


April 
May 
Oct. 
Aug. 


15.  1907. 
11,  1907.. 
6,  1906. . 
13,  1906.. 


Nov.    30,  1906. 


Aug.      4.  1906. 


June    19,  1907. 


May 
June 
Oct. 
Aug. 


11.  1907. 

7,  1907. 
J7.  1907. 
25.  1906. 


N.  Feyen. 
N.  Feyen. 


Ryan  &  Johnson.. 
Ryan  &  Johnson. . . 


John  Lind. 


Ryan  &  Johnson. 

N.  Feyen  

Ryan  &  Johnson. 


$145.00 
17,500.00 


N.  Feyen . . 
John  Lind. 


Ryan  &  Johnson. 
W.  J.  Preston  


N.  Feyen  

John  Lind  

Ryan  &  Johnson. 


Ryan  &  Johnson. 
J.  Forrestal  Co.. 
P.  J.  Ryan  


Ryan  &  Johnson. 
Ryan  'V-  Johnson. . 
T.  Forrestal  Co. . . 
Ryan  &  Johnson. 


N.  Feyen. 
N.  Feyen . . 


O'Neil  &  Preston. 
Ryan  &  Johnson. 


Ryan  &  Johnson. 

Ryan  &  Johnson. 
W.  J.  Preston  — 
Ryan  &  Johnson. 
N.  Feyen  


000.00 

i'iooloo 


1.500.  Of, 


Estimates  Allowed. 


$104.00 


2,610.00 
6,297.50 


1.027.00 
13,317.00 
1.137.00 


23.9H0.00 
1.172.00 


510.00 
190.00 


$10.00 
305.50 


28,050.00 
672.00 


.075.00 


25.00 
,647.00 
15.00 


1,130.50 
1,020.00 


20.00 
921.00 

1.250.50 
292.00 
208.80 

"ioloo 

300.00 
10.00 


24 
584 . 55 
494 

15.00 


2,295.00 
1,055.00 


3.825.00 
15.00 


5,760.00 

1.918.00 
1.293.00 
107.00 
10.00 


Charged 
to  Con- 
tractor. 


S.OO 
0.20 


1.00 

2.45 
5.43 


Contract 
Reserve.  Price. 


$15.00 
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TABLE  NO.  5,  -Continued, 
SEWER  CONTRACTS   IN   EFFECT  IN  1907. 


Hand   

Hand   

Harvester  Ave  

Hastings  Ave  

Hawthorne   

Hudson  Ave  

Iglehart   

Jackson   

Jackson   

Robert   

Jenks   

Jenks   

Jessamine   

Lafond   

Lafond   

Langford  Ave  

Lee  Ave  

Lexington  Ave  

Goodrich  Ave  

Lincoln  Ave  , 

Lin  wood  Place  

Litchfield   

Macalester  Ave. .. 

Macalester  Ave... 

Magnolia   

Manitoba   

ManQipin.  Ave..:.. 

Marlon  . 

Marshall  Ave'  .. 

Marshall  Ave  

Maryland 

Mathilda 

Mic  higan  '.' 

Mt.  Airy... 

Oakdale  Ave 

Orleans  .. 

Ottawa  Ave. 

Otto  Ave.... 

Page   

Oakdale  Ave 

Pascal  Ave. 

Pascal  Ave.. 

Lincoln  Ave.. 

Phalen  Ave. 

Harvester  Ave  " 

Portland  Ave..'"' 

Ravoux   *"■ 

Reaney  

Atlantic   "' 

Beech   , 

Rice   

Robert   , 

St.  Anthony  Ave. 

Simpson   

Smith  Ave  

Smith  Ave  


of 


See  Front   

See  South  

See  Phalen  

160  ft.  to  360  ft  E 

See  Weide  

Cypress  St  

See  Carroll   

Acker  St  

Viola  St  

Jackson  St  

Arkwrlght  St  

Mendota  St....  

Park  Ave  

Dale  St  

See  Farrington  

Packard  St  

Drake  St.....  

Lincoln  Ave  

Oxford  St  

See  Pascal  

Grotto  St  

Park  Ave  

Princeton  St  

152  ft.  to  413  ft.  S.  o! 

Rice  St  

Park  Ave  

Cherokee  Ave  

See  South  

Griggs  St  

See  Aldine  

See  South  


Seventh  St  

Warren  St  

See  Page  , 

Baker  St  

Sidney  St  

Canton  St  

State  St  

Page  St  

See  Grand  

Grand  Ave  

Pascal  Ave  

Seventh  St  

Phalen  Ave  

Aldine  St  

St.  Anthony,  to  140  ft 

Duluth  Ave  

Reaney  St  

Duluth  Ave  

See  South  

See  Jackson  

Beacon  Ave  , 

Wesley  Ave  

Syndney  St  

McBoal  St  


Work 
Begun. 


No.  815  

No.  851  

No.  853  

Earl   

No.  840  

Earl  St  

No.  857  

Sycamore  St  

Robert  St  I. 

Southerly   ) 

Mississippi  St  

Arcade  St  

Svlvan  St  

Grotto  St  

No.  788  

Sherwood  Ave  , 

190  ft.  E.  of  Bay  

Goodrich  Ave  I 

C,  M.  &  St.  P.  Ry...  f 

No.  876  

Milton  St  

Rice  St  

152  ft  Southerly  

Princeton   

Park  Ave  

Sylvan  St  

George  St  

No.  851  

Syndicate  Ave  

No.  839  

No.  851  


Duke  St  

412  ft.  Easterly  

No.  841   

Page  St  

King  St  

Mississippi  R   

Oakdale  Ave  

Annapolis  St  

No.  844  

Lincoln  Ave  I 

Albert  Ave  f 

Harvester  Ave  I 

Phalen  Creek   f 

Snelling  Ave  

N.  of  Rondo  

Atlantic  St  1 

Beech  St  V 

Atlantic  St  ) 

No.  851  

No.  829  

Fairview  ave  

Hewitt  ave;  

Belmont  St  

Goodrich  Ave  


April 
Aug. 


13,  1907. 


18.  19C8. 


Aug. 
May 


May 
Oct. 
Nov. 
June 

Sept! ' 
Oct 


28,  1907. 
25,  1907. 

29.  1906. 
5,  1906. 
4,  1907. 
3,  1907. 

26.  1906'. 
22,  1907. 
18,  1907. 


Sept.  14,  1906. 
Sept.'  '"8,  '1906'. 


June  14,  1906. 
Oct.      30,  1906. 


July  3,  1907. 
Oct."  "  12,'  1906'. 
Mav     11,  1907. 


Nov. 
Aug. 
Aug. 
Sept. 
Nov. 
Sept. 
Oct. 

May 


17,  1907. 
28,  1907. 

6,  1906. 

7,  1907. 
9,  1907. 

13,  1907 
6,  1906. 

'  8,  1906! 


Feb. 
Oct 


25.  1907. 

26,  1905. 


M  ay 
July 
Jan. 


20,  1907. 
28,  1907. 


May 
Nov. 
July 
Nov. 


1,  1907. 


Sept. 


11,  1907. 
29,  1907. 

18,  1907. 
11.  1907 

18,  1907. 


July 
Nov. 
Sept. 
May 


3,  1907. 
12,  1907. 
14  1906. 

i,  1907. 


Work 
Finished. 


Ryan  &  Johnson. 


Carlson  Sr.  Preston 


N.  Feyen  

Ryan  &  Johnson.. 

Ryan  &  Johnson.. 
iCarlsen  &  Preston 

N.  Feyen  

John  Lind  


Ryan  &  Johnson.. 
John  Lind  


Carlsen  &  Preston 


May     10.  1907... 


Aug.  13,  1906. 
Sept.  17,  1907. 
Nov.     22,  1907. 

Dec. ""  6!  '1906.' 

May 


19,  1906.. 


Carlsen  &  Preston 

N.  Feyen  

Carlsen  &  Freston 
Ryan  &  Johnson.. 
Ryan  &  Johnson.. 

N.  Feyen  

jRyan  &  Johnson.. 

Ryan  &  Johnfon.. 


May  17,  1907. 
Nov.      6,  1905. 


J.  M.  Thornton. 
'C.  Johnson  


June  17,  1907. 
Dec.  21,  1907. 
May      8,  1907. 


Dec. 
Sept. 


3,  1907. 
8,  1907. 


Nov.    15,  1907. 


July  23.  1907.. 
Nov.  27,  1806,. 
Nov.     4,  1906. . 


John  Lind  

D.  W.  Moore  

Ryan  &  Johnson. 


N.  Feyen  

O'Neil  &  Preston. 
Ryan  &  Johnson.. 

D.  W.  Moore  

Ryan  &  Johnson.. 

Thornton  Bros  


General 
Fund 
Approp'u 


1.115.00 
1,090.00 


D.  W.  Moore  

John  Lind  

Carlson  &  Preston. 
J.  M.  Thornton  


1.830.00 
1.200.00 


Estimates  Allowed. 
1906      !  1907 


Charged 
to  Con- 
tractor. 


Contract 
Price. 


,178.00 

i:H!66 


.145.00 

.025.00 


,344. 90 
'  22.8 !  66 


275.00 

615! 66 


15.00 
1.283.50 

75.00 
15.00 
030.00 
2,430.00 

'if)!66 
2,:;so.oo 

5.035. 0( 


2.899 ,48 
991.50 

G. 
4R.0G 

l,2fl.00 
935.00 
286.55 

...i:.. 

15.00 


4,185.00 
7.95 


1.752.00 
10.197.00 
5,:i24.00 


(5,120.00 


2.140.00 

3.038.8.; 


1,870.00 
224.00 


1.550.00 


639.00 
735.00 
10.00 
1.0S8.00 


:;oo.oo 

.  2.05 


15.00 
25.00 


20.00 
200.00 
100.00 


50.00 
25.00 


10.00 
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SEWER  CONTRACTS  IN  EFFECT  IN  1907. 


Smith  Ave   

Snelling  Ave  

Somerville  Ave  

Soo"  r.  o.  w  

Case   

South   

Carbon  

Maryland   

Rice   

Albermarle   

Woodbridge   

Marion   

Gaul  tier   

Mathilda  .  ."  ?  

Farrington  Ave  >:., 

Hand   .'.  

Summit  Ave. .:  

Tenth   

Thomas  St  system.... 

University  Ave  

University  Ave  

Van  Buren   

Van  Ruren   

Van  Buren   

Virginia  Ave  

Virginia  Ave  , 

Watson  Ave  , 

Weide  Ave  

Hawthorne   

Edgerton  ...... 

weiis   ;;;;;;; 

Western  Ave 

Biair  

Western  Ave  

Winifred   ,| 

Winslow  Ave 
Woodbridge 


Belmont  St  

See  Aldine  

Drop,  shaft  

York  St  

"Soo"  r.  o.  w  

Sylvan  St  

Rice  St...  

Rice  St  

Maryland  St  

Maryland  St  

Geranium  St  

Geranium  St  

Geranium  St  

Cook  St  

Cook  St  

Cook  St  

Warwick  Ave  

Minnesota,    to   125  ft. 

Lynhurst  Ave  

Snelling  Ave  

Arundel  St  

.Kent  St  

Fry  St  

Van  Buren  St  

Carroll  St  

Victoria  St  

Maryland  St  

Weide  Ave  

Maryland  St  

Arcade  St  

Van  Buren  St  

Western  Ave  

Burgess  St  

75  ft.  W.   to  60  ft.  E. 

George  St  

See  South  


Annapolis  St.. 
No.  839  

Magnolia  St... 
Trout  Brook 

Gaultler  St  

Western  Ave 
Western  Ave 

South  St  

South  St  

South  St  

South  St  

South  St  

South  St  

South  St  

South  St  

Snelling  Ave.. 
W.  of  Robert. 

Prior  Ave  

Pascal  Ave — 
Mackubin  St.. 

Dale  St  

Snelling  Ave.. 

Como  Ave  

Rondo  St  

Chats  worth  St- 
Hawthorne  St 
Edgerton  St 

Cottage  St  

Weide  Ave  

Blair  St  

Mackubin  St 

Stinson  St  

of  Greenwood. 
Dearborn  St... 
No.  851  


TABLE  NO.  5. — Continued. 
WER  CONTRACTS  IN  EFFECT  IN  1907. 


Work 
Begun. 


16,  1907... 


Work 
Finished. 


Sept.  14,  1907. 
July'"  'l/iswl 


N.  Feyen. 


General 
Fund 
Approp'n 


Estimates  Allowed. 


2,771. 


Charged 
to  Con- 
tractor. 


22.  1907. 
1,  1907. 


7,  1906. . . 
27,  1906... 
17,  1906... 

22.  1903... 
13,  1907... 
12,  1907... 
17,  1907... 

23,  1906... 
12,  1907... 
17,  1907... 

25.  1907... 

20,  1907. . . 

31,  1906... 

26,  1907... 

8,  1907... 
11,  1906... 

8,  1907... 


July 
Sept. 
Dec. 
July 


27,  190b. 
5,  1906. 
1  1,  1906. 
29.  190 J. 


Aug. 
Aug. 
May 


29,  1907. 
10,  1907. 
26,  1906. 


July 
May 


Dec. 
July 


10,  1907. 
25,  1907. 


9,  1907. 

2,  1906. 
6.  1907. 


April    21,  1906. 


Ilstrup  &  Olson... 
Gen'l.  Con't'g.  Co. 


O'Niel  &  Preston. 


Ryan  &  Johnson. 

N.  Feyen  

Green  &  Sons  

W.  J.  Preston  

N.  Feyen  

N.  Feyen  

N.  Feyen  

John  Lind  

Ryan  &  Johnson. 

N.  Feyen  

John  Lind  


Ryan  &  Johnson... 

Carlsen  &  Preston. 
D.  W.  Moore  


N.  Feyen  

John  Lind  

Ryan  &  Johnson. 


.SC..  IS 
1  I.. -'0.00 


501.50 
1,500.00 


3.0:52.00 
<;:s:;.7:> 
27,100.00 
748.00 


.sc. is 
11,1,  ,.oo 


59JS00.00 

•25.00| 
25.00! 
500.00' 
140.30| 
2,430.50 
1.244.70 
1,451.18 
15.00 
790.00 
501.50 
3,700.00 

23,410.00 

25.00| 
3,474.00 

510.00 
10.00 
470.00 


$228,813.61 


0.30 
0.S2 


$r,:s4.44 


OF  THE  CITY  OF  ST.  PAUL  FOR  1907. 


73 


TABLE  NO.  6. 
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TABLE  NO.  6. 

STREET  AND  ALLEY  IMPROVEMENT  CONTRACTS  IN  EFFECT  IN  1907. 


Con- 
tract 

No. 


1717 
1755 


1778 
1728 
1657 
i«!  r. 
1770 
1751 

1775 
1777 
1747 
1098 
1G70 

1772 
1693 
1585 
1725 
1667 
1687 
1663 
1703 
1690 
1753 
1724 


1752 
1780 


Aldine   

Asbury   

Simpson   

Avon   

Capitol  Ave  

Carrol  Ave  

Iglehart  Ave  

Charles   

Cretin  Ave  

Burr   

Butternut   

Fairmount  Ave. 
Farrington  Ave 

Finn  Ave  

Fry   

Goodrich  Ave... 

Grand  Ave  

Griggs   

Hague  Ave  

Iglehart  Ave... 

Ivy   

Laurel  Ave  

Milton   

Orrin   

Oxford   

Park  Ave  

Portland  Ave... 

Prescott   . .,  

Raymond  Ave. . 

Ross   

Scheffer   '  

Sherburne  Ave. 

Simpson   

Snelling  Ave  

Stevens   

Walsh  Ave  


University  Ave... 
University  Ave... 
University  Ave... 
University  Ave... 

Hamline  Ave  

Cretin  Ave  

Cretin  Ave  

Snelling  Ave  

Summit  Ave  

Collins  St  

Stewart  Add  

Dale  St  

Front  St  

Marshall  Ave  

St.  Anthony  Ave. 
So.  side  Dale  St.. 

Victoria  St  

Marshall  Ave  

Victoria  St  

See  Carroll   

Payne  Ave  

Snelling  Ave  

Goodrich  Ave  

Stewart  Ave  

St.  Clair  St  

University  Ave... 

Snelling  Ave  

Oakdale  St  

University  Ave... 

Atlantic  St  

Seventh  St  

Snelling  Ave  

See  Asbury  St  

St.  Clair  St. :  

Orleans  St  

York  St  


Shields  Ave  

Charles  St  

Charles  St  

Aurora  Ave  

Aldine  St  

Cleveland  Ave  

Cleveland  Ave  

Pascal  Ave  

Dayton  Ave  

Jenks  St  

W.   Riverside  Add. 

St.    Albans  St  

Burgess  St  

Rondo  St  

Shields  Ave  

Schurmeier  Alley.. 

Milton  -St  

Summit  Ave  

Lexington  Ave  

No.  857  

Greenbrier  Ave  

Fairview  Aye  

Summit  Ave  

Scheffer  St  

Iglehart  Ave  

Wabasha  St  

Fairview   Ave  ... 

Woodbury  St  

185  So.  of  Wabash. . 

English  St  

Chatsworth  St  

Pascal  Ave  


Randolph  St. 

Ohio  St  

Lawson  St... 


Work 
Begun. 

Work 
Finished. 

Contractor. 

General 
Fund 
Approp  n. 

Estimates  Allowed. 

Charged 
to  con- 
tractor. 

Reserve. 

Contract 

 — 

1906 

1907 

April  26,  1907.... 
Private  contract 

May  24,  1907.... 
Sept.    13,  1907 

- 

Dec.     17,  1907... . 
Ay.  F.  No.  9747. 

$765.00 

$198.00 

$903 . 00 

June     5,  1907.... 

386.00 
3,621.00 

386.00 
6,878.00 

Private  contract 

Oct.  3,  180  V.... 
June  7,  1907. . . . 
June  13,  1906..!.' 
Oct.  4,  1906.... 
Sept.  30,  1907.... 
Aug.  29,  1907.... 
Private  contract 

Oct.     24,  1907.... 

Aug.     25.  1907  

Seot.    15,  1906... . 
April    20.  JOO"7. .. 
Nov.     13,  1907.... 
Oct.     26.  1907.... 
Bd.  F.  No.  25575. 

793.00 
3,991.00 
50.00 
533.00 

928 !5c 

793.00 
3.991.00 
3,050.00 
2,483.00 
350.24 
1)03.00 
»   '  t    '  -  *  " 

3,606.00 
1,950.00 

110.00 

Fielding  &  Shepley. 

35.00 

153.00 
553.97 
683.20 
1.S70.00 
200.00 

345. 0ft 
503.70 
683.20 
2,056.00 
4.780.00 

Sept.  13,  1907.... 
July  16,  1907. . . . 
Oct.     31,  1906 

Nov.    13.  1907.... 
Aug.    29,  1907.... 

Fielding  &  Shepley. 

9.73   

June    29,  1906.... 

Oct     27,  1906. . . . 

4,580.00 

Oct.     28,  1907 

595.00 
40.00 
29.74 

2,625.00 
310.61 
40.00 
329.01 
595.25 
392.00 

3,000.50 

2,175.00 
1,068.30 
1,197.00 
7,300.00 
3,284.00 
3,663.00 
1,794.22 
2,379.00 
397.00 
3,190.00 

Sept.  13,  1906.... 
April  24.  1905.... 
June  3,  1907.... 
Ang.  24,  1906... 
Oct.  19,  1906.... 
July  30,  1906.... 
Oct.  24,  1906. . . . 
Sept.  7,  1906.... 
Sept.  26,  1907.... 
May  31,  1907.... 
Private  contract 

Mav     25  1907.... 
May    26,  1907.... 

2,135.00 
1,468.30 

170.26 
59.00 

June     8.  1907.... 

  4.075.00 

2,465.00 
3.623.00 
1.300.00 
1,700.00 

508.39 

Oct.  27.1906.... 
June    18.  1907. . . . 
May    14.  1907.... 
Nov.     2,  1907.... 
Dec.      2.  1907.... 
Bd.  F.  No.  25959. 

Portlcind  Stone  v_-o. 

5.21 
83.75 

5.00 
39.50 

100.00 

150.00 

Cunt       15  1CWV7 

Oct.  27,  1907.... 
Aug.      5.  1907  

Oct.  "  "9. '1907'.!'.. 

297.50 
2,210.00 

40.00 

488.71 
2,250.00 
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TABLE  NO.  6.— Continued. 
STREET  AND  ALLEY  IMPROVEMENT  CONTRACTS  IN  EFFECT  IN  1907. 


Charaater 
of  Work. 


Con- 
tract 

No. 


Grading  I  1754 

Grading  j  1758 

Grading    1744 

Grading   1757 

Grading  i  1723 

Grading  !  1750 

Grading   1718 

Grading   1731 

Grading    1773 

Grading    1758 

Grading    1763 

Grading  !  1727 

(Jrading   !  170^ 


Arlington  Hills   

Beaupre  &  Kelley's  

Birmingham  Park  

Denslow's  

VIerriam  Park,  2nd  

Merriam  Park  Re-ar  

Ramsey's  (Anna  E.)  

St.  Albin's  St  

St.  Anthony  Park  

Skidmore  &  Cassidy's  Park  

Store's  (L.  K.)  between  Milton  and  Chats 

worth   

Summit  Park  

Wann's  


Block. 


Block  8  

Lomberg's  Re-ar.  of  Bk. 

13   

Block  4  

Block  3  

Block  10  

Block  29  

Block  21..  


Sept. 
June 
Oct. 
May 
May 
May 
July 
Sept. 
Aug. 


Sept. 

Block   40  May 

Block   4  Sept. 


Block  64  

Blocks  1  and  2. 


Work 
Begun. 


Aug.    27,  1907. 


9,  1907. 
19,  1907. 

5,  1907. 

6,  1907. 
12,  1907. 

8,  1907. 

8,  1907. 
30,  1907. 
15.  1907. 

21,  1907. 
15,  1907. 
3,  1907. 


Work 
Finished. 


Sept.    26,  1907. 


Sept 
July 
Oct. 
May 
Aug. 
June 
July 
Nov. 
Aug. 


11,  1907. 
27,  1907. 
9,  1907.. 
27,  1907. 
24,  1907. 
6,  1907. 
16,  1907. 
13,  1907. 
23,  1907.... 


Nov.  2,  1907. 
May  28,  1907. 
Nov.    13,  1907. 


D.  W.  Moore  

Ryan  &  Johnson. 
Ryan  &  Johnson. 
Ryan  &  Johnson. 

D.  W.  Moore  

Nels  Larson   

Jas.  Forrestal  Co. 
Peter  Dickson. . . . 

Nels  Larson   

Ryan  &  Johnson. 


D.  W.  Moore.. 
Keough  Bros. . 
Peter  Dickson 


General 

Fund 

Approp'n. 


Estimates  Allowed,  charged 
to  Con- 

1906  1907      I  tractor. 


$190.00 

300.00 
870.00 
239.46 
263.00 
89.50 
368.00' 
193.00 
600.00 
29S.48 

223.00 
400.00 
440.00 


$34,388.40 


Total  estimates,  1907  feeing"  ^         ."j;  J.";  /.  "  ."  !  ..  il.'IS 

(  $34,388.46 
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MACADAM  CONTRACTS  IN  EFFECT  IN  1907. 


TABLE  NO.  7 

MACADAM  CONTRACTS  IN  EFFECT  IN  1907. 


Avon   

Bock   

Carroll  Ave  

County  Road  

Dale   

Fairmount  Ave. 

Goodrich  Ave  

Grand  Ave  

Grotto   

Larpenteur  Ave. 
Larpenteur  Ave. 

Lincoln  Ave  

Goodrich  Ave  

Fairmount  Ave  iDale 

Dale   Grand 


See  Lincoln  

See  Phalen  

Rice   

See  Phalen   

See  Lincoln  

See  Lincoln  

See  Lincoln  

Oakland  Ave  

See  Lincoln   

See  Quincy  Ave.. 
White  Bear  Ave. . 

Oakland  Ave  

Schurmeier  Alley 


St.  Albans. 

Grotto   

Avon   

Victoria   

Maryland   

Phalen  Ave  

Stillwater  Ave  

County  Road  

Maryland   

Prosperity  Ave  

Bock   

County  Road  

PL  Douglas   

Prosperity  Ave  

Quincy   

Larpenteur  Ave  

St  Albans  

Stillwater  Ave  

University  Ave  

University  Ave  

University  Ave  

University  Ave  

Victoria  


Summit  ... 
Summit  ... 
Summit  ... 
Fairmount 
See  Phalen 
C,  St.  P.,  M. 
Phalen  Ave 
Stillwater*  Ave 
County  Road 
Maryland 
Prosperity  Ave 
Keller 
Burns 
See  Phalen 
Station  No.  41 
Quincy 
See  Lincoln 
See  Phalen  .. 

Dale   

F;<irview  Ave 

Prior  Ave  

Jackson   

See  Lincoln 
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TABLE  NO.  8. 
PAVING  CONTRACTS  IN  EFFECT  IN  1907. 


Con- 
» tract 
No. 


1148 
1733 
1732 
1741 
1742  ^ 


1704 
1701 
173G 
1719 
1738 
1740 
1774 
1715 


Central  . . 
Market  . . 
Park  Ave 
Robert   . . 
St.  Peter 
St.  Peter 
Central 
Seventh 
Sibley 
Sibley 
Sixth  . 
Third 
University 
Bazille  and 
Whitney  and 


Guerin's 
Smith'? 


See  St.  Peter  

Sixth   

Triangular  intersection 

Seventh   

Third   • 

Tenth   

St.  Peter   

Wabasha   

Eighth   

Third   

Sibley   

Rosabel   

Rice   

Addition   

Addition   


No.  1742  

St.  Peter   

of  Capitol  driveway. . 

Bridge   

Tenth   

Central   {. 

Rice   S 

Seven  Corners  

Spruce   

184  ft.  South  

Washington  .'  

Broadway   

Cedar   

Alley  in  Blk 
Alley  in  Blk. 


11. 


Work 
Begun. 


June 
June 
June 
July 
July 

Aug. 

Nov. 

June 

April 

May 

June 

Oct. 

April 


7,  1897. 
10.  1907. 
13,  1907. 

9.  1907. 

18,  1907. 

27,  1907. 

8,  1906 
1,  1907. 

9,  1907. 

28,  1907. 
3,  1907. 

27,  1907. 

3,  1907. 


Work 
Finished. 


June 
June 
July 
July 
Aug. 

Oct. 

April 

Aug. 

April 

Dec. 

July 

Nov. 

April 


9,  1897. 
17,  1907. 

5,  1907. 
26,  1907. 
24,  1907. 

22,  1907. 

12.  1907. 

31.  1907. 

14,  1907. 

16,  1907. 

17.  1907. 
9,  1907. 

11,  1907. 


Contractor. 


Warren-Schort  Co. 
Barber  Asp.  P.  Co. 
Barber  Asp.  P.  Co. 
Barber  Asp.  P.  Co. 
Barber  Asp.  P.  Co. 

Barber  Asp.  P.  Co. 
Fielding  &  Shepley. 
Fielding  &  Shepley. 
Barber  Asp.  P.  Co. 
Jas.  Forrestal  Co.. 
Barber  Asp.  P.  Co. 
Fielding  &  Shepley. 
Fielding  &  Shepley. 


General 

Fund. 

Approp'n. 


Estimates  Allowed. 


$1,028 


1907 


$181.57 
1,100.01 

4,335.30 
18,363.39 
20,004.(50 

9,193.42 
3,561.78 
3,612.98 

19,642.65 
1,331.30 

11,303.30 
2,385.00 
1,600.00 


$96,615.30 


Charged  ...  . 

to  Con-  |Contract 
tractor.  Pr'ce- 


765 
2,749 
3,423 
1,274 

3,466 
1,994 


2.512 
34 
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TABLE  NO.  9. 

MISCELLANEOUS  CONTRACTS  IN  EFFECT  IN  1907. 


1716 
1743 


TABLE  NO.  9. 
MISCELLANEOUS  CONTRACTS  IN  EFFECT  IN 


Description. 


Asphalt  paving  repairs. 


April    80,  1907. 


Automobiles   

Automobiles   •  ti 

Cement  steps,  entrance  to  office 
of  Supt.  of  Streets  


Paving  Brick 


Rebuilding   Fifth   St.  stairway 
Hoffman  to  Bluff  and  sodding 


Work 
Begun. 


•May      1.  1907. 


Feb.     20,  1907.. 


Oct.  31,  1907... 

Tulv  28,  1907... 

Aug.  8,1907... 

May  7,1907... 


April    2C.  1907. 


Remodeling  to  provide  office  for 
Supt.  of  Streets  •••••• 

Removing  Broadway  piers,  Nos. 
12  and  13  

Sidewalks,  cement,  1906  


Aug.      1,  1907. 


May      1.  1907. 


Sept.  17,  1907. 
May      9,  1906. 


Work 
Finished. 


Barber  Asp.  Pav.  Co...| 
St  Paul  Motor  Vehicle  Co 
Birney  Bird  Auto  Co  


Portland  Stone  Co. 


Surfacing,  per  square  yard  

Concrete  foundation  per  square  yard. 

Oldsmobile  touring  car   

Maxwell  Run-about   


Gribben  Lumber  Co. 


Minn.  Ceramic  Co. 


Sept    12,  1907. . .  .  St.  Paul  Cement  Works. . 


May  7,  1907. 
DecV  V'l4, 


A.  F.  Swanson  

St  Paul  Cement  Works.. 


Sidewalks,  cement  April    12,  1907 


Sidewalks,  wood   

Street  Flushing  machines. 


July     22.  1907. 


Nov.  18,  1907. 
Mar.    19  1907. 


Unit  Prices. 


M  


Contract  price,  $70.00;  extra,  $5.8»  

Pine,  3x6  in.  to  3x16  in.,  16  ft.  or  less  per  M.  B  M 
Pine,  3x8  in.,  dressed  and  matched,  16  ft,  per  M.  i 
Pine,  1  in.  and  2  in.,  16  ft.  or  less,  per  M.  B.  M. ........ 

Dimension  Lbr.,  12x12  in.  &  under,  10  ft.  or  loss,  per  M.  B.  M, 
Dim'ns'n  Lbr.,12xl2  in.&  under,  18,  20,  22  &  24  ft.,  per  M.  B.  M.  > 

No.  1  drop  siding,  8  inch,  per  M.  B.  M.  ..  ii"^"'*! 

Matched  and  dressed  fencing,  2nd  quality,  per  M.  B.  M..... 

1x4  in.,  4  ft.  clear,  per  M.  B.  M.  

Hemlock  lumber,  3x6  in.  to  3x10  in.,  per  M.  B.  M  

Oak  lumber,  first  common,  per  M.  B.  M  

Fir,  3x14  in.  to  14x14  in.,  32  ft.  or  under  per  M  B.  M  

Fir  3x14  in.  to  14x14  in.,  34  to  40  ft,  per  M.  B.  M  

Surfacing  on  one  side,  per  M.  B.  M  •• 

Shingles,  XX  or  Extra  "A,"  per  M  

Doors.  50  per  cent  off  list  price  •• 

Windows  and  glazed  sash,  50  per  cent  and  10  per  cent  off  list 

price  

Ordinary  size,  per  M  [ 

Block  size,  per  M  •  g 

Filling  slopes,  per  cub.  yd  •• 

Steps  in  place,  each........  :  

Coping,  in  place,  per  lin.  ft   ;  

Sidewalk  tile  in  place,  per  sq.  ft  

Posts  in  place,  each  

2  in.  gas  pipe,  per  lin.  ft  

lYt  in.  gas  pipe  m  place,  per  lin.  tt  

Sodding,  per  sq.  yard  

Filling,  etc  " 

Contract  price,  $322.00;  extras,  $134.53  •  

.  Contract  price,  $9,950.00  


Portland  Stone  Co. 


Jas.  Forrestal  Co. 


Portland  cement  concrete,  per  cub.  yd  . . 
Cement  walk,  surfaced,  in  place,  per  »q.  ft. . . 


St.  Louis  Street  Flushing 
Machine  Co  


Cement  tile  walk,  laid,  per  sq.  ft 

Relaying  cement  tile,  per  sq.  ft  

Cutting  cement  tile,  per  sq.  tt  

Earthwork,  per  cub.  yd....... 

Rubble  masonry  in  cement,  per  cub 

Brick  paving,  per  sq  yd  

Resetting  curb,  per  lin  ft---- 
Lumber  in  place,  per  M.  B.  M....... 

Brick  work,  per  M.  ..  

Railroad  iron,  per  lb.  •  

Wrought  iron,  per  lb..  

All  sewer  pipe— List  Price. .. .  .  -ir-^ 
Pine  lumber,  in  place,  per  at.  B.  \L 

firiSeVTo^gJn"  or^s^nglon5),  hi  piace,  per  M.  B. \m 
Earthwork,  per  cub.  yd.... 
Relaying  walk,  per  lin.  ft 

Four  flushing  machines,  at. 


$46,256.31 
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TABLE  NO.  10. 

CONTRACTS  AWARDED  BY    BOARD  OF    WATER  COMMIS- 
SIONERS IN  1907. 


TABLE  NO.  10. 

CONTRACTS  AWARDED  BY  BOARD  OF  WATER  COMMISSIONERS  IN.  1907. 


Con- 
tract 
No. 


1707 
16S4 


Centerville  extension  line 

Stas.  51-7G. 
Centerville  extension  line 
North  of  Sta.  76. 
Pleasant— Otter  Line  


Pleasant — Otter  Line. 


Pleasant — Otter  Line  

High  Service  Reservoir. 


Concrete  conduit 
Concrete  conduit 


Piling  for  conduit  founda 
tion   


Lumber    for  conduit 
foundation  


High  Service  Reservoir. 


1707 
7766 
1785 


Centerville  extension  line  

Stas.  51+21-76+21. 

Centerville  extension  line  

Stas.  47+10—51+21  and  76+21- 
82+10. 

Centerville  extension  line  

Stas.  82+10-86+13. 


Pleasant — Otter  Line.  . 

Sta.  O— 71+26. 


Concrete  conduit   1 

Concrete  conduit   1- 

Concrete  conduit   J 


Pleasant— Otter  Lint 


Gravel  for  concrete  . ..  Dec.      1,  1906. 

Repairs  to  bank  Sept.    ...  1906. 


Work 
Begun 


July      3,  1906... 


Work 
Finished. 


Nov.     27,  1906. 


Cement  steps. 


Reinforced  steel  conduit 


Piling  for  conduit  founda- 
tion   


Pleasant— Otter  Ljne. 


Pleasant— Otter  Line.... 

Mississippi  River  

High  Service  Reservoir. 


Lumber  for  conduit 
foundation   


Gravel  for  concrete 

Repair  water  main  

Wroug't  iron  picket  gates 


Contractor. 


Portland  Stone  Co. 
Portland  Stone  Co. 


G.  W.  Oakes  &  Co. 


Jefferson  &  Kasson. 


Oct.     ...  1906-. 


Sept.    ...  1906....  Oct     ..,  1906. 


July      3,  1906....  June  25,1907. 


June    17,  1907.... 


Dec.      5,  1907. 


Nov.     27.  1906. 


Uan.     ..,  1907. 


J.  F.  Lamotte... 
Max  Bussjaeger. 


Portland  Stone  Co. 

Portland  Stone  Co. 
Portland  Stone  Co. 

Portland  Stone  Co. 


A.  C.  Schrieters  & 


G.  W.  Oakes  &  Co. 


Dec.  1.  1906. 
Sept.    27.  1907. 


April  ...  1907. 
Dec.  1,  1907.. 
Nov.    27,  1907. 


Jefferson  &  Kasson. 


J.  F.  Lamotte  

G.  W.  Oakes  A  Co.. 
Perkins   Mfg.   Co  — 


Unit  Prices. 


Estimates 
Allowed. 


Conduit,  complete,  per  lin.  ft. 

Manholes,  each   

Concrete  filling,  per  cu.  yd  

Same  as  above  ..•  


$2.85, 
25.00 
5.00  ! 


Piles,  furnished  and  driven,  per  lin.  ft   32 

Hemlock  No.^l  Rgh.  2x6  in.,  8  ft.,  per  M.  B.  M  . ...... .  19.25 


2x6  in.,  12  ft.,  per  M.  B.  M 
B.  M 
M 


2x6  in.,  16  ft., 
2x8  in.,  8  ft, 


per  M. 
per  M. 


2x8  in.,  12  ft.,  per  M.  B.  M 


2x8  in.,  16  ft. 
2x10  in.,  8  ft., 
2x10  in.,  12  ft. 
2x10  in.,  16  ft. 
"    4x8  in.,  8  ft, 
"    8x10  in.,  16  ft,  per  M. 
Hauling,  per  cu.  yd  

Gravel  in  place,  per  cu.  yd   3.75 


per  M.  B.  M 
per  M.  B.  M 
,  per  M.  B 
,  per  M.  B.  M 
per  M.  B.  M 


Black  soil,  per  cu.  yd... 

Puddle  dressing,  per  cu.  yd  

Stone  gutters,  per  sq.  yd  

Relaying  old  gutters,  per  sq.  yd  

Sodding,  per  sq.  yd  

Steps,  7x11%  in.,  3  ft,  curb  6x10  in.,  each 

Railing,  2  in.  gas  pipe,  per  lin.  ft  

Cement  tile  walk,  per  so.  ft  

Conduit,  complete,  per  lin.  ft  

Manholes,  each   

Concrete  filling,  per  cu.  yd  

Same  as  above   


1.25  I 
.40  I 
.15  J 
2.80/ 
•  37  - 
.08  ) 
2.85  / 
25.00  - 
5.00  i 


Conduit,  complete,  per  lin.  ft   3 

Manholes,  each    25 


2<i 
20 


Concrete  filling,  per  cu.  yd   5 

Conduit  on  piling,  Monolythic,  per  lin.  ft   4 

Conduit  on  piling,  Block  Arch,  per  lin.  ft   4 

Conduit  on  old  flume,  Monolythic,  per  lin.  ft.....'   4 

Conduit  on  old  fiume.  Block  Arch,  per  lin.  ft   4 

Conduit  along  open  ditch,  Monolythic,  per  lin.  ft   4.20  <■ 

Conduit  along  open  ditch,  Block  Arch,  per  lin.  ft   4.20  1 

Manholes,  each    10.00 

Weir  chamber,  complete  •   480.00  | 

Foundation  concrete,  per  cu.  yd  \   5.00) 

Piles,  furnished  and  driven,  per  lin.  ft   .32 

Hemlock  No.  1  Rgh.,  2x6  in.,  8  ft.,  per  M. 

2x6  in.,  12  ft.,  per  M. 


M  

.  M  

ft,  per  M.  B.  M 

"  b.  m::... 

B.  M  

B.  M  

B.  Ml... 


"     2x6  in 

"     2x8  in.,  8  ft.,  per  M 
"     2x8  in.,  12  ft,  per  M. 
"     2x8  in.,  16  ft,  per  M. 
"     2x10  in.,  8  ft.,  per  M 
"     2x10  in.,  12  ft.,  per  M.  B.  M 
"    2x10  in.,  16  ft,  per  M.  B  H 
"     4x8  in.,  8  ft,  per  M.  B.  M 
"     SxlO  in..  16  ft.,  per  M.  B.  M 

Hauling,  per  cu.  yd  95 

Contract  price   3,150.00 


20.75  I 
21.75  I 
19.75  I 
21.25  I 
22.00  i 
19.75  I 
21.75  I 
22.25  I 
23.50  I 
24.25  I 


155.00 
2.042.37 


31,799.77 


3,773.72 


3,801.42 
1,500.00 
89.O0 


$50,02J.02 
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TABLE  NO.  11. 

STEEL  AND  IRON  BRIDGES  IN  SERVICE  IN  1907. 


Location. 


Arcade  St.,  over  N.  P.  and  C.  St.  P.  M.  &  O.  Rys  

Burr  St.,  over  Fauquier  St.  and  C,  St.  P.,  M.  &  O.  Ry. 


Como  Ave.,  over  G.  N.  Ry. 


Dale  St,  over  G.  N,  Ry  

Edgerton  St..  over  Fauquier  St.  and  C,  St.  P.,  M.  &  O.  Ry. 

Fauquier  St.  over  N.  P.  Ry  

f 

J 

Fort  Snelllng,  over  Mississippi  River  < 


Grand  Ave.,  over  C.,  M.  &  St.  P.  Ry  

Jackson  St.,  over  G.  N.  Ry  

Kittson  St.,  over  N.  P.  Ry.  from  4th  to  6th  • 

Lafayette  Ave.,  over  G.  N.  and  N.  P.  Rys  , 

Lexington  Ave.,  over  C,  M.  &  St.  P.  Ry  

.  f 

Marshall  Ave.,  over  Mississippi  R.  (%  owned  by  Mpls.)..^' 

1 


Mendota  Road,  over  Happy  Hollow. 

Mendota  Road,  No.  2,  over  ravine  (built  of  old  Wab. 


Minnehaha  St.','  over  N.'  P.  Ry., '  (Duluth  Line) '. 


Mississippi  St.,  over  N.  P.  Ry  

Mississippi  St.,  over  G.  N.  Ry  

Payne  Ave.,  over  C.,  St.  P.  M.  &  O.  Ry.. 

Pelham  St,  over  C,  M.  &  St.  P.  Ry  

Raymond  Ave.,  over  G.  N.  Ry.  (rebuilt). 


Girder,  2  Deck.  2  Through  Spans. 


Plate  Girder  Deck  on  Steel  Bents. 


Riveted  open  web  girders  on  steel  bents. 

Plate  girder  deck  on  steel  bents  

Plate  girder  deck  on  steel  bents  


Pin  connected  thru  truss,  wooden  joists.. 

Pin  cosnected  deck  truss,  wooden  joists.. 
Pfn  connected  deck  truss,  wooden  joists.. 
Pin  connected  deck  truss,  wooden  joists.. 
Pin  connected  deck  truss,  wooden  joists.. 
Masonry  Arch  approach  


Plate  girder  deck....  

Plate  girder  deck  on  steel  bents. 

Plate  girder  deck  on  steel  bents. 
Plate  girder  deck  on  steel  bents. 
Pin  connected  thru  truss  


Plate  girder  deck  j  1 


Trestle  spans   

Tower  spans   

Pin  connected  deck  truss. 
Pin  connected  deck  truss. 
Pin  3  hinged  deck  arch... 
Pin  connected  deck  truss. 
Pin  connected  deck  truss. 
Wooden  trestle   


Plate  girder  deck  on  steel  bents. 


Plate  girder  deck  on  steel  bents. 

Pin  connected  Pony  truss  

Stringers   


Plate  girder  thru   3 


Plate  girder  deck  on  steel  bents  !  3 

Pin  connected  thru  truss  j  1 

Pin  connected  thru  truss   1 

Pin  connected  thru  truss   1 


TABLE  NO.  11. 
!EL  AND  IKOX  BRIDGES  IN   SERVICE  IN  1!H>7 


"russ  and  Girder 
Spans. 


Length— Ft. 


51.96 
72.16 

86 

67 

42  to  50 
74.42 
111.58 
122.25 

44  to  58 
64 

35  to  60 

112.75 

270 
181.5 
135 
72 


71.33 

36  to  57 

31.5  to  28 
24  to  38 
90 


456 
140 
140 


14  to  46.5 
56  to  94 
19 

25.5  to  58 

26  to  62 
154.5 
118.5 
152.5 


Trestle  Spans. 


No. 

Length. 



3 
3 

8  I 

7 

18 



Total 

Length 

Feet. 


Sidewalks. 


Wdtu 
Feet. 


340 
310 


40 

37.5 
366  40 
343%  40 
120  I 


18 


96%  j  24 
476  32 


258% 
183% 


1273 

330% 

454 

142 

240 
229 
125% 
115 


30 
37% 


6.5 

10 

9.5 
10 
10 

7 


9  in.  I,  37  In.  C.  to  C  

3x14  in.  wood,  8  in.  C.  to  C. 


4x14  in.  wood. 


7 
7 

10 

10 
10 
10 

7.5 
7 


Roadway  Stringers. 


Roadway  Floor. 


9  in.  I,  3  ft.  C.  to  C. 


10  in.  I,  34  in.  C.  to  C  j 

10  in.  I,  28%  in.  and  35  in.  C.  to  C  

10  in.  I,  34  in.  C.  to  C  


Original  4  in.  pine  and  6  in.  cedar  blk. 

Repaved  4  in.  pine  and  brick,  1901  

3  in.  fir  and  2  in.  oak  


12  in.  I,  27%  in.,  29%  In.  &  30%  in.  C.  to  C. 

.  J 


Iron  stringers,  36  in.  C.  to  C... 

9  in.  I.  48  in.  C.  to  C  

Iron  stringers,  37%  in.  C.  to  C  j 

Wooden  stringers,  36  in.  C.  to  C  


7x16  in.  wood,  16  in.  C.  to  C  , 

3x14  in.  wood,  13V2  in.,  18  in.  and  21  in 
C.  to  C  


2x14  in.  wood,  24  in.  C.  to  C. 
in.  I,  36  in.  C.  to  C  


Iron  Stringers,  36  In.  C.  to  C. 
Iron  stringers,  20  in.  C.  to  C. . 

10  in.  I.  35  in.  C.  to  C  

6x14  In.  wood,  24  in.  C.  to  C... 
15  in.  I,  50  in.  C.  to  C  


I  in.  fir  and  brick. 


Original  4  in.  pine  and  6  in.  cedar  blk. 

Repaved  with  brick,  1903....  

Buckle  plate  and  asphalt  


4  in.  fir  and  brick. 


Original  4  in.  plank  

Replanked  1899  

Partially  replanked,  1901. 


1  in.  fir  and  4  in.  creosote  block  

Original  3  in.  pine  and  2  in.  oak  

Repaved  4  in.  fir  and  4  in.  creosoted 

block,  1904  

4  in.  plank  and  brick  

Original  4  in.  pine  and  6  in.  cedar  blk. 
Repaved  4  in.  pine  and  brick,  1901  

2  layers  of  3  in.  plank,  diagonal  

in.  pine  and  2  In.  oak  


3  in.  fir  and  2  m  oak  

Original  6  in.  cedar  block  

Repaved  3  in.  pine,  2  courses  

Original  4  in.  pine  and  6  in.  cedar  blk 

Repaved  3  in-  n,r  and  brick,  1900  

Original  4  in.  pina  and  6  In.  cedar  blk. 
Repaved  4  in.  flr  and  4  in.  creo.  pine 

block,  1904  ;  ,  

Original  2  courses  3  in.  pine,  diagonal 
Repaved  3  In,— I  in.  fir  and  brick,  1896. 
Original  4  in.  pine  and  6  in.  cedar  blk. 

Repaved  4  in.— 1  in.  fir  and  brick  

i3  in.  pine  and  2  In.  oak  

[Buckle  plate  and  asphalt  


OF  THE  CITY  OF  ST.  PAUL  FOR  1907. 

TABLE  NO.  11.— Continued. 
STEEL  AND  IRON  BRIDGES  IN  SERVICE  IN  1907. 


Location. 


Arcade  St.,  over  N.  P.  and  C.  St.  P.  M.  &  O.  Rys  

Burr  St.,  over  Fauquier  St.  and  C,  St.  P.,  M.  &  O.  Ry. 


Como  Ave.,  over  G.  N.  Ry. 


Dale  St,  over  G.  N,  Ry  

Edgerton  St..  over  Fauquier  St.  and  C,  St.  P.,  M.  &  O.  Ry. 

Fauquier  St.  over  N.  P.  Ry  

f 

J 

Fort  Snelllng,  over  Mississippi  River  < 


Grand  Ave.,  over  C.,  M.  &  St.  P.  Ry  

Jackson  St.,  over  G.  N.  Ry  

Kittson  St.,  over  N.  P.  Ry.  from  4th  to  6th  • 

Lafayette  Ave.,  over  G.  N.  and  N.  P.  Rys  , 

Lexington  Ave.,  over  C,  M.  &  St.  P.  Ry  

.  f 

Marshall  Ave.,  over  Mississippi  R.  (%  owned  by  Mpls.)..^' 

1 


Mendota  Road,  over  Happy  Hollow. 

Mendota  Road,  No.  2,  over  ravine  (built  of  old  Wab. 


Minnehaha  St.','  over  N.'  P.  Ry., '  (Duluth  Line) '. 


Mississippi  St.,  over  N.  P.  Ry  

Mississippi  St.,  over  G.  N.  Ry  

Payne  Ave.,  over  C.,  St.  P.  M.  &  O.  Ry.. 

Pelham  St,  over  C,  M.  &  St.  P.  Ry  

Raymond  Ave.,  over  G.  N.  Ry.  (rebuilt). 


Girder,  2  Deck.  2  Through  Spans. 


Plate  Girder  Deck  on  Steel  Bents. 


Riveted  open  web  girders  on  steel  bents. 

Plate  girder  deck  on  steel  bents  

Plate  girder  deck  on  steel  bents  


Pin  connected  thru  truss,  wooden  joists.. 

Pin  cosnected  deck  truss,  wooden  joists.. 
Pfn  connected  deck  truss,  wooden  joists.. 
Pin  connected  deck  truss,  wooden  joists.. 
Pin  connected  deck  truss,  wooden  joists.. 
Masonry  Arch  approach  


Plate  girder  deck....  

Plate  girder  deck  on  steel  bents. 

Plate  girder  deck  on  steel  bents. 
Plate  girder  deck  on  steel  bents. 
Pin  connected  thru  truss  


Plate  girder  deck  j  1 


Trestle  spans   

Tower  spans   

Pin  connected  deck  truss. 
Pin  connected  deck  truss. 
Pin  3  hinged  deck  arch... 
Pin  connected  deck  truss. 
Pin  connected  deck  truss. 
Wooden  trestle   


Plate  girder  deck  on  steel  bents. 


Plate  girder  deck  on  steel  bents. 

Pin  connected  Pony  truss  

Stringers   


Plate  girder  thru   3 


Plate  girder  deck  on  steel  bents  !  3 

Pin  connected  thru  truss  j  1 

Pin  connected  thru  truss   1 

Pin  connected  thru  truss   1 


TABLE  NO.  11. 
!EL  AND  IKOX  BRIDGES  IN   SERVICE  IN  1!H>7 


"russ  and  Girder 
Spans. 


Length— Ft. 


51.96 
72.16 

86 

67 

42  to  50 
74.42 
111.58 
122.25 

44  to  58 
64 

35  to  60 

112.75 

270 
181.5 
135 
72 


71.33 

36  to  57 

31.5  to  28 
24  to  38 
90 


456 
140 
140 


14  to  46.5 
56  to  94 
19 

25.5  to  58 

26  to  62 
154.5 
118.5 
152.5 


Trestle  Spans. 


No. 

Length. 



3 
3 

8  I 

7 

18 



Total 

Length 

Feet. 


Sidewalks. 


Wdtu 
Feet. 


340 
310 


40 

37.5 
366  40 
343%  40 
120  I 


18 


96%  j  24 
476  32 


258% 
183% 


1273 

330% 

454 

142 

240 
229 
125% 
115 


30 
37% 


6.5 

10 

9.5 
10 
10 

7 


9  in.  I,  37  In.  C.  to  C  

3x14  in.  wood,  8  in.  C.  to  C. 


4x14  in.  wood. 


7 
7 

10 

10 
10 
10 

7.5 
7 


Roadway  Stringers. 


Roadway  Floor. 


9  in.  I,  3  ft.  C.  to  C. 


10  in.  I,  34  in.  C.  to  C  j 

10  in.  I,  28%  in.  and  35  in.  C.  to  C  

10  in.  I,  34  in.  C.  to  C  


Original  4  in.  pine  and  6  in.  cedar  blk. 

Repaved  4  in.  pine  and  brick,  1901  

3  in.  fir  and  2  in.  oak  


12  in.  I,  27%  in.,  29%  In.  &  30%  in.  C.  to  C. 

.  J 


Iron  stringers,  36  in.  C.  to  C... 

9  in.  I.  48  in.  C.  to  C  

Iron  stringers,  37%  in.  C.  to  C  j 

Wooden  stringers,  36  in.  C.  to  C  


7x16  in.  wood,  16  in.  C.  to  C  , 

3x14  in.  wood,  13V2  in.,  18  in.  and  21  in 
C.  to  C  


2x14  in.  wood,  24  in.  C.  to  C. 
in.  I,  36  in.  C.  to  C  


Iron  Stringers,  36  In.  C.  to  C. 
Iron  stringers,  20  in.  C.  to  C. . 

10  in.  I.  35  in.  C.  to  C  

6x14  In.  wood,  24  in.  C.  to  C... 
15  in.  I,  50  in.  C.  to  C  


I  in.  fir  and  brick. 


Original  4  in.  pine  and  6  in.  cedar  blk. 

Repaved  with  brick,  1903....  

Buckle  plate  and  asphalt  


4  in.  fir  and  brick. 


Original  4  in.  plank  

Replanked  1899  

Partially  replanked,  1901. 


1  in.  fir  and  4  in.  creosote  block  

Original  3  in.  pine  and  2  in.  oak  

Repaved  4  in.  fir  and  4  in.  creosoted 

block,  1904  

4  in.  plank  and  brick  

Original  4  in.  pine  and  6  in.  cedar  blk. 
Repaved  4  in.  pine  and  brick,  1901  

2  layers  of  3  in.  plank,  diagonal  

in.  pine  and  2  In.  oak  


3  in.  fir  and  2  m  oak  

Original  6  in.  cedar  block  

Repaved  3  in.  pine,  2  courses  

Original  4  in.  pine  and  6  in.  cedar  blk 

Repaved  3  in-  n,r  and  brick,  1900  

Original  4  in.  pina  and  6  In.  cedar  blk. 
Repaved  4  in.  flr  and  4  in.  creo.  pine 

block,  1904  ;  ,  

Original  2  courses  3  in.  pine,  diagonal 
Repaved  3  In,— I  in.  fir  and  brick,  1896. 
Original  4  in.  pine  and  6  in.  cedar  blk. 

Repaved  4  in.— 1  in.  fir  and  brick  

i3  in.  pine  and  2  In.  oak  

[Buckle  plate  and  asphalt  
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TABLE  NO.  12. 

WOODEN  BRIDGES  IN  SERVICE  IN  1907. 


TABLE  NO.  12. 
WOODEN  BRIDGES  IN  SERVICE  IN 


1907. 


Afton  Road,  No.  07  

Butternut  St.,  over  ravine  j 

Como  Park,  over  canal  (foot)  

Como  Road  No.  88  

Cortland  St.,  over  N.  P.  Ry  i 

Forest  St.,  over  C,  St.  P.,  M.  &  O.  Ry.,  and  N  P.  Ry.  J 

(Duluth  Line),  rebuilt    I 

Harriet  Island  to  Public  Baths  

Jessamine  St.,  over  N.  P.  Ry.  and  Trout  Brook   i 


Lexington  Ave.,  over  G.  N.  Ry. 


Lincoln  Ave.,  over  C,  M.  &  St.  P.  Ry. 
Maryland  St.,  over  Phalen  Creek,  No. 
Maryland  St.,  over  Trout  Brook,  No.  80 

Mississippi  St.,  over  W.  C.  Ry  

North  St.  Paul  Road,  over  r.wine  

Prosperity  Road  No.  24  

South  Wabasha  St.,  stair  br.dge  

State  St.,  over  C.  G.  W.  Ry  


Third  St.,  connecting  iron  trestle  over  ran  way  tracks. 
Western  Ave.,  over  C.  G.  W.  Ry.  (rebuilt)  


Design 


Truss  and 
Girder  SpaD 


No. 


Trestle   j 

Wooden  arch  (masonry  foundation) 
truss  


Howe  thru 

Trestle   

Combination  triangular  thru  truss... 

Trestle   

Trestle   

Howe  deck  truss  

Trestle  

Combination  triangular  thru  truss. . 
Trestle   


Combination  tria.  deck  truss. 


Trestle 
Trestle 


Wooden  girder  with  trestle  bent  

Howe  Pony  truss  

Trestle   

Trestle  (dry  masonry  approach)  

Combination  triangular  thru  truss... 
Trestle   


L'gth. 


l-'i'. 
SVi 


Trestle  Spai 


No.  Length. 


14 


 ie"  \ 

19  1-3 

  I 

10  to  18  f 


1(5 


15  to  24 
15 


:::::::::.::v 

I  23 

12%  to  9%  f  1 

1  29 

14  to  25 

2 

12  f 

Total  

Wdth 

of 
Road- 
way. 


12(5 
42 
10 

13(1 


784 
234 


IS 

12% 

177 

45 

23 
58 

407 
450 


18 
8 
18 
is 

17% 
18 
18 
IS 


Roadway  Stringers. 


Roadway  Floor. 


4x14  in.,  22  in.  C.  to  C  

2x8  in.,  24  in.  C.  to  C  


3x12  in.,  18  in.  C.  to  C.  

3x14  in.  with  3x4  in.  caps,  24  in.  C.  to  C. 

4x12  in.,  24  in.  C.  to  C  

3x14  in.,  24  in.  C.  to  C  

4x12  in.  and  14  in.,  24  in.  C.  to  C  


3x10  in.,  24  in.  C.  to  C. 


3x14  in.,  24  in.  C.  to  C. 
3x14  in.,  24  in.  C.  to  C. 


4x12  in.,  18  in.  C.  to  C  

4x14  in.,  24  in.  C.  to  C  

3x14  in.,  with  3x4  in.  caps, 


in.  C.  to  C. 


4  in.  fir  . . 
2  in.  pine. 


2  courses  2  in.  pine. 


1902 
1897 

1899 


3  in.  pine  and  2  in.  oak  

3  in.  pine  

4  and  2  in.  pine  

3  in.  pine  and  4  in.  cedar  block. 

3  in.  pine  and  4  in.  cedar  block. 


1899 
1900 
1890 


4  in. pine. 
4  in.  pine 


1900 


2  in.  pine  

3  in.  pine  

3  in.  pine  and  2  in.  oak. 
3  in.  pine  and  2 


oak . 


1900 
1899 
1887. 
1900 
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TABLE    NO.  15. 
RAILROAD  CROSSINGS  IN  THE  CITY  OF  ST.  PAUL. 


Street. 


Arcade  

Atlantic   

Bay  less  Ave. 

Bruno   

Burr   

Carroll   

Ohatsworth  . 
Chestnut   


Chicago  . . . 
Cleveland  . 
Como  Ave. 
Como  Ave. 
Cortland  .. 
Cortland  .. 

Duke   

Duke   

Dale   

Dale   

Dewey   

Eagle   


Earl   Grade 


Crossing. 


Over  . 

Grade 

Under 

Grade 

Over  . 

Grade 

Under 

Grade 

Grade 

Grade 

Over  . 

Grade 

Over  . 

Over  . 

Grade 

Grade 

Over 

Under 

Grade 

Grade 


Edgerton   Over 

Eighth   Over 

Elm   Grade 

Erie   Grade 

Fairfield  Ave  Grade 

Fairvipw  Ave  Grade 

Fauquier   Over 


Fillmore  Ave. 
Fillmore  Ave. 
Forrest   


Fourth 


Grand   Ave  Over  . 

Grove    Grade 

Hamline    Ave  Over  . 

Tglehart  Ave  Grade 

Indiana  Ave  ....Grade 

Jackson   Over  . 

James   Grade 

Jessamine   Over  . 

Jessamine  •   Over  . 

Lafayette  Ave  Over  . 

Lafayette  Ave  Over  . 

Lafayette  Ave  Over  . 

Lake  Como  &  Phalen.  Lndcr 

Lexington    Ave   Grade 

Lexington    Ave   Over  . 

Lexington  Ave  Over  . 

Lincoln  Ave   Over  . 

McMenemy   Under 

Maryland,  E.  of  Dale.  Under 
Maryland.  W.  of  Dale.rGrade 


Grade 
Grade 
Over  . 
Over  . 
Under 


Maryland  . 
Maryland  . 
Minnehaha 
Mississippi 
Mississippi 
Mississippi 


Grade 
Grade 
Over  . 
Over  . 
Over  . 
Over  . 


C,  St.  P.,  M.  &  O.  Ry...., 

X.  P.  Ry.,  L.  S.  Div  

C,  St.  P.,  M.  &  O.  Ry  

N.  P.  Ry  

M.,  St.  P.  &  S.  Ste.  M.  Ry, 

C,  St.  P.,  M.  &  O.  Ry  

C,  M.  «fc  St.  P.  Ry  

N.  P.  Ry  

G,  M.  &  St.  P.  Ry  

C,  St.  1'..  M.  &  O.  Ry  

C.  G.  W.  Ry  

C,  M.  &  St.  P.  Ry  

G.  N.  Ry  

N.  P.  Ry  

N.  P.  Ry  

M.,  St.  P.  &  S.  Ste.  M.  Ry. 

C,  M.  &  St.  P.  Ry  

C,  St.  P.,  M.  &  O.  Ry  

G.  X.  Ry  

N.  P.  Ry  

O.,  M.  &  St.  P.  Ry  

C,  M.  &  St.  P.  Ry  

C,  St.  P.,  M.  <fc  O.  Ry  

C.  St.  P.,  M.  &  O.  Ry.  . . . 

N.  P.  Ry..  L.  S.  Div  

C.,  St.  I*..  M.  &  <).  Ry  

4..  St.  1*.  &  S.  Sic.  M.  Ry. 

C,  M.  &  St.  P.  Ry  

C,  St.  P.,  M.  &  O.  Ry  

<\.  M.  &  St.  P.  Ry........ 

C.  G.  W.  Ry  

C.  M.  &  St.  P.  Ry  

N.  P.  Ry  

C.  G.  W.  Ry  

St.  P..  M.  &  O.  Ry  

C,  St.  P.,  M.  &  <).  Ry  

N.  P.  Ry  

N.  P.  Ry  

G.  N.  Ry  

C,  M.  &  St.  P.  Ry  

M.,  St.  P.  &  S.  Ste.  M.  Ry. 

G.  N.  Rv   

C,  M.  &  St.  P.  Ry  

C.  G.  W.  Ry  

G.  N.  Ry   

O.,  St.  P.,  M.  &  O.  Rv.  .  .  . 

N.  P.  Rv  

M.,  St.  P.  &  S.  Ste.  M.  Ry. 
M.,  St.  P.  &  S.  Ste.  M.  Ry. 

G.  N.  Ry  

N.  P.  Ry  

M.,  St.  P.  &  S.  Ste.  M.  Ry. 

N..P.  Ry  

G.  N.  Rv  

C,  M.  &  St.  P.  Rv  

C.  M.  &  St.  P.  Rv  

Wis.  C.  Rv  

N.  P.  Ry  

N.  P.  Ry  

X.  P.  Ry.,  L.  S.  Div  

M.,  St.  P.  &  S.  Ste.  M.  Ry. 

N.  P.  Ry.,  L.  S.  Div  

G.  N.  Ry  

Wis.  C.  Ry  

M.,  St.  P.  &  S.  Ste.  M.  Ry. 


5  B 


20 


20 
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TABLE  NO.  15.— Continued. 
RAILROAD  CROSSINGS  IN  THE  CITY  OF  ST.  PAUL. 


Street. 


Mississippi   

Oneida   

Partridge  

Payne  Ave  

Pel  ham  

Pennsylvania  Ave, 

Phalen  Ave  

Plato  Ave  

Pleasant  Ave  

Prior  Ave  

Prior  Ave  

Randolph   

Raymond  Ave  

Raymond   Ave  ■ 

Reany   

Rice   ■ 

Rice   

Richmond  

Robert   


Rondo   

St.  Anthony  Ave. 

St.  Clair  

Selby  Ave  


Seventh,  E. 


Seventh,  W. 
Sherman   


Sixth 


Smith  Ave.  No. 

Smith  Ave.  So.. 
Snelling  Ave.... 
Snelling  Ave  — 
Snelling  Ave — 

So.  Robert  

So.  Wabasha  ... 

State   

State   

Summit   Ave — 


Third 


Toronto   

University  Ave. 

Victoria   

Wabasha   


Walnut  .... 
Warsaw  — 
Washington 

Webster  ... 
Western  — 


Westminster 


Westminster  .... 

West  Water  

White  Bear  Ave. 
Woodward  Ave.. 


Crossing. 


Over  . 
Grade 
Grade 
Over  . 
Over  . 
Over  . 
Under 
Grade 
Under 
Under 
Over  . 
Grade 
Over  . 
Under 
Over  . 
Over  . 
Over  . 
Grade 
Over  . 
Over  . 
Grade 
Grade 
Over  . 
Over  . 
Over  . 
Over  . 
Over  . 
Grade 
Grade 
Girade 
Over  . 
Over  . 
Over  . 
Over  . 
Over  . 
Over  . 
Under 
Over  . 
Grade 
Over  . 
Over  . 
Over  . 
Grade 
Over  . 
Over  . 
Over 
Over  . 
Grade 
Over  . 
Under 
Over  . 
Over  . 
Grade 
Grade 
Under 
I  iGrade 
Grade 
Grade 
Over  . 
Over  . 
Over  . 
Over  . 
Over 
Grade 
Grade 
Over 


N.  P.  Ry  

C,  M.  &  St.  P.  Ry  

M.,  St.  P.  &  S.  Ste.  M.  Rv  

C,  St.  P.,  M.  &  O.  Ry  

C,  M.  &  St.  P.  Ry  

M.,  St.  P.  &  S.  Ste.  M.  Ry  

C,  St.  P.,  M.  &  O.  Ry  

C.  G.  W.  Ry  

C,  M .  &  St.  P.  Ry  

C,  M.  &  St.  P.  Ry  

N.  P.  Ry  

C,  St.  P.,  M.  &  O.  Ry  

G.  N.  Ry  

N.  P.  Ry  

N.  P.  Ry.,  L.  S.  Div  

G.  N.  Ry  

N.  P.  Ry  

C,  M.  &  St.  P.  Ry.'  

C,  M.  &  St.  P.  Ry  

C,  St.  P.,  M.  &  O.  Ry  

C,  M.  &  St.  P.  Rv  

C,  M.  &  St.  P.  Ry  

('.,  M.  &  St.  P.  Ry  

C,  M.  &  St.  P.  Ry  

G.  N.  Ry  

N.  P.  Ry  

N.  P.  Ry.,  L.  S.  Div  

C,  M.  &  St.  P.  Ry  

C,  St.  P.,  M.  &  O.  Ry  

C,  M.  &  St.  P.  Ry  

G.  N.  Ry  

N.  P.  Ry  

N.  P.  Ry.,  L.  S.  Div  

C,  M.  &  St.  P.  Ry  

C,  St.  P.,  M.  &  O.  Ry  

C,  St.  P.,  M.  &  O.  Ry  

C,  M.  &  St.  P.  Ry  

G.  N.  Ry  

N.  P.  Ry  

C.  G.  W.  Ry  

C,  St.  P.,  M.  &  O.  Ry  

C.  G.  W.  Ry  

C.  R.  I.  P.  Ry  

C,  M.  &  St.  P.  Ry  

G.  N.  Ry  

N.  P.  Ry  

C.  B.  &  Q.  Ry  

C,  M.  &  St.  P.  Ry  

Minnesota  Transfer  

C,  M.  &  St.  P.  Ry  

C,  M.  &  St.  P.  Ry  

C,  St.  P.,  M.  &  O.  Ry  

C,  M.  &  St.  P.  Ry  

C,  St.  P.,  M.  &  O.  Ry  

C,  M.  &  St.  P.  Ry  

C,  M.  &  St.  P.  Ry  

C,  St.  P.,  M.  &  O.  Rv  

C,  M.  &  St.  P.  Ry  

G.  N.  Ry  

G.  N.  Ry   i 

N.  P.  Ry   V 

C,  St.  P.,  M.  &  O.  Rv   \ 

M.,  St.  P.  &  S.  Ste.  M.  Ry  

C.  G.  W.  Ry  

C.  St.  P..  M.  &  O.  Rv  

M.,  St.  P.  &  S.  Ste.  M.  Rv  


13 


12 


21 


28 

20 
23' 

25 

21 


1  135 

2   

7  20 

8  "l8' 
2  18 

11  26 

1   


20 


20 

56' 


OF  THE  CITY  OF  ST.  PAUL,  FOR  1907. 

TABLE  NO.  16. 
LIST  OF  PUBLIC  STAIRWAYS. 


Location. 


Ashton  &  Sherburne's  Add.— Alley  in  Block  16  

Bancroft  Ave.  (center)  17  ft.  So.  of  Concord  St.,  Southerly  

Bellevue  Ave.  (No.  side)— Opposite  Lots  8  and  9,  Blk.  19,  Ashton  &  Sher- 
burne's Add  ' 

Bellevue  Ave.  (So.  side)— Opposite  Lots  15  and  10,  Blk.  22,  Ashton  &  Sher- 
burne's Add  

Bernheimer's  Add.— On  Lot  1,  Blk.  1,  75  ft.  East  of  Leach  St.,  from  Goodrich 
Ave.  Southeasterly  to  C,  M.  &  St.  P.  Ry....  

Bunker  St.  (No.  side)— From  State  St.  westerly  

Cable  Ave.,  between  Minnehaha  &  Beech  Sts  

Chestnut  St.  (West  side)  from  Summit  Ave  to  Pleasant  Ave  

Dale  St.  (West  side)  from  Crocus  Place  to  Pleasant  Ave  

Dayton  &  Irvine's  Add.— Alley  in  Blk  86,  opposite  Lot  26,  from  Irvine  J 
Ave.,  Southerly  

Dayton  &  Irvine's  Add.— 13  ft.  East  of  Western  Ave.  on  Dot  65,  Blk  86, 

Irvine  Ave.,  to  Ramsey  St  

Elizabeth  St.  (So.  side)  15  ft.  west  of  State  St.,  westerly  

Exchange  St.  (West  side)  from  W.  Third  St.  to  Eagle  St  

Fifth  St.  (So.  side)  from  top  of  Bluff  to  Hoffman  Ave  

Fourth  St.  (So.  side)  from  top  of  Bluff  to  Hoffman  Ave  

Franklin  St.  (West  side)  from  W.  Third  St.  to  Eagle  St  

Hopkins  St.  (No.  side)  from  Bedford  St.  easterly  

Hopkins  St.  (No.  side)  from  N.  P.  Ry.  to  Phalen  Creek  

Hyde  St.  (West  side)  from  Prospect  Terrace,  near  Bldwell,  northerly  

Irvine's  Second  Add.— Center  line  extended  to  Decatur  St.  is  132  ft.  east 
of  Bedford;  N.  P.  Ry.  to  Phalen  Creek  

Jackson  St.  toward  Capitol  Heights,  on  Lot  4,  Bass'  Re  

Lawton  St.  (West  side)  from  Grand  Ave.  to  Oakland  St  

Law  ton  St.  (East  side)  from  Oakland  St.  to  Pleasant  Ave  

Levee  (So.  side)  from  Robert  St.  bridge  easterly  

Lucy  St.  (No.  side)  from  Oakdale  Ave.  easterly  •  

Mt.  Airy  St.  (West)— On  Lot  7,  Blk  17,    Ashton  &  Sherburne's  Add.,  op- 
posite north  end  of  Broadway  

Mississippi  St.  bridge  to  Minnehaha  St  

North  St.  (No.  side)  from  Bedford  St.  easterly  

Oakland  St.  (East  side)  from  Pleasant  Ave.,  northerly  

Ohio  St.  (center),  36  ft.  from  Isabel  St.  northerly  

Olive  St.  (East  side)  from  Williams  St.  northerly  

Omaha  St.  (West  side)  from  Barton  St.  southerly  

Pennsylvania  Ave.  (No.  side)  from  Olive  St.  easterly  

Pennsylvania  Ave.  (So.  fide)  from  Mississipoi  St.  easterly  

Preble  St.  (West  side)  from  Beaumont  St.  southerly  

Randolph  St.  (So.  side)  from  Omaha  St.  easterly  

Robert  St.  (West  side)  

5rer^'irn<'  Ave-  (center)  from  Robert  St.  westerly  

bixth  St.  (So.  side)  from  W.  end  of  bridge  at  Hoffman  Ave.  westerly  

Smith  Ave.,  Cliff  St.  to  C,  St.  P.,  M.  &  O.  Ry  

o     J  Ave-  52  ft-  north  of  Cherokee  Ave.,  north  to  ri/er  

So.  Robert  St.  (West)  on  Lot  9,  Blk.  1,  Basille  &  Robert's  Add..  132  ft.  nortl 

of  Fillmore  

I~  Wabasha  St.  (11  ft.  west'of)  70  ft! 'south  of  Channel' St."  southerly.';.".'! 

So   Wabasha  St.,  south  of  bridge  to  Harriet  Islind  approach  

rniv™u     ?  Add.— Alley  in  Blk.  g,  connecting  upper  and  lower  Oakland  Sts 

University  Ave.  bridge  (So.  side)  to  Cleveland  Ave  

w\k    uen,  P1,ace  (So-  side>  f™m  Hoffman  Ave.  easterly  

Wabasha  St.  bridge  to  Raspberry  Island  

wagener    Add.-On  Lot  6.  Blk.  2,  from  Seventh  3t.  southerly  343  ft.  West 

Wagener'^Add.-On'Lo't  6,  Blk.*2,'  from  Seventh"  St."  northerly  ^YCWeat' 
Walnut  St.  (East  side)  from  Summit  Ave.  to  Pleasant  Ave...!!.........!.!.... 

wtffe'mAv/n^^81!!1^^  betw<*m  Third  and  Hill  Sts  

Western  tve   Jww  8  2*    irom  Grace  St"  to  C"  St-  P  .  M.  &  O.  Ry  

West  Mt    vtJ  r, at  S,deA  from  Oakland  St.  southwesterly   

we VroS-  &£JF$tt£g*$?. Blk;.  4;.  M..^.n.ort.h..of..w.ood .st-.:.  j 


TABLE  NO.  16. 
OF  PUBLIC  STAIRWAYS. 


Notes. 

Steps. 

1  Dimensions 

■o 

1 

a 
& 

u 

P- 

Material 

No. 

.Width 
I  F.eet 

Rise 
Inches 

Tread 
Inches 

Fall 

Feet 

Year 

6 

585 

10 

Wood 

189 
117 

6 
6 

7 

12 
12 

110 

G8 

1907 

9 

585 

13 

» 

48 

4 

7 

9 

28 

1907 

9 

585 

14 

26 

4 

7 

12 

15 

1907 

5 

» 

40 

1901 

6 

41 

4 

7 

12 

24 

2 

84 

4 

7 

12 

49 

i8D8 

7 

400 

49 

128 
100 

6 
3 

7% 

8 

12 
12 

74 
63 

1S97 

7 

" 

17 

4 

13 

11 

1887 

7 

» 

55 

6 

6 

12 

28 

1903 

6 

34 

4 

12 

21 

4 
2 
2 

567 

17 
01 

» 

Cement 
Wood 

41 

37 

82 

6 
0 
6 

7 
6 
6 

12 
11 
12 

24 
19 
41 

1907 
1901 

4 
1 

571 

57 

76 
34 

| 

7 

12 

20 

i907 

" 

37 

4 

6 

12 

19 

6 

" 

170 

5.4 

7 

12 

99 

1901 

1 

36 

4 

12 

21 

9 
7 

5S5 

15 

j  Cement 

35 
2 
34 
4" 

6 
g 

g 
7 

11 
14 
12 
12 

24 

\  21 

1903 
1901 

7 

l  Wood 

" 

g 
5 

7 
7 

28 

1889 

4 

40 

g 

12 

27 

n 

25 

4 

7 

12 

14 

9 

503 

70 

15 

3 

5 

12 

6 

1907 

0 

" 

3? 

3 

6% 

g 

18 

1 
7 

6 

45 

4 

7 

12 

26 

i907 

593 

19 

Cement -j 
Wood 

4 
4 

3 
38 

4 
4 
4 
4 

6 
6 
6 

6% 

11 
11 
11 
12 

f 

21 

1907 
1898 

1 

35 

7 

11 

21 

iooi 

" 

17 

8 

12 

11 

i 

103 

4 

6 

12 

52 

iooi 

1 

56 

4 

7 

12 

33 

1 

„ 

35 

4 

8 

12 

24 

1903 

5 

40 

6 

8 

12 

27 

4 

20 

5.4 

6 

11 

10 

1887 

9 

Stone 

48 

11.8 

m 

14 

30 

Cont. 

i056' 

Wood 

90 
182 

4.8 
6 
3.10 

CtXQC 

12 
12 
12 

26 
64 
121 

18S6 
1895 
1893 

ct 

ft 

46 

8 

12 

27 

i960 

173 

6 

7 

12 

100 

6 

Cement 
Wood 

32 

18 

8 

15 

21 

1907 

7 
11 

593 

19 

18 

4 
4 

0% 
8 

10 
12 

9 
35 

6 
2 

80 

32 

Steel 

30 
83 

4% 
5 

7 

12 
9 

21 
60 

i.903 

Wood 

119 

3% 

5% 

10 

55 

o 

115 

6 

12 

58 

7 
4 

590 

59 

Cement  J 
I 

Wood 

50 
49 
72 
68 

8  I 

5.9  r 

8 

0 

11 
12 

61 
42 

iooi 

5 

0 

7 

12 

39 

1892 

7 

Steel 
Wood 

23 

3 

9 

14 

6 

44 

4 

7 

12 

26 

St.  Paul 


Cement  Works. 


St.  Paul  Cement  Wrork. 
Street  force  


P.  Durack  

Street  force  

P.  H.  Thornton. 
Street  force  


Neuman  &  Hoy  

Park  Dept  

St.  Paul  Cement  Work. 
Street  force  


St.  Paul  Foundry  Co.. 
Street  force.   


Street  force. 


Total   *15,00S.00 
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TABLE  NO.  17. 

STREETS  IMPROVED  BY  CURBED  SIDE  LAWNS. 


TABLE  NO.  17. 
STREETS  IMPROVED  BY  CURBED  SIDE  LAWN'S. 


Con- 
tract 

No. 


1371 

1577 

1339 

1426 

1261 

1657 

1456 

1303 

1522 

1580 

160 

1700 

1510 

1480 

1214 

1258 

1424 

i770 
1063 
10(54 
1680 
1582 
1212 

1578 
13S7 
1117 
1320 


1901 
1904 
1901 
1902 
1899 
1906 
1902 
1900 
1904 
1904 
1905 
1906 
1903 
1903 
1S98 


1902 

1907 
1S95 
IS!).". 

1906 
1904 
1898  • 

1904 
1901 
1896 
1900 


1 

1747 
1193 
1330 
1418 
1514 
1528 
1314 
1670 
1323 
1319 
•164: 
1260 
1062 
1337 
1102 
1550 

154 
152 
1211 
132 
1579 
1589 

1610 
15S5 
1103 
1687 
1232 
1379 
1524 
1703 

inns 

151f 
1523 

167s 
1616 
1121 
1233 
1516 
1299 
1632 


1907 
1907 
I.S9.S 
1901 
1902 
1903 
1903 
1900 
1906 
1900 
1900 
1906 
1X99 
1X95 
1901 
1896 
1904  | 

T904 
1903 
1X9X 
1900 
1904 
1904  | 

1905 
1904 
1896 
1907 
1X99 
1901 
1903 
1907 
1905 
1903 
1903 
1906 
1905 
1X96 
1X99 
1903 
1900 


Ashland  Ave.. 
Ashland  Ave.. 
Aurora  Ave... 

Avon   

Bates  Ave  

Burr   

Carroll   

Carroll   

Capitol  Blvd.. 
Central  Ave. . . 
Chatsworth  . . 
Cleveland  Ave. 

Concord   

Dale   

Dayton  Ave... 
Dayton  Ave. . . 
yton  Ave 


Dale  St  

Victoria  St  

Rice  St  

Osceola  Ave  

North  St  

Collins  St  

Western  Ave  

Wilder  Ave  

Como  Ave  

Rice  St....  

Summit  Ave  

Marshall  Ave... 

Ada  Street  

Fairmount  Ave. 

Amos  St  

Avon  St  

See  Marshall  Av 


Dell  wood  PI...  Cable  Ave 
Dewey  Ave....iSee  Feronia  Ave 
Fairmount  Av.  St.  Albans  St... 

Tairmount  Av.  Dale  St  

Fairmount  Av.  St.  Albans  St. . 
Fairmount  Av.i Victoria  St.. 

Farrington  Av  Front  St  

Feronia   Prior  Ave. . . 

Dewey   Ave... I University  .. 

Floral  Ave  Summit  Ave 

Fuller   Rice  St  

Goodrich  Ave. 'Dale  St  

Goodrich  Ave.jN.  side  Dale  St. 
Goodrich  Ave.  See  Lincoln  Ave 

Goodrich  Ave.  | Dale  St  

Grand  Ave  Victoria  St  

Grand  Ave. ...  Floral  St  

Grand  Ave  Grotto  St  

Grand  Ave  'Floral  St  

Grotto   'ierlehart  St.... 

Grotto   Osceola  Ave... 

Hague  Ave  Dale  St  

Hague  Ave  Victoria  St  

Hall  Ave  Isabel  St  

Holly   Ave....  Dale  St  

Iglehart   Cleveland  Ave 

Iglehart   Wabasha  St... 

Laurel  Ave  Dale  St  

Laurel  Ave  Victoria  St  

Lincoln  Ave. ..  Oakland  Ave.. 

Lincoln  Ave. ..  Victoria  St  

Goodrich  Ave.  Victoria  St  

McLean  Ave...  Bates  Ave  

Marion   Fuller  St  

Marshall  Ave.  Cleveland  Ave. 


Victoria  St  

Oxford  St  

Dale  St  

Marshall  Ave  

Maury  St  

Jenks  St  

Chatsworth  St.. 

Wheeler  Ave  

Arch  Street  

Dale  St  

Selby  Ave  

Laurel  Ave. . :  

Arthur  St  

St.  Anthony  Ave. 

Dewey  Ave  

Victoria  St  


Margaret 


Marshall  Ave..  Grotto  St 
Marshall  Ave.  Wheeler  Ave... 

Marshall  Ave.  Victoria  St  

Davton  Ave. ..  Victoria  St  

Milton   Fairmount  Ave 

Milton   Goodrich  Ave.. 

Osceola  Ave. . .  Pleasant  Ave'. . . 

Park  Ave  (University  Ave 

Portland  Ave.  Dale  St  

Portland  Ave.  Victoria  St  

Portland  Ave. Ichatsworth  St.. 

Prescott   Oakdale  Ave  

Rondo   Dewey  Ave  

St.  Albans  IFairmount  Ave 

St.  Peter  'Aurora  Ave  

Selby  Ave  Victoria  St  

Sherburne  Av.'Rlce  St  

Summit  A«ve...'Rice  St  

Summit  Ave.  ..'Dale  St  

Victoria   Iglehart  St  ! 

Wheeler  Ave..|Universitv  Ave. 
Winifred   Concord  St  


Dale  St  

St.  Albans  St.... 

Victoria  St  

Chatsworth   

Lawson  St  

Fairview  Ave. . . 
Waltham  Ave... 
Heather  Place.. 

Dale  St  

Victoria  St  

Alley  in  Block  6. 


Alley. 


Schurmeier' 
Milton  St. 

Grotto  St  

Victoria  St  

Lawton  St  

Fairmount  Ave. . 
Fairmount  Ave. 

Victoria  St  

Lexington  Ave. . . 
Edge  of  Bluffs... 

Victoria  St  

Wheeler  Ave  

Lexington  Ave... 

Victoria  St  

Chatsworth  St... 

Victoria  St  

Oxford  Sf  

Chatsworth  St.. 

Maria  Ave  

Charles  St  

Wheeler  Ave  

Victoria  St  

Snelling  Ave  

Chatsworth  St.... 
Chatsworth  St... 

Goodrich  Ave  

Summit  Ave  

Victoria  St  

Wabasha  St  

Victoria  St  

Chatsworth  St... 

Oxford  St  

Woodbury  St  

Terrace  Park  Ave 

Iglehart  St  

Central  Terrace. . 
Chatsworth  St... 

Dale  St  

Sixth  St  

Lexington  Ave. . . 
Fairmount  Ave.. 

Shields  St  

Brown  Ave  , 


Lin.  Ft. 


2,575 
1,910 
5,22r» 
3,910 
355 
3,513 
6,515 
2,810 

630 
5,220 
1,680 
1,1811 
3,585 
5,145 

500 

780 


Material. 


1 

1,317 


1,330 
1,080 


5,225 
2, 
740 


742 

600 
2,375 
1,325 

600 
3,920 

320 
2,570 
2,518 

800 
2.5S0 
3,220 
12,120 
2,575 
1,255 
3,485 
1,915 
1  ~~ 

230 
1,185 
3,225 
1.255 
1 

1,250 
1,250 

320 
1,140 
2.2X5 

383 
2,580 
1,255 

60( 
1,39( 
1.19." 
3,920 

76c 
1,287 
5.230 

690 
5,212 
3,150 

510 
2,790 


151,810 


5,270  Sandstone 
3,490  Sandstone 
Sandstone 
Sandstone 
Sandstone 
Cement  . . . 
Sandstone 
Sandstone 

Pine   

Sandstone 
Sandstone 
Cement  . . . 
Sandstone 
Sandstone 
Limestone  . 
Granite    . . 


9,909 
6,970 
770 
6,822 

12,: 
5,690 
1,794 

10,276 
2,356 
2,140 
6.956 
8,846 
1,119 
1,596 


685  Sandstone 


440 
567 
3,860 
2,582 
1,320 
4,755 

1,252 
9.561 
5.260 


705 

967 
4,053 
2,550 

999 
7,075 

308 
5,020 
4,823 
1,678 
4,974 
6,339 
22,699 
5,614 
2,617 
6,910 
6,446 


Sandstone 
Sandstone 
Sandstone 
Sandstone 
Cement  . . . 
Limestone 

Sandstone 
Sandstone 
Granite  . . 
Limestone 


Sandstone 

Sandstone 

Sandstone 

Sandstone 

Granite   . . 

Sandstone 

Sandstone 

Sandstone 

Cement  . . . 

Sandstone 

Sandstone 

Cement    . . 

Sandstone 

Granite  . . . 

Sandstone 

Granite  . . . 

Sandstone 


541  Sandstone  . . . 

1,435  Sandstone  . . . 

6,654|  Sandstone  ... 

2.53X, sandstone  ... 

4,027  Sandstone  ... 
4,978  Sandstone 

Sandstone   

Sandstone 
Sandstone 

Cement   

Granite   

Sandstone   

Sandstone   

Cement   

Sandstone 

Sandstone   

Sandstone   

Cement   

Sandstone   

Granite,  reset. 

Sandstone   

Sandstone   

Limestone  . . . 
Sandstone   


511 
1,640 
4,636 

452 
5.252 
2,636 
1,312 
2,708 
1,403 
4,12 
1,640 
2,538 
10.043 
1 

10.384 
7.66X 
1,062 
5,331 


Sod, 
sq. 
yards. 


Soil 
cu. 
yards. 


Contract 
Price. 


6,331 
4,550 
9,773 
6.534 
694 
1,071 
15.200 
6,850 


10,440 
3,100 
1,411 


1,583 
1,600 
2,443 
1.634 
174 


3,800 
1,713 
660 
2,656 
800 
.300 


0,512 
949 
1,370 


635 
4,750 
2.5X9 

800 
4,755 

745 
9,675 
6,000 

242 


4,926 
2.514 


320 
4,240 
3,541 
2,534 
6,240 
8,055 
23.X00 
6.740 
2.491 
7,400 
8,201 

470 
1.070 
11.800 
2.8ft" 
8.100 
6,002 


5,165 
60 
6,14 
3.150 
l,r 
1,950 
3,300 
3.474 
1.502 
2.491 

12.050 
834 

15.600 
6,645 
1,351 
4.530 


1,628 
272 
343 


160 
1,190 
670 
210 

1, 

200 
2,419 
2,500 
60 


1.132 
636 


1,498 

6.569.00 

80 

346.00 

1.060 

4,  iOO .  00 

1.070 

3,525.17 

043 

1.440  00 

1,560 

3,8'i4.00 

2,358.25 

5,950 

21,175.00 

1,938 

5,450.00 

737 

2,110.00 

1,850 

5,782.00 

1,904 

6,191.62 

114 

906.60 

267 

1,493.00 

2,950 

4,720.00 

716 

1,990.00 

1,900 

5,546.00 

1,428 

5.285  00 

130 

518.70 

370 

1,668.30 

1,290 

3.517.00 

3,284.00 

1,640 

5,136.00 

790 

2.490.00 

384 

1,196.4  2 

413 

1.794.22 

850 

2,058.00 

806 

3.953.00 

375 

1,543.99 

641 

1,606.53 

3.050! 

9.600.00 

210 

215.30 

4,500| 

9,700.  Q0 

1.5581 

7.0.18.00 

&38 

783.39 

1.136 

5,601.16 

74,118  $258,166.92 

Includes  grading  and  macadamizing, 
x  Includes  grading. 
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TABLE  NO.  18. 
BRICK  GUTTERS. 


TABLE  NO.  18. 
BRICK  GUTTERS. 


Con- 
tract 
No. 


1907 
1899 
1899 

1737 
1230 
1228 

1907 

1737 

1907 

1737 

1907 

1737 

1907 

1737 

1907 

1737 

1897 

1160 

1900 

1311 
1737 

1907 

1901 

1358 

1907 

1737 

1!H)2 

1399 

1900 

1289 

1896 
1899 

1110 
1202 

1899 

1250 

1898 
189(1 

1185 
1111 

1907 

1737 

1897 

1160 

Avon   

Cedar   

Cedar   

Dale   

Fairmonnt  Ave. 
Goodrich  Ave.. 

Grand  Ave  

Grotto   

Hill   

Jackson   

Lincoln  Ave  

Rice   

St.  Albans   

So.  Wabasha... 

Sibley   

Sixth   

Sixth  

Sixth   

Summit  Ave  

Third   

Victoria   

Washington   . . . 


Osceola  Ave  

Second  St  

Summit  Ave  

Fairmount  Ave 

Milton  St  

Milton  St  

Oakland  Ave. .. 
Fairmount  Ave 

Third  St  

Third  St  

Milton  St  

Como  Ave  

Summit  Ave  

Water  St  

Seventh  St  

Summit  Ave  

At  College  Ave. 

College  Ave  

Wabasha  St  

Summit  Ave  

Fairmount  Ave. 
Eagle  St  


Summit  Ave  

Summit  Ave  

Como  Ave  

Grand  Ave  

Dale  St  

Schurmeier's  Alley 

Milton  St  

Summit  Ave  

Washington   

Seventh  St  

Oakland  Ave  

Front  St  

Fairmount   

Congress  St  

Eighth  St  

College  Ave  


Smith  Ave  

St.  Peter  St.. 
Pleasant  Ave. 
Summit  Ave.. 
Hill  St  


Length. 


Street  Gutters 


Gutters, 
Squ.  Yds. 


3,790 
6,750, 
3,371  f 
727 
7,180 
7,815 
7,803 
3,003 
1.380 
2,448 
8.054 
3.700 
.3,095 
7,018 
519 
625 
59 
742 
970 


832 
3,750 
1,873 
324 
1,595 
1,737 
1,734 
.  681 
483 
544 
1,790 
1.320 
688 
1,972 
230 
300 
26 
330 
312| 
421 


Width. 
Feet. 


Totals 


21.7 


Broken  stone 

Concrete   

Concrete   

Broken  stone. 
Broken  stone. 
Broken  stone . 
Broken  stone. 
Broken  stone. 
Broken  stone. 

Concrete   

Broken  stone. 

Concrete   

Broken  stone. 

Concrete   

Concrete   

Concrete   

Concrete   

Concrete   

Concrete   

Concrete   

Broken  stone. 
Broken  stone. 


Depth. 
Inches. 


Approximate  Cost. 


$1.55 
1.95 
1.95 
1.55 
1.55 
1.55 
1.55 
1.55 
1.70 
1.80 
1.55 
1.95 
1.55 
1.95 
1.95! 
1.80| 
1.951 
1.95 
1.90| 
1.80 
1.55 
1.90; 
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TABLE  NO.  20. 
COMPLETE  LIST  OF  PAVEMENTS. 


TABLE  NO.  20. 
COMPLETE  LIST  OP  PAVEMENTS- 


Arcade   

Arundel   

Arundel   

Ashland  Ave. 
Bates  Ave  — 

Beaumont   

Bedford   

Bradley   

Burr   

Broadway  — 

Broadway.  

Broadway  — 
Broadway  — 
Cable  Ave — 
Capitol  Boulevard 

Cedar   

Cedar   

Central  Ave  

Central  Ave  

Central  Terrace 

Central  Ave  

Central  Ave  

Central  Park  Place 
Chestnut 
College  Ave 
Collins  ... 
Como  Ave 
Concord  .. 
Crocus  Place.. 

Dale   

Dayton  Ave... 
Dayton  Ave... 
Dayton  Ave... 
Decatur  . 
Eagle  — 

Eagle   

Edgerton 
Eighth  ... 
Eighth  ... 
Eighth  ... 
Exchange 
Farrlngton  Ave 
Farrington  Ave 
Fifth  ... 
Fifth  ... 

Fifth  ... 
Fifth  ... 

Fifth  ... 
Fifth  ... 
Filmore  Ave 

Fourth   

Fourth   

Fourth   

Franklin  ... 
Grand  Ave. 

Hill   

Holly  Ave.. 

Jackson   

Jackson   

Jackson   

Jackson   

Jackson   

Jackson   

John   

Kent   

Kent   

Kent   

Lafayette  Ave 
Lafayette  Ave 


Over  C.  St.  P.  M.  &  O. 

Summit  Ave  

Marshall  Ave  

Western  Ave  

Seventh  St  

[Decatur  St  

North-.  St  

Seventh  i-St  

Over  C.  St.P.M.&O.Ry, 

Third  St  

Prince  St  

Fourth  St  

Seventh  St  

f Minnehaha  St  

Univeiai  ty  Ave  

Second -St  

Summit  Ave  

St.  Peter  St  

St.  Peter  St  

Harriet  St  

WabasharSt  

Cedar  St...  

East  and  West  

Seventh  St  :.. 

Cedar  St   

Lafayette  Ave  

Over  G.  N.  Ry  

So.  Robert  St  

Goodrich  Ave  

Over  G.  N.  Ry  

Third  St  

Summit  Ave  

260  ft.  W.  of  Summit. . 

Beaumont  St  

Third  St  

Franklin   St  w. 

Over  C.  St.P.M.&O.Ry. 

Wabasha  St  ... 

Cedar  Street  

Broadway   

Third  St  

Summit  Ave  

185  ft.  N.  of  Summit.. 

Third  St  

Wabasha  St  

Cedar  St  

Wabasha  St  


Broadway   

Maria  Ave.....'.'.'."" 

So.  Robert  St  

Fort  St  

Broadway   

Through  'Tunnel'.'.'.'. 

Third  St.. 

Over  C.  M.  &"st"p" 

'Third   St. .  * 

Dale  St 

Levee 

Third  "St... 

Seventh  St 

Ninth  St....!" 

Grove  St-,... 

Over  G.  N.  Ry*."" 

Fourth  St  

Summit  Ave...  . 

Ashland  Ave  [" 

Selby  Ave  

Grove  St  .' 

Over  Railroads... '.. 


Ry 


and  N.  P.  Rys... 

Holly  Ave  

Holly  Ave  

Dale  St  

Plum  St  

Payne  Ave  

Decatur  St  

North  St  

PjinceTsV.  V.  V. .... 

Fourth  St  

Seventh  St  

Grove  St  

Southerly  319  ft. 

Como  Ave  

Summit  Ave  

Como  Ave  

Rice  St  

Rice  St  

St.  Peter  St  

Cedar  St  

Robert  St  

Levee   

Tlrtfd  St  

Bedford  St  

Adi"  St" 
Fairmount  Ave.. 

Summit  Ave  

260  ft.  West  

Avon  St  

Bedford  St  

Franklin   

Levee   

Cedar  St  

Broadway   

Locust  St  

Cedar  St  

185  ft.  North  

Nelson  Ave  

Wabasha  St  

Cedar'  St  

Broadway   

Broadway   

John   

463  ft.  West  

Eva  St  

Broadway   

125  ft.  E.  of  Kittson. 

Nin th'st .".". 

WaSnVng'to'n'st;.' 
Western  Ave... 

Third  St  

Seventh  St  

Ninth  St  

Grove  St  

University  Ave. 

Seventh  St"  

A-ShhTftd  Ave.... 

Selby  Ave  

Marshall  Ave... 
Collins  St  


Contractor. 


The  Am.  Bridge  Co. . . 
Warren  Sen.  A.  P.  Co 
Barber  Asphalt  Paving  Co 
Hennessey  &  Cox . . . 
Barber  Asphalt  Paying  Co 

J.  Forrestal  

Fielding  &  Shepley.. 
Fielding  &  Shepley... 
Fielding  &  Shepley... 
Fielding  &  Shepley. . . 
Warren  Sch.  A.  P.  Co 
Fielding  &  Shepley. . . 
Fielding  &  Shepley... 
Fielding  &  Shepley. . . 
Barber  Asphalt  Paving  Co 
Warren. Sch.  A.  P.  Co. 

Fielding  &  Shepley  

Barber  Asphalt  Paving  Co 

Fielding  &  Shepley  

P.  H.  Thornton  

Fielding  &  Shepley.... 
Barber  Asphalt  Paving  Co 

Conway  &  Co  

Fielding  &  Shepley 
Barber  Asphalt  Paving  Co 

Fielding  &  Shepley  

Wis.  Bridge  &  Iron  Co 
Barber  Asphalt  Paving  Co 
Barber  Asphalt  Paving  Co 
Fielding  &  Shepley. 

Thos.  Reilly   

Fielding  &  Shepley 
Warren  fSch.  A.  P.  Co 

J.  Forrestal   

Fielding  <&'Shepley. 
Fielding  &  Shepley. 
Fielding  &  Shepley. 
FieMi-ng  &  Shepley. 

Conway  Co  

Barber  Asphalt  Paving  Co 
Barber  Asphalt  Paving  Co 
Barber  Asphalt  Paving  Co 
Barber  Asphalt  Paving  Co 
Warren  Sch.  A.  P:  Co. 
Hennessey  &  Cox  

Hennessey  &  Cox  


Fielding  &  Shepley  

Barber  Asphalt  Paving 

las.  Forrestal  Co  

Warren  Sch.  A.  1*.  Co. . 

Fielding  <K  Shepley  

Fielding  it  Shepley  

Barber  Asphalt -Bavins  Co 
St.  Pirn!  Foundry  Co 

Nie.  Feyen  

Warren '  Sch.  A.  P.  4Pn 

J.  Forrestal  Co  

Am.  Cont.  Co  

Hennessy  &  Cox  

Barber  Asphalt  Pa*mgi€o 
Barber  Asphalt  Paving  Co 

Republic    Creosoling  (V)... 

Fielding  A  -Shepley  

Warren  Sch.  A.  1'.  Co.... 
Barber  Asphalt  Paving  Co 

Warren  Seh.  A.  P.  Co  

Fielding  &  Shepley  

I.  RarreSfe&l  Oo..~-  


Contract 
Number. 

Year 

15112 

1903 

517 

1888 

1300 

1900 

1190 

1S98 

1575 

1904 

1412 

1902 

1304 

1901 

13G4 

1901 

1512 

1903 

1158 

1897 

115!) 

1807 

1158 

1897 

1286 

1900 

Priv. 

1902 

1477 

1903 

1230 

1S99 

1228 

1899 

1742 

1307 

«-«K)59 

ISfiS 

1163 

1S97 

1021 

1905 

1400 

100! 

1401 

1902 

1247 

1880 

1581 

1005 

1400 

1902 

1083 

1898 

1420 

1902 

1417 

1903 

1.310  ' 

1000 

1111 

1S90 

1087 

1 S95 

300 

1887 

1412 

1902 

1253 

1899 

1487 

1903 

1384 

1001 

1304 

1902 

1 898 

1902 

1017 

1905 

1303 

Priv. 

1898 

127T 

1900 

1075 

1895 

1119 

1808 

1110 

1890 

L  riv. 

1907 

■ 

1900 

1  !'•! 

1900 

1905 

1058 

1895 

1904 

i-n- 

1900 

1693 

1005 

1507 

1903 

1100 

1897 

388 

18S7 

880 

18S9 

1311 

1900 

1122 

1896 

1400 

1902 

1519 

1003 

1590 

1004 

1043 

1000 

1888 

1805 

1!H)0 

002 

1880 

k— noo 

1902 

■1327 

1901 

Length. 


SQUARE  YARDS. 


Asphalt. 


313 
754 
1,580 
2,541 
2,935 
i  509 

1,378 
:wt 

270 
220 
850 
...  1,958 
319 

1,007 
...3..440 

2.4B0 
282 
240 
131 
101 
703 
'  1.040 

1,702 

2,373 
0Z2 
312 
IT  1,334 

1,338 
300 
275 
260 

.  o.rit) 

054 
884 
-,777 
349 
335 
2,423 
1:005 
2,211 
190 
1.118 
2.589 
339 
(  158 
3  2.232 


730 
*  403 

070 
5.212 
2.000 

510 
1,( 

TO 

2.570 
351 
1.257 
-  -fil4 
1,272 
815 
475 
720 
-1.121 
OS4 
705 
1.710 
-"1.T81 


City. 
Ry. 


2,10: 

5.000 
0.312 
10.79.-. 


-3.050 
11.083 


4,200 
2,500 


095 
.3,450 
4,300 


25.505 


10.405 
4.702 

10,000 
6S0 
4,000 

11.S17 


j.  0,086 

1.530 
'  15,242 


0,535 

2.0S9 
1,412 
3.110 
1,951 


3,250 
2.448 
2.000 


,  6 
3C79 


1.330 
1.202 
2,544 


Granite. 


City.  City 
Ry. 


1,113 


2.357 
1.104 


73130  ... 


t:«02 


3:053 


City. 


City 
Ry- 


Sandstone. 


City. 


4.805  3.602 
307  888 


1,450 


"348 
•5.4*0 


1,801 
2,47i 
"844 

9.1 


1.292 
1,045 


4.124 

;:.0(h 


1.127 
Cedar 


'  3:5*9 

'ttooi 

11.298 


City 

Ry 


City. 


City 
Ry- 


Founda- 
tion. 


302 
to  Ro  bert 


•••I 
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COMPLETE  LIST  OF  PAVEMENTS. 


TABLE  NO.  20.— Continued. 
COMPLETE  LIST  OF  PAVEMENTS. 


Nina  Ave  

Summit  Ave  

Over  G.  N.  Ry  

Jackson  St  

Over  C.  M.  &  St.  P.  Ry 

Seventh  St  

Summit  Ave  

Marshall  Ave  

Third  St  

Seventh  St  

Third  St  

Sixth  St  

Western  Ave  

Over  Happy  Hollow... 

Payne  Ave  

Over  N.  P.  Ry  

N.  P.  ..y  

Second  St  

Third  St  

Eighth  St  

Grove  St  

Over  G.  N.  Ry  

Over  N.  P.  Ry  

Summit  Ave  

Summit  Ave  

Alley   

Smith  Ave  

Jackson  St  

Broadway   

Bradley  St  

Summit  Ave  

At  Capitol  driveway.. 

Beaumont  St  

Lawson  St  

Over  C.  St.P.M.&O.Ry. 

Ramsey  St  

Dale  St  

Broadway   

Seventh  St  

Over  G.  N.  Ry  

Over  N.  P.  Ry  

College  Ave   

University  Ave  

Como  Ave  '  

Over  G.  N.  Ry  

Over  N.  P.  Ry 

Over  Mississippi  River. 

the  Bridge...  

Third  St.. 
Seventh  St.. 
Eighth  St.....' 
Union  Depot.... 

F'fth  : 

Sixth  St 

Eighth  st:.:::  

Third  St 
Tenth  St. 
At  Third  St 
Third  St.....'.". 
At  Summit  Ave 
Summit  Ave 
Bridge  Approaches 
Over  C.  M.  &  St.  P.  Ry 

TiVird"  st'."..;:;  

Intersection 
Ramsey  St. .. 

Fourth  St  : 

Wabasha  St.. 

Cedar  St  .' 

Pine  St  


Dale  St  

Grand  Ave  

Sibley  St.'.'.'.'.'. 

Ten'th'st.".:'.:'. 
Marshall  Ave. 
Iglehart  St... 

Tenth  St  

Plum  St  

Sixth  St  

St.  Peter  St.. 
Grotto  St  

N\''p'.'Ry.'::::: 


Greenbrier  Ave. 

Third  St  

Eighth  St  

Summit  Ave  

Acker  St  


Western  Ave. 

Alley   

3elby  Ave  

Jackson  St  

Broadway   

Locust  St  

Bedford  St... 
Ramsey  St  — 


Lawson  St. .. . 
Tessamme  St. 


W.  line  Garfield. 

Western  Ave  

Pine  St  

Pleasant  Ave  


University  Ave.. 

Como  Ave  

Front  St  


Third  St  

Seventh  St  

Eighth  St  

University  Ave. 

Fifth  St  

Sixth  St  

Eighth  St  

Ninth  St  

Tenth  St  

Central  Ave  

Summit  Ave  

Victoria  St. '.. .... 


Ramsey  St... 
Ramsey  St... 
Tuscarora  St. 
Wabasha  St.. 

Cedar  St  

Pine  St  

Brook  St  


Warren  Sch.  A.  P.  Co  

Barber  Asphalt  Paving  Co. 

N.  Feyen   

J.  Forrestal   

W.  S.  Batson  &  Co  

Fielding  &  Shepley  

Am.  Cont.  Co  .*: . . . 

L.  E.  Shepley  

Barber  Asphalt  Paving  Co. 

Fielding  &  Shepley  

Hennessy  &  Cox  

Warren  Sch.  A.  P.  Co  

R.  F.  Conway  &  CoT  

C.  Stone  

C.  Stone  

C.  Stone  

C.  Stone  

C.  Stone  

C.  Stone  

R.  F.  Conway  &  Co  

Fielding  &  Shepley  

Chas.  Stone  


Barber  Asphalt  Paving  Co. 

Warren  Sch.  A.  P.  Co  

Barber  Asphalt  Paving  Co. 
Barber  Asphalt  Paving  Co. 
Barber  Asphalt  Paving  Co. 

J.  Forrestal   

Fielding  &  Shepley  

Warren  Seh.  A.  P.  Co  

Barber  Asphalt  Paving  Co. 
Barber  Asphalt  Paving  Co. 

J.  Forrestal  Co  

[('..  St.  P.,  M.  &  O.]  

Barber  Asphalt  Paving  Co. 

Warren  Sch.  A.  P.  Co  

Win.  Forrestal  

Barber  Asphalt  Paving  Co. 
A.  C.  Bell  


R.  F.  Conway  &  Co  

R.  F.  Conway  &  Co  

Barber  Asphalt  Paving  Co. 


Fielding  &  Shepley  

Fielding  &  Shepley  

Barber  Asphalt  Paving  Co. 

Fielding  &  Shepley  

P.  J.  Ryan  

Fieldinj?  &  Shepley  

Fielding  &  Shepley  

Barber  Asphalt  Paving  Co. 

Fielding  &  Sheplev  

Rarber  Asphalt  Paving  Co. 
Barber  Asphalt  Paving  Co. 


ThoB.  Etetlly   

Barber  Asphalt  Paving  Co. 

Fielding  '&  Shepley'.'.'.'.'.'.'.'.'. 

P.  H.  Thornton  

Fielding  &  Shepley  

Fj'elding  '&  Shepley'.'.'. ... . . . 

Barber  Asphalt  Paving  Co. 

Hennessey  &  Cox  

Barber  Asphalt  Paving  Co. 
Hennessey  &  Cox  


1189 
l.r>65 
896 
521 

975 

1302 
1818 

628 
1002 
1019 
1191 
1118 
1374 

752 
1451 
1324 
Priv. 
1395 
1240 
1407 
1502 
1082 
1590 
1304 

573 
1478 
1476 
1566 
1266 
1304 
HOt) 
1733 
1408 
1409 

i.52i 
389 
488 
1472 
1273 
Priv. 
1343 
1342 
135S 
Priv. 
1532 
1309 
1732 

1251 
1414 
1321 
1544 
1546 
1076 
1741 
1742 
Priv. 

i024' 
1401 

'  1.449 ' 
1085 
1331 
1331 
1403 
1764 
1021 
1675 
1021 


IS!  IS 
1904 
1892 
1 S8S 
1893 
1901 
1900 
1899 
1905 
1905 
1S9S 
1S97 
1904 
1S90 
1902 
1900 
1902 
1902 
1S99 
1903 
1903 
1S95 
1904 
1900 
1SS8 
1903 
1903 
1904 
1900 
1901 
1896 
1907 
1902 
19(12 
1902 
1903 
1SS7 
1887 
1903 
1900 
1891 
1901 
1901 
1901 
1900 
1903 
1900 
190'/ 

1899 
1902 
1900 
1904 
1904 
1906 
1907 
1907 
189G 

1894' 
1902 

1902' 
1896 
1901 
1901 
1903 
1907 
1895 
1900 
1895 


Length. 


SQUARE  YARDS. 


Asphalt. 


City.       I  City. 

|Ry. 


395 
185 
752 
2.200 
263 
1.345 
3,014 
795 
135 
3,947 
327 
229 
14 
245 
179 
1,456 
1,711 

2« 

247 
2,321 
210 
506 
3.103 
1,3101 
1.075 
152 
3.551 
64 
3,532 
917 
126 
152 
2.515 
250 
1.050 
42!) 
64 
2.771 
1.162 
3.812 
320 
162 
1.545 
124 
1.203 
240 
2.730 
717 
295 
626 
301 
2.253 
1.918 


76 
7.210 
332 
730 
105 
1,800 
60 
9.487 
1.904 
364 
2,798 
1,874 


12.9101  . . . 
1,389  ... 


6,013 

'  4,064 
432 
14,853 


14,200 
4,947 


10,917 
495 
14,456 


762 
9.S9S 


4,700 
1,206 


10.516 

2.95.S 
S.200 


2,915 
ib',474 


Cobble 
22.500 


5,788 
4,07 


2.567 
2.5:57 
S.0S5 
040 


8 tones 

13.647 


4,923  444 

839  82 

6,788  2,788 

4.S43  3.956 


City.  City 
Ry 


2,844 


City. 


City 
R.v. 


Sandstone 
City.  I  City 
Ry 


5.S50 
458 


694 
11.61(5 


put  In  by  Clt 


1.205 


3,024 
240 


l.i  or 

118 


4,987 


1.147 
790 


202 
2.171 


3.231 
1.320 


*"266l 
2.498j 

15.468! 
3.662 
655 
3.655 


4,947 
34.666 


716 
4,248 


City 


Wood.  

City 
R.v. 


Founda- 
tion. 


Concrete. 
Concrete- 
Sand . 

Concrete. 

Concrete. 

Sand. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 


Concrete. 
Concrete. 
Concrete, 
Concrete. 
Concrete. 
Concrete. 

Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 


Concrete. 
Concrete. 
Sand. 
Concrete. 


Concrete. 
Concrete. 
Concrete 


Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Sand. 

Sand. 

Concrete. 

Sand. 

Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
r,on"rete. 
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TABLE  NO.  20—  Continued. 
COMPLETE  LIST  OF  PAVEMENTS. 


TABLE  NO.  20.— Continued. 
COMPLETE  LIST  OF  PAVEMENTS. 


Street 


Seventh,  E  

Seventh,  E  

Seventh,  E  

Sherburne  Ave. 
Sherburne  Ave. 

Sibley   

Sibley   

Sibley   

Sibley   

Sibley   

Sibley   

Sixth   

Sixth   

Sixth   

Sixth   

Sixth   

Sixth   

Sixth   

Sixth   

So  Robert  

So  Robert  

So.  Robert  

So.  Wabasha.. 
So!  Wabasha. . 
Summit  Place.. 
Summit  Ave.... 
Summit  Ave  — 
Summit  Ave.... 
Summit  Ave.... 
Summit  Ave.... 
Summit  Ave... 
Summit  Ave... 
Summit  Ave 
Summit  Ave 
Temperance 
Temperance 
Tenth 
Tenth 
Tenth 
Tenth 
Tpnth 
Third 

Third   

Third   

Third   

Third   

Third   

Third   

Third   

Third  (N.  side) 

Third   

Third  ........... 

University  Ave 
University  Ave 
University  Ave 
University  Ave 

Virginia   

Wabasha   

Wabasha   

Wabasha   

Wabasha   

Wabasha   


Over  Railroads  

the  Bridge  

Hope  St  

Rice  St  

Cedar  St  

Levee   

Union  Depot  

Third  St  

Fourth  St  

Seventh  St  

Eighth  St  

Summit  Ave  

at  College  Ave  

College  Ave  

Smith  Ave  

Washington  St  

Sibley  St  

Rosabel  St  

Over  Railroads  

Mississippi  River  

Over  C.  6.  W.  Ry  

C.  G.  W.  Ry  

So.  Approach  

Mississiopi  River  

Iglehart  St  

Robert  St  

Wabasha  St  

St.  Peter  St...  

at  Rice  St  

Rice  St  

Sixth  St  

Dayton  Ave  

Selby  Ave  

Over  C.  M.  &  St.  P.  Ry 

Eighth  St  

Tenth  St  

College  St  

St.  Peter  St  

Wabasha  St  

Jackson  St  

Locust  St  

Summit  Ave  

Pleasant  Ave  

Seventh  St  

Wabasha  St  

Sibley  St  

Wacouta  St  

Rosabel  St  .., 

101  ft.  E.  of  Pine  St... 

Broadway   

Broadway   

Viaduct   

Cedar  St  

Robert  St  

Rice  St  

Over  Minnesota  Trans 

Summit  Ave  

S.  end  of  Bridge  

N.  end  of  Bridge  

The  Bridge  

Third  St  

Fourth  St  


Hope  St  

Phalen  St  

Cedar  St  

Lookout   

Union  Depot  

Third  St  

Fourth  St  

Seventh  St  

Eighth  St...  

Spruce  St  

College  Ave  

Smith  Ave  

Washington  St. 

Sibley  St  

Rosabel  St  

the  Bridge   

C.  G.  W.  Ry.... 

Concord  St  

Congress  St  

Davton  Ave  

Wabasha  St  

St.  Peter  St  

Rice  St  


Sixth  St  

Dayton  Ave  

Selby  Ave  

Dale  St  

Ninth  "St  

Grove  St  

St.  Peter  St  

Wabasha  St  

Cedar  St  

Broidwiv  St  

Grove  St  

Pleasant  Ave  

Seventh  St  

Wabasha  St  

Sibley  St  

Wacouta  St  

Rosabel  St  

Broadway   

John  St  

110  ft.  E.  of  Pine. 
Viaduct   

Rice' St'.'.'.'.'.'.'.'.'.'.'.'.' 

Rice  St  

Dale  St  

Neison  Ave  


Third  St  

College  Ave... 
Fifth.  E.  Side. 


Wabasha  .... 
Wacouta  — 

Wacouta   

Washington  . 
Washington  . 
Washington  . 
Western  Ave. 
Western  Ave. 
Western  Ave. 


College  Ave. 
Union  Depot. 
Seventh  St... 
Chestnut  St.. 
Eagle  St. 


...  Rice  St  

..  Seventh  St  

..!  Ninth  St  

.. I  Eagle  St  

...I  Hill  St  


.1  Third    St   Seventh  St  

Summit  Ave  .]Laurel  Ave  

I  Laurel  Ave   |  Dayton  Ave... 

Dayton  Ave   Marshall  Ave. 


W.  E.  Lee  

Fielding  &  Shepley  

Fielding  &  Shepley  

Fielding  &  Shepley  

Barber  Asphalt  Paving  Co.. 

J.  Forrestal   

Fielding  &  Shepley  

F.  McLellan   

Hennessey  &  Cox  

Bnrher  Asphalt  Paving  Co.. 

Fielding  ft  Shepley  

P.  H.  Thornton  

Fielding  &  Shepley  

Fielding  &  Shepley  

Hennessey  &  Cox  

Barber  Asphalt  Paving  Co.. 

Warren  Sen.  A.  P.  Co  

Barber  Asphalt  Paving  Co.. 

Fielding  &  Shepley  

Fielding  &  Shepley  

Barber  Asphalt  Paving  Co.. 

Fielding  &  Shepley  

R.  F.  Conway  ft  Co  

Thornton  &  Shaw  

Barber  Asphalt  Paving  Co.. 

Fielding  ft  Shepley  

Fielding  &  Shepley  

Barber  Asphalt  Paving  Co.. 
Barber  Asphalt  Paving  Co.. 

Warren  Sch.  A.  P.  Co  

Thos.  Reilly   

Warren  Sch.  A.  P.  Co  

Fielding  ft  '  Shepley' .'.'.'.' ...... 

Yielding  ft  Shepley  

Fielding  ft  Shepley  

Hennessey  &  Cox  

TV>s.  Reilly   

Harber  Asphalt  Paving  Co. 

Fielding  ft  Shepley  

Thos.  Reilly   

Warren  Sch.  A.  P.  Co  

Barb»r  Asphalt  Paving  Co. 

Fielding  ft  Shepley  

Fielding  ft  Shepley  

Fielding  ft  Shepley   

.Tas.  Forrestal  

Fielding  ft  Shepley  

.1.  Forrestal  Co  

Fielding  &  Shepley  

Fielding  &  Sheplov  

Barber  Asphalt  Paving  Co. 

A.  .T.  McBean  ft  Co  

Barber  Asphalt  Paving  Co. 

.1.  Forrestal   

A.  G.  Wagner  &  Co  

Sherwood.  Sutherland  &  Co 

Fielding  &  Shepley  

Hennessey  ft  Cox  

Various  Cos  


Fielding  ft  Shepley  

Fielding  ft  Shepley  

.1.  Forrestal   

Fielding  &  Shepley  

Nic.  Feyen  

Hennessey  ft  Cox  

Warren  Sch.  A.  P.  Co  

Warren  Sch.  A.  P.  Co  

R.  F.  Conway  ft  Co  


Length. 


Totals 


SQUARE  YARDS. 


Asphalt. 


City. 


1123 

1890 

364 

1241 

1890 

3,347 

150!) 

1903 

6.678 

1252 

1899 

1,250 

1274 

1900 

410 

521 

1888 

190 

1730 

1907 

184 

1008 

1 895 

266 

1022 

1894 

930 

1900 

258 

1701 

1907 

8S5 

1110 

1890 

427 

1202 

1899 

49 

1250 

1899 

376 

1040 

1895 

1.560 

1710 

1907 

2,573 

1188 

1898 

670 

1105 

1903 

2.202 

1200 

1900 

966 

1082 

1900 

2.340 

Priv. 

226 

1420 

1902 

1.583! 

1345 

1901 

390 

1300 

1902 

3,267 

003 

1890 

640 

1572 

1904 

1.011 

1185 

1898 

451 

1255 

1899 

650 

1275 

1900 

20 

1275 

1900 

711 

1118 

1890 

638 

1024 

1894 

285 

342 

1880 

5,285 

Priv. 

1887 

107 

1077 

1900 

.302 

1531 

1904 

847 

1245 

1899 

873 

1100 

1890 

313 

1107 

1890 

317 

1507 

1904 

1.309 

1400 

1902 

213 

1111 

1890 

850 

1 001 

1895 

792 

1573 

1904 

2.596 

1571 

1904 

1.981 

1150 

1897 

300 

1034 

1895 

406 

1738 

1907 

226 

Wis.  C. 

1902 

431 

1902 

37" 

1903 

1.078 

150P 

190.3 

1  041 

1740 

1907 

1  .224 

1888 

1.800 

1 

1903 

5.2<>3 

1900 

1.462 

^  511 

1888 

LS40 

1272 

1900 

594 

1200 

1898 

600 

1250 

1809 

78 

1081 

1895 

2.704 

Don'd 

1.895 

J 66 

1332 

1901 

"j  2.658 

1207 

1900 

1,283 

1204 

1900 

555 

1397 

1902 

537 

1100 

1897 

956 

1229 

1899 

403 

1887 

995 

507 

188.8 

790 

1374 

1901 

433 

247,901 

City. 
Ry. 


1,520 


3.871 
920 


6.617 
11.000 

3.070 
12,030 


6,290 
9,i66 
3,872 


305 


3,450 
6,898 


2.527 
3.453 


30,351 


736 
4,903 


2.233 
12.400 


.-,.04 

>3.i6o 


5.077 
3.  OS3 
3.470 

2. 


57.347 


"CTtyT 


TitT 
Ry. 


9,850 
.'1.330 
4,615 


3.422 


4,372 
'  .541 


728 
7.133 
2.900 


1.070 
3.978 
2.2:50 


City.  City 

Ry. 


Sandstone. 
City.  I  City 
I  Ry. 


912 
1.709 
1.040 


3,190 
'  651 


.",.574 
5.775 
1.505 
1 .231 


1.100 
5.212 


2.924 


1.047 
1.059 


1.610 
248 
1.403 


6.150 

i',ii.3 

1,515 


0.048 
840 


200  1  * 
GO  --,.002 

*  :  41512 


21,200  67,599 


1.010 
"i72 


City 


Wood. 
City 


1,422 


3.487 
7.312 


6.021 
5.208 


2.100 


1.181 
507 
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TABLE  NO.  20.— Continued. 
COMPLETE  LIST  OF  PAVEMENTS. 


Street  or  Addition. 


From 


Bazille  &  Guerin's.. 
Dayton  &  Irvine's  — 
Dayton  &  Irvine's  — 

Ewing  &  Chutes  

Hopkin's  Add  

Jackson   

Jackson   

Kenwood  Terrace  

Kittson's  Add  

Lyon's  Court  

Maiden  Lane  

Mayall  Alley  

Park  Place  

Reid  Court  

St.  Paul  Proper  

St.  Paul  Proper  

St.  Paul  Proper  

St.  Paul  Proper  

St.  Paul  Proper  

St.  Paul  Proper  

St.  Paul  Proper  

St.  Paul  Proper  

St.  Paul  Proper  

Summit  Court  

Summit  Court  Alley. 
Whitney  &  Smith's.. 
Whitney  &  Smith's.. 
Whitney  &  Smith's.. 

Woodland  Park  

Woodland  Park  

Woodland  Park  

Woodland  Park  

Woodland  Park  

Woodland  Park  


Totals  on  Courts  and  Alleys 


COURTS  &  ALLEYS 

Alley  in  Block  11  

Alley  in  Block  72  

Alley  in  Block  74  

Alley  in  Block  1  

Alley  in  Block  3  

Market  Site  

Market  Site  


Alley  in  Block  32. 

Selby  Ave  

St. ' Peter 'St"! 


Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 
Summit 


Block  4.. 
Block  5.. 
Block  10. 
Block  11 . 
Block  12. 
Block  24. 
Block  27. 
Block  28. 
Block  31. 
Ave  


Alley  in 

Alley  in 

Alley  in 

Alley  in 

Alley  in 

Alley  in 

Alley  in 

Alley  in 

Alley  in 


Block  3.. 
Block  14. 
Block  15 
Block  1.. 
Block  14. 
Block  15. 
Block  20. 
Block  21. 
Block  23. 


Nina  Ave 
Summit  Ave 


TABLE  NO.  20.— Continued. 
COMPLETE  LIST  OF  PAVEMENTS. 


Contractor. 


II 


Length. 


Fielding  &  Shepley  

Fielding  &  Shepley  

J.  Forrestal   

Fielding  &  Shepley  

Thornton  &  Shaw. . .-  

Fielding  &  Shepley  

Fielding  &  Shepley  

Jas.  Forrestal  Co  

Fielding  &  Shepley  

T.  M.  Breen   

Fielding  &  Shepley  

Fielding  &  Shepley  

Jas.  Forrestal  Co  

Fielding  &  Shepley  

P.  Doherty   

Fielding  &  Shepley  

Fielding  &  Shepley  

Fielding  &  Shepley  

Fielding  &  Shepley   

Fielding  &  Shepley  

Jas.  Forrestal  Co  

Fielding  &  Shepley  

Fielding  &  Shepley  

Barher  Asphalt  Paving  Co. 

Fielding  &  Shepley  

Fielding  &  Shepley  

Fielding  &  Shepley  

Fielding  &  Shepley  

Fielding  &  Shepley  

Fielding  &  Shepley  

Fielding  &  Shepley  

Fielding  &  Shepley  

Fielding  &  Shepley  

P.  H.  Thornton  


1774 
1569 
1480 
1(570 

571 
1300 
1500 
1576 
1416 

737 
1680 
1622 
1534 
1522 
1263 
1492 
1491 
1315 
1493 
1410 
1535 
1633 
1673 
1307 
1308 
1715 
1684 
1517 
1452 
13S3 
1556 
1415 
1200 
1365 


19(>7 
19«4 
1903 
1900 
1888 
1901 
1904 
1904 
1003 
188') 
1900 
1905 
1904 
1903 
1900 
1903 
1903 
1900 
1903 
1902 
1004 
1006 
1006 
1000 
1000 
1007 
1906 
1903 
1902 
1901 
1904 
1002 
1000 
1901 


SQUARE  YARDS. 


Asphalt. 


City. 


!  City. 
I  Ry. 


329 
2V 
318 
835: 
605 
694 
2151 
168l 
700 
346 
1,196 
266 
240 
300 
172 
1921 
312 1 
150 
62 


256! 
302 
292! 
335 
589 
620 
598. 
632 
620; 
622! 

14,131 


Brick.     1  Granite^ 
City.  |  City  I  City.  I  City 
I   Ry.  I         J  Ry. 


City.  1  City 
Ry. 


City. 


City 
Ry. 


1 

685 

■ 

! 

73: 
m 

37* 

S   

709 

128 
99 

4.1U 
1,861 
476 

1  

357 

1.28C 
58C 

2.250 
355 







473 

333 
19f 
35( 
35( 

■ 

190 
138 
650 
859 

2,025 

538 

68 

418   

742 



950 
1.070 

907 
1.053 
1018 

1.382 
26.2.88 

2,025 

777 

~U82 

357 

OF  THE  CITY  OF  ST.  PAUL  FOR  1907.  153 

TABLE  NO.  21. 
COMPLETE  LIST  OF  MACADAMIZED  STREETS. 


COMPLETE 


TABLE  NO.  2L 
LIST  OP  MACADAMIZED  STREETS. 


Arcade   

Arch   

Avon   

Banfll   

Danfll   

Bayard   

Bock   

Broadway   

Capitol  Boulevard. 

Carroll   


Cherokee  Ave... 

Chestnut   

Como  Ave  

Como  Ave  

Concord   

Conway   

County  Road.... 
County  Road.... 

Dale   >  — 

Dale   

Daly   

Dousman   

Edgerton   

Elm   

Exchange   

Exchange   

Fairmount  Ave. 

Floral   

Forbes  Ave  

G-arfleld   


George   

George   

Goff   

Goodhue   

Goodrich  Ave.... 
Goodrich  Ave.... 
Goodrich  Ave.... 

Grand  Ave  

Grand  Ave  

Grotto   

Hill  

Irvine  Ave  

Joy  Ave  ...... 

Larpenteur  Ave. 
Larpenteur  Ave. 

Leech   

Lincoln  Aye  

Lin  wood  Place... 

McBoal   

Maria  Aye  

Maryland   

Minnehaha   

Olive   


Maryland   

Jackson   

Summit   

Duke   

Seventh   

Victoria   

Prosperity   

Mt.  Airy  

Como   

Rice   

Louis   

Farrington   

Smith   

Seventh   

Jackson  St  

Maryland  St  

Ada   

Commercial   

Stillwater  Ave  

Keller  St  

Grand  Ave  

Hatch   

Jefferson   

Seventh   

Larpenteur  Ave... 

Wilkin   

Wilkin   

Sherman   

Dale   

Summit  Ave  

Douglas   

Goodrich  Ave  

Waseca  St  

Hall  Ave  

S.  Robert   

S.  Wabasha   

Duke   

Leech  St  

Western  Ave  

Schurmeier  Alley. 

Lawton  St  

Oakland  St  

Summit  Ave  

Washington  St... 

Western  

See  River  Road. .. 
Lexington  Ave... 
Prosperity  Ave... 

Ramsey   

Oakland   

Osceola   

Smith   

Plum   ,  

County  Road   

Greenbrier   

Duluth   

Olmsted   


Minneapolis   

Columbia   

Osceola   

Seventh   

Smith   

Milton   

Keller   

Valley   

Ar,ch  

Louis   

Farrington   

Western   

nnapolis   

Pleasant   

Capitol  Boulevard. 

South  St  

Arthur   

Maple   

Maryland  St  

Larpenteur  Ave.... 

T^uir  mount  Ave  

Carbon   

Grace  

Van  Minden  

Southerly   

C.  M.  &  St.  P.  Ry. 

Sherman   

Eagle   

Milton   

Heather  Place  

Exchange   

Ramsey   ••• 

^idwell  St  

So.  Wabasha  St... 

State   

Dearborne   

Cliff   

Seventh  St  

Pleasant  Ave  

Milton  St  

Floral   

Milton  St  

Fairmount   

Third  St  

Walnut   

Quincy  St.. .'.  

White  Bear  Ave. .. 

Goodrich   

Milton    . :  

Kenwood  Terrace. 

Leech   

Bates   

Prosperity   

Duluth   

E.  City  Limits  

Pennsylvania   


Con- 
tract 
No. 


1620 
374 
1737 
174 
18 
1473 
1726 
89 
1552 


1624 
21 
1563 
1671 
1485 
364 
1726 
1726 
1737 

i518 

1649 

39 
38 
3G 
1737 
1578 
129 

63 

66 

492 

"si 

64 
470 
1737 
1578 
1721 
1737 
1160 
1425 

i76i* 

1702 
84 
1737 
937 

1637 
1726 

1029 
310 


1905 
1886 
1907 
1884 
1884 
1903 
1907 
1880 
1904 

190' 

1906 

1883 
1904 
1900 
1903 
1886 
1007 
1907 
1907 
1907 
1903 
1904 
1906 


iss.i 
1907 
1904 

1883 


1882 
1884 
1883 
1S82 
1887 
1907 
1904 
1907 
1907 
1897 
1902 

i907* 
1007 
1883 
1907 
1892 
1904 
1906 
1907 


Length 
Feet. 


5,301 
1,800 
1,700 
1, 

632 
2.01C 
400 
930 
1,100 
1,093 

or 

4,055 
850 
31 
1,285 
3,64: 
2,070 
2,51! 
1,032 
642 
2,900 
500 
986 
3,483 
5.-,0 
370 

t 
3,515 
718 
1,370 
I  81 
I  400 
I  1,000 
1  220 
750 
960 
2,770 
1,100 
1,220 
4,067 
446 
3,932 
1,380 
300 
2,094 

2,300 
1.137 
1,180 
4,145 
160 
431 
1,996 
409 
J  5,240 
1 11.848 1 


ROADWAY  ANALYSIS— FEET. 


Gutter  Road. 


City 

Ry.      Road.  Gutter. 


16 

34 
20 
30 
30 
82 
10 
3-! 
30 
30 
26 
::o 
30 
34 
30 

16 

40 
34 
10 
10 
20 
10 
•Al 
20 
10 
30 
34 
31 
20 
28 
30 
40 
40 
34 

34" 

40 

40 

40 

34 

20 

26 

12.5 

26 

22 

12 

ie! 

10.2 

36 

26 

20 

18 

30 

16 
30 
10 
26 


Total, 


rmCKNESS— INCHES 


Lime- 
stone.   Granite  Gravel 


16.2 

16.2 

36 

20 

20 

18 

30 

16 

30  I 
16  \ 
26 


Sq.  Yds 
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TABLE  NO.  21.— Continued. 
COMPLETE  LIST  OF  MACADAMIZED  STREETS. 


( 


TABLE  NO.  21.— Continued. 
COMPLETE  LIST  OF  MACADAMIZED  STREETS. 


Street. 


Olmsted   

Osage   

Park  Ave  

Phalen  Ave  

Pine   

Pine   

Pleasant  Ave  

Pt.  Douglas  Road. 
Pt.  Douglas  Road. 
Pt.  Douglas  Road. 
Pt.  Douglas  Road. 
Pt.  Douglas  Road. 

Prairie   

Prosperity  Ave  

Quincy   

Quincy   

Ramsey   


Randolph   

Randolph   

Rice   

Rice   

River  Road  

River  Road  

St.  Albans  

St.  P.  C.  &  S.  Road. 

Seventh   

Sherman   

Sherman   

Smith  Ave  

Smith  Ave  

Smith  Ave  

So.  Robert  

So.  Robert  

So.  Wabasha  

State   

Stillwater  Ave  

Stryker  Ave  

Third   

Thompson   

University   

University   

University   

University   

Valley   

Victoria   

Von  Minden  

Walnut   

Washington   

Western  Ave  

Williams   


Pine   

St.  P.  C.  &  S.  Rd  

University   

Harvester   

Olmsted   

Williams   

Ramsey   

Burns  Ave  

Station  66  

Station  82  

Station  92  

Station  139  

Goodrich   

Maryland   ,.. 

Nebraska   

Hoyt  

Wilkin   

Pleasant  Ave  

Toronto   

Chatsworth   

Front  St  

Maryland   

930  ft.  E.  of  High  Br.. 
1800  ft.  W.  of  High  Br 

Summit   

Como   

Tuscarora   

the  bluff  

Exchange   

Banfil   

Ramsey  St  

Third  St  

Lucy  St  

George  St  

Congress   

Concord   

Phalen   

George  

Commercial   

Banfil   

Jackson  St  

Dale  St  

Fairview  Ave  

Prior  Ave  .......!! 

Jackson  

Fairmount  

Dousman   

Seventh   

Eagle  St  

Pleasant   ..' 

Mississippi   


John   

Quincy   

Wabasha   

Stillwater   

Williams   

Pennsylvania  

Sixth  

Station  66  

Station  82  

Station  92  

Station  139  

Temple  St  

Western   

Bock   

Hoyt   

Lamenteur   

Seventh  St  

Summit  Ave  

Chatsworth   

Summit,  So  

Maryland  St  

Minneapolis   

m  ft.  W.  of  High  Br 
2520  ft.  W.  of  High  Br 

Fairmount   

Osage   

Ft.  Snelling  Br  

Exchange   

Pleasant   

Ramsey  St  

Third  St  

College  Ave  

State  St  

Concord  St  

Winnifred   

S.  Robert   

County  Road  

Elizabeth   

Maria   

Pleasant   

Cedar  St  

Prior  Ave  

Prior  Ave  

Raymond  Ave  

Broadway   

Summit   

Western   

Pleasant   

Hill  St  

C.  M.  &  St.  P.  Ry  

Easterly   


Con- 
tract 
No. 


275 
1671 
1687 
1726 


118 

1722 
165S 
1618 
1658 
1618 
277 
1726 
1671 
1761 


847 
125 
1623 


1737 
1671 
1536 
150 
151 
58 
219 


1726 


504 
58 
1729 
1672 
170(5 
1745 

210 
1737 


276 
1160 
343 
168 


1886 
1906 
1907 
1907 
1881 
1888 
1883 
1907 
1906 
1905 
1906 
1905 
1886 
1907 
1906 
1907 
1873 
1S73 
1888 
1891 
18S3 
1905 
1907 
1907 
1907 
1900 
1904 
1883 
1884 
1882 
18S5 
1884 
1905 
1S8S 
1906 
1905 
1907 
1906 
1887 
1882 
1907 
1907 
1907 

1907 

18S5 
1907 
1904 
1886 
1897 
1S86 
1882 


ROADWAY  ANALYSIS— FEET. 


Length. 
Feet. 


Road. 


500 
WO 
2,925! 
6,600 
1.600 
1,000 
4,700 
3,300 
1,065 
2,947 
538 
1,465 
130 
1,260 
4,155 
2,165 
2,948 
5,152 
1,780 
720 
1.366 
489 
15,743 
700 
1,290 
1,500 
1.850 
1,090 
1,000 
750 
310 
2,000 
493 
920 
1,000 
500 
864 
14,692 
1.501 
2.825 
1.730 
1.380 
896 
780 
480 
2.570 


210,320 


City 

Ry. 


Total. 
Feet 


THICKNESS— INCHES 


Lime- 
stone. Granit<  Gravel. 


Sq.  Yds. 
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TABLE  NO.  22. 
DESCRIPTION  OF  SEWERS  BUILT  IN  1907. 


TABLE  .NO.  22. 
DESCRIPTION  OF  SEWERS  BUILT  IN  1907. 


Street. 


Sommerville  . .  • 

Eustis   

Linwood  Place. 

Winslow   

.Tack  son   

Robert   

Hastings   

Carroll   

Carroll   

Amherst   

Watson   

Michigan   

Otto   

Lexington   

Goodrich   

TMair   

Elfelt   

Aldine   

Marshall   

Dayton   

Snelling   

Weide   

Hawthorne  — 

Edgerton   

Payne   

Page   

Oak  dale   

Grand   

Western   

Blair   

Grand   

Pascal   

Smith   

Smith   

Granite   

Ashland   

Orleans   

Lafond   

South   

Carbon   

Maryland   

Rice   

Albermarle   

Woodbridge  ... 

Marion   

Gaultier   

Matilda   

Farrington   

Hand   

St.  Anthony... 

Phalen   

Harvester   

Tirginia   

Van  Bnren  

Ottawa   

King   

Sidney   

Carroll   


From 


Mississippi  Riv«r... 

Railway  Place  

Milton   

George   

Viola   

Jackson   

190  ft.  East  of  Earl 

Snelling   

Wheeler   

200  ft  So.  Baldwin 

Victoria   

Seventh   

Canton   

Lincoln   

Oxford   

Como   

Blair   

Selby   

Snelling   

Saratoga   

St.  Anthony —  — 

Maryland   

Weide   

Maryland   

Hawthorne   

State   

Page   

Lexington   

Van  Buren  ...  

Western   

Snelling   

Grand   

McBoal   

Belmont   

Agate   

Snelling   

Baker   

Dale   

Sylvan   

Rice  

Rice   

Maryland   

Maryland   

Geranium   

Geranium   

Geranium   

Cook   

Cook   

Cook   

Reacon   

Seventh   

Phalen   

Carroll   

Kent   

Cherokee   

Ottawa   

Ottawa   

Finn   


Iglehart 


Contracts 
Year  1906. 


\  Aldine 1st 


Finn 


Eustis   I  Contract 

Bayard   f    Year  1904. 

Grotto   1  

Dearborn   i   

Robert     

So.  384  feet  L 

200  feet  east   f 

ft.  E.  of  Pierc 

feet  west  , 

360  feet  south  J 

nhatsworth   

Duke   

Mississippi  River... 

Goodrich  

C.  M.  &  St.  P.  Ry.  • 

Farrington   

150  ft.  south... 

Marshall   

Wheeler   

1+S  ft.W.  of  Wheeler  (System 

Belby   )  

Hawthorne  )  

Edgerton  . .  (  Weide  and  Haw 

Cottage   fthorne  system.... 

Cottage   /  

Oakdale   

Annapolis  

Griggs  (on  south  side)  

Blair   

Mackubin   

Pascal  (on  both  sides)  

Summit   

Goodrich   •  

Annapolis   

Cortland   

Pascal   

Page   

Grotto   ;  

Gaultier   ,  

Western     

Western     

South   I  

South   

South   

South   

South   

South   

South   

South   J  

Fairview   

Harvester  

Phalen  Creek   

Rondo   

Dale   

Annapolis   

Smith   

Smith   

Cleveland    (Private    Contract,  Board 

File  No.  25319.)   •••••••  ••••• 

Cleveland    (Private    Contract,  Board 
File  No.  25320.)  


DIAMETER  OF  SEWERS  IN  FEET  AND  INCHES. 


Vitrified  Pipe. 


612.6 
309.0 
247.0 

'aoolo 

145.6 


177.3 
1,628!  4 

"(ii2!6 

575.6 
2.60.3 !  6 
"373!4 

"720!6 


(Not  completed.) 
South  St.  System. 


1,254.31  105.4 


388.0 
360.0 


680.0 
305.5 


2,480.2 


635.5 
65S.4 


661.5 
660.3 


721.2 
552.0 
989.5 

1,307 !  7 


784 

63.0 
•320.7 
579.8 
1.078.4 


18  in.    20  in. 


220.0 
385.8 


328.4 
989.1 
527.7 
982.9 


459.8 


351.6 
'558  .'6 


53. 
297.0 


329.6 
i*677.*7 


719.7 
363.2 
364.2 


347 
475.9 


Brick 


1  ft  9  in  3  ft  2  in  3  ft  3  in  3  ft  4  in 


 I  . 


5  ft  2  in  3  ft  6  in 


Sand- 
rocl-- . 


326.0 


655.0 
1,313.8 
977.6 


Total 
length 
in  feet. 


1.972.3 
309.0 
247.0 
381.8 
200.0 
679.4 
388.0 
360.0 
1,315.3 
1,313.8 
977.6 
386.0 
1,755.6 
"  730  " 
177.3 


7.424.0 

' '326!6 
2,112.2 
1,939.4 
1,647.5 

5S1.3 
1,941.4 
1,235.3 

324.0 
1,326.0 
2,603.6 

459.8 

420.6 
1.001.  ( 

552.0 
1,324.9 

720.0 
1.3( 


327.0 
784.7 
577.0 
3?0.7 
579.  S 
1,711.7 
363.2 
364.2 

659.2 


*82 


Q' 


U 
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TABLE  NO.  22.— Continued. 
DESCRIPTION  OF  SEWERS  BUILT  IN  1907. 


TABLE  SO.  22.— Continued. 
DESCRIPTION  OF  SEVYERS  BUILT  IN  1007 


Van  Buren  

Macalester  

Dale   

Virginia   

Litchfield   

Agate   

Western   

Manitoba   

University   

Reaney   

Atlantic   

Beech   

Jessamine   

G«ff  

Portland   

Lee   

Franklin   

Case   

Soo  right  of  way. 

Magnolia   

Ravoux   

Pascal   

Lincoln   

Stur»s   

Baker   

Arcade   

Hawthorne   

St.  Anthony   

Wilder   

Cook  

Cortland   

Poplar   

Stickney   

Gates   

Page   

Erie  

Armstrong   

Duke   


Arundel   

152  ft.  So.  Princeton 

Blair   

Van  Buren  

Rice   

100  ft.  East  of  Elk. 

Burgess   

Sylvan   

Snelling   

Duluth   

Reaney   

Duluth   

Park   

George   

Aldine   

Drake   

Raymond   

3oo  right-of-way... 

Magnolia   

Rice   

St.  Anthony  

Grand   

Pascal   

DougHs   

Cherokee   

Maryland   

Arcade   

Cleveland   

St.  Anthony  

Cortland   

Cayuga   

Cortland   

Annapolis   

Andrew   

\ndrew   

Seventh   

View   

St.  Clair  


University  (S.  side) 


Forest   

University  (S.  side) 
Cayuga  Outlet  


?rior  

Minnehaha 
melling  ... 
Mississippi  . 


Mackubin  

2S1  feet  south  

South  to  Alley  

Como   

Park  

203  feet  Northeasterly  

Stinson  

Park   

Pascal  (norMi  side)  

Atlantic  

Beech   

Atlantic  

Sylvan   

Page   

Snelling  (not  completed.)  

190  ft.  west  of  Bay  :  

Eustis   >  

Trout  Brook  I  

York   j  

Park   

140  ft.  North  of  Rondo  

Lincoln  

Vlbert   

Western  (not  completed.)*.  «. 

80  feet  west  

-lawthorne   ...  (  

Weide   f   (Not  completed.). 

Wilder   

-Power   

?oo  right-of-way.  |  

Poplar   I  

3oo  right-of-way.   

3.  G.  W.  Ry  1    Not  completed.... 

Concord   [.....  

Concord      


Grace   

Chatsworth   I  

10  ft.  So.  (Bd.  File  No.  12284.  Private. 

1900)  

ibout  S00  ft.  west  (Ay.  File  No.  9562. 

(Private,)   

50  ft.  No.   (Bd.  File  No.  259S5.  Priv.).. 
°ascal  (Bd.  File  No.  25321.  Private).... 
["rout  Brook  (by  City  force.  Gen.  fund) 
(by  City  force.  Gen.  fund) 


Total  sewers  built  in  1907.. 

Les=!  sewers  reconstructed.. 
Total  new  sewers  


DIAMETER  OF  SEWERS  I N  FEET  AND  INCgES,. 


Vitrified  Pipe. 


261.0 
104.4 
102.0 


206.7 
-394.'9 


654. 


flOO.O 

iso.  6 


663.0 


253.0 
516.0, 


523.0 
333.1 


1,240.8'  310.0 


231.0 
327.6 


33  in. 


1G.S22.2  21.838.8  11,724.0  3,275.0  1,758.7 


•5*23.5 


S24.4 


824.4  748.5 


Brick. 


2ft9in3ft2in  3ft3in?ft4in 

I 


3  ft  2  in  3  ft  6  tn 


Sand- 
rook. 


Total 
length 
in  feet. 


6GS.0 
261.0 
164.4 
445.0 
516.0 
20  J.  7 
330.0 
594.9 
1,337.0 
634-6 

G34. 


m 

rags 


l.B 

).7 

309.0'  1,859.8 


ISO.Oi  934.0 

 I  I  !  1,322.0 

338.0     557.0    1.743 


570.8 
252.0 


3 

3 
5 


-,80/7 
L-S0.W 


634.6 


275.0 


110.0 


825.7   

i.-o.o   

1,260.5   

824.4  548. 


65,074.7 

54S.5 
65,126.2 


257 
3 
254 


few  Servers.  65.126.2  ft..  12.33  Miles. 
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TABLE  NO.  23. 
SEWER  MILEAGE  TO  DECEMBER  31,  1907. 


Description. 

Previous 
to  1907 
Miles. 

Built  in  1907 
Miles. 

Total 
Miles. 

33.05 

.49 

33.54 

.72 

.28 

1.00 

22.71 

.76 

23.47 

Vitrified  Pipe  

147.39 

10.80 

158.19 

16.94 

16.94 

.33 

.33 

Totals    221.14  12.33  233.47 

Manholes    4,410  254  4,664 

Catchbasins    4,687  316  5,003 

Lampholes    38  5  43 

Flush   Tanks   28    '  28 


J68  REPORT  OF  THE  COMMISSIONER  OF  PUBLIC  WORKS 


TABLE  NO.  24. 
HOUSE  DRAIN  RECORD,  1890  TO  1907.  INCLUSIVE. 


Number 

of  Connections. 

u 

«5 

Complete  Connections. 

Incom- 
plete 
sewer 
to 

street 

Permits 
issued 

Permits 
issued 

a> 

Bldg.  to 

sewer. 

Bldg. 
to 
St. 
Line. 

Total 

of 
com- 
plete 
connec- 
tions. 

to  open 
paved 

streets. 

to  re- 
pair old 
connec- 
tions. 

Surface 

Tunnel 

line. 

1890 

681 

45 

39 

i  765 

fl7" 

 1 

1891 

646 

71 

31 

748 

215 

 I 

1.S92 

505 

28 

542 

1S93 

316 

36 

-  1 

359 



1894 

190i  32 

41  263 

J 

94 

1895 

239 

12 

■35  286 

1896 

267 

14 

42  323 

35 

1897 

268 

43 

318 

20 

1S9S 

294 

15 

46  355 

3 

1899  454 

20 

51 

10 

1900  421 

31 

35 

l  487 

45 

1901 
1902 

623 
629 

26 

ru       7i  a 

121 
118 

87 

7.~>1 

7 

1903 
1904 
1905 
1906 
1907 

721 
940 
1,071 
1,260 
1,256 

41 
60 
91 

83 
68 

61  823 
74  1,074 
15  1,259 
61  1,404 
  1 .324 

13 
21 
15 
24 



7 
14 
21 

23 
35 

.31 

36 
41 

i  :  

10,781 

715 

741 

12,319 

896 

110 

155 

Fees 
Collected 


$2,455.00 
2,331.00 
1,667.00 
1,082.00 
694.00 
812.00 
736.00 
938.00 
929.00 
1,465.00 
1,35!  LOO 
1.907.00 
2,032.00 
2,576.00 
3,368.00 
3,988.00 
4,144.00 
4,132.00 


$36,675.00 


Cost  of 
Inspec- 
tion. 


1,725.86 
1,823.90 
1,212.00 
884.75 
954. 52 
811.95 
628.61 
940.30 
735.65 
828.00 
795.00 
705.00 
1,181  .50 
1,620.00 
1,589.00 
_',240. 87 
2,493.21 
4,432.72 


$25,668.84 


Prior  to  Nov.  1st.  1906,  abutting  property  was  assessed  tor  sewer  connections 
made  under  paving  contracts  in  accordance  with  contract  price.  No  permit  lee 
was  collected  under  this  method,  so  the  following  order  of  the  Commissioner  of 
Public  Works  has  been  enforced: 

"On  and  after  Nov.  1st,  1906,  a  fee  of  three  dollars  must  be  charged  for  permit 
to  extend  a  sewer  connection  from  the  street  line  to  a  building." 
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TABLE  NO.  28. 
ASPHALT  PAVING  REPAIRS  IN  1907. 


ASPHALT  PAVINC 


Original 
Con- 
tract. 

No. 

Yr. 

517 
1581 

1888 
1905 

390 

1887 

1271 

1900 

Farrington  Ave. 

1119 

1896 

1075 

1895 

105S 

1895 

388 

1887 

1311 

1900 

1122 

1S96 

692 

1889 

•Kent  

Kent   

1191 

1898 

14~0 

1888 

1109 

1896 

389 

1887 

Portland  Ave  — 

1843 

1901 

1342 

1901 

1732 
1066 
1741 

1907 
1907 

1742 

1907 

Summit  Ave. 
Rice  St....... 

Bridge   


Summit  Ave. 
Selby  Ave — 
Cedar  St  


Third  St. 


Fort  St. 


Western  Ave, 


Seventh  St. 


Summit  Ave. 
Selby  Ave — 
'Third  St  


Summit  Ave. 
St.  Peter  St.. 


Summit  Ave. 


Western  Ave.... 
College  Ave  , 

University  Ave. 


Third  St. 
Third  St. 
Third  St. 
Tenth  St. 


Holly  Ave. 
Smith  Ave. 


Avon  St  

Nelson  Ave. 
Broadway  . 


Wabasha  St. 


Seventh  St, 


Ninth  St. 


Ashland  Ave.. 
Marshall  Ave. 
Sixth  St  


Alley   

Franklin  St. 


Ramsey  St. 


Dale  St  

University  Ave. 


Como  Ave.. 

Seventh  St. 
Tenth  St.... 
Tenth  St.... 
Centrnl  Ave 


NO.  28. 

REPAIRS  IN  1907. 


SQUARE  YARDS. 


Surface. 
City.    City  Rv. 


1,320.36 
51.80 
647.82 
.  176.19 


11.5 


2.0: 

26.25 
91.73 
46.35 
88.44 
101.04 

32.; 

45.95 


City.    City  Ry. 


City  Funds. 


Paid  by 


Reserve.    S    &  S.  Clt%  Ry-    R-  Fv, Con- 
Co.        way  Co. 


$194.85 


$23.10  R.  Bd.  R. 

  389.08 

  175.23 

  141.27 


1.05 


95.58 
522.  4(i 
136.21 

50.66 
4.12 


2.50  cu.  yds. 
18.00   sq.  yds. 


937.  i;:; 
507.62 
93.00 
157.40 
378.54 

30.09 
25.05 


$709.20 


2.014.04 
77.70 
971.73 
204.29 


39.131 
lvMOioS 


2.81 
22.13 
21.29 
151.83 
18.81 


30.38 

71.87 
5.82 

34.37 
292.50 
110.00 

29.47 


3.08 
39.38 
137.60 
69.53 
132.71 
151.50 
48.50 


69.21 
7.85 
1,138.43 
76.33 
68.03 
77.30 
45.05 


45.5"?  sq.  yds 
6.33  cu.  yds 


838.58 
229.83 
S4.53 
207.20 
225..  82 
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TABLE  NO.  28.— -Continued. 
ASPHALT  PAVING'  REPAIRS  IN  1907. 


TABLE  NO.  28.— Continued. 
ASPHALT  PAVING  REPAIRS  IN  1007. 


lSOfi 

1896 


Selby  Av< 
Seventh 


So.  Wabasha. 


Summit  Ave. 

Summit  Ave. 
Tenth   


Wabasha  St. 
Wabasha  St. 


Pine  St. 


Fourth  St. 


Third 


Selby  Ave  — 

Davton  Ave. 
St.  Peter  St. 


Pleasant  Ave. 


Wabasha 


Washington  . 
Western  Ave. 
♦Western  Ave. 


Third  St. 


Third  St  

Summit  Ave. 
Laurel  Ave.. 


fAt  Dale  St.. 

I  At  Nina  Ave 

Fourth  St  

Cedar  St  

Brook  St  


Seventh  St... 


Washington  St 


Water  St  (Congress  St 


Sixth  St  

Wabasha  St. 


Seventh  St. 


College  Ave. 


Seventh  St... 
Laurel  Ave.. 
Dayton  Ave. 


Oct. 

Nov. 

April 

Oct. 
.  April 
,  Aug. 
'Oct. 
1  Nov. 

{April 
May 
Aug. 
Sept. 
f  April 

May 
I  Aug. 
!  Oct. 
I  Oct. 
(_  Nov. 
i  June 
J  Aug. 
/Nov. 
i  April 
1  June 
(Oct. 
June 
f  May 
I  Oct. 
\  May 
Oct. 
/  Oct. 
/April 
\  April 
■{May 
Mug. 
'Oct. 
f  April 
I  May 
I  June 
I  Auet. 
Oct. 


SQUARE  YARDS.  

Surface.   Concrete.  

City.    |cityRy.  I    City.  IcityRy, 


86.00 
12.17 
152.21 
110.6: 
41.3 
28.7: 
120.. 10 
124.00 
03.72 
34.15 
142 
201. S3 


27.01) 


0.00 

11 

22.52 
5.40 
53.0' 
72.70 

r.o.oo 

15.53 
55.40 
11.84 
31.00 
8.34 


253.83 
SO.  72 
354.72 
153.50 
31.97 
65.22 
12.04 
20.00 
10.80 
3,470.00 


18S.11 
158.50 
00.40 


23.30 
10.20 


14.04 
71.94 
18.58 


38.32 
24.15 
1.35 


16.703.21  5,245.82 


City  Funds. 


Paid  by 


City  Rx. 
Co. 


108 
20 
255 

107 

08 

47 
213 
204 
105, 

56 
235, 
333. 

80. 


01.51 
10.54 


.$444.48 


418 

50 
585. 
253 

52, 
107. 


42.00j 
17.82 
317.30 


R.  F.  Con- 
way Co. 


471.58 
237.75 
00.00 


34.95 
15.4 


117.44 
14.97 

"2L06 
107.91 
27.80 


57.48 
3G.23 
2.03 


$8,116.90  $1,693.03 


♦Maintained  at  9  cents  per  square  yd.  per  annum. 
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TABLE  NO.  29. 
DISTRIBUTION  OF  LUMBER  FOR  THE  YEAR  1907. 


i  I 


TABLE  NO.  2!). 
DISTRIBUTION  OF  LUMBER  FOR  THE  YEAR  1907 
STREET  AND  SEWER  FUND. 


Repair- 
ing Side- 
walks. 


Boxes 
and 
Culverts. 


Repair- 
ing 

Cross- 
ings. 


Repairing 
Gutters 


Street 
Mainte- 
nance. 


Sewer 
Repairs 


Tool 
House 


Hand     |  Stone 
Sweeping  Crusher. 


December,  190G 

January   

Feruary   

March   

April   

May   

June  

July   

Kngust   

September  

October   

November   


.$230.50 
316.68 
40.60 


523.92 
S21.93 
488.40 
ISO. 40 

.-.<;:!.!><; 
:;•_•(;.  s4 
2<;o.:;:! 


-  184 ; 12 

606:24 
241.88 


.  86.40! 
230.42 
148.26 
81.00 


ST..  47 
29.88 
21.75 
29. 92 


14.97 
70.66 


37.80 
37.80 
123.57 


$5,112.28     $1,442.73      $745,251  $361.16 


$22.00 
17.40 


152.54 
45.48 


$81.57  $416.13 


$11.41 


$9.60 


«9.60 


VARIOUS  FUNDS. 


Month. 

Bridge 
Repair. 

Cross- 
walks. 

General. 

Engin- 
eering. 

Sprink- 
ling. 

Water 
Supply. 

Totals. 

$2.30 

$426.96 

$7.56 

$436.82 



542.42 
109.67 
2.860.02 
227.96 
223.31 
192.10 

70.07 
833.55 

50.46 

75.60 
1,145.01 
1,730.00 
1,391.93 
935.69 
965.90 
1,223.36 
196.17 
114.29 

112.22 
504.27 

730.24 
1.797.48 
4,612.70 
1.783.05 
1.260.04 
1,158.00 
1.293.43 
1,029.72 

316.04 

$14,417.52 

April   •  

22.68 
22.68 

4.25 

11.60 

May  

June   

163.16 

55.68 

July   

45.36 

151.29 

$5,111.86 

$8,204.91 

$994.18 

$90.72 

$4.25 

$11.60 
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TABLE  NO.  30. 
PORTLAND  CEMENT  TESTS,  1907,  NEAT. 


TABLE  NO.  30. 
PORTLAND  CEMENT  TESTS,  1007,  NEAT. 


Mar- 

Uni- 

A. A.  I 

Elk 

Owl, 

quette 

versal 

Atlas. 

Chicago  Alpena 

Wolver- 
ine 


1 
7 

30 
00 
90 
180 
305 
730 
109; 


,1 

S  -TO 


255  364 
250  779 

95;  837 


75  360 
75  708 
20  783 


Alpha 


10  466 
10  832 
10  774 
10  842 
5  907 
5  982 
5  1024 
51095 
5 


Ever- 
lasting 


Star 


Wyan- 
dott. 


85  474 

85  S3i; 


MORTAR  PROPORTION  1:3  STANDARD  SAND. 


7 
30 
60 
90 
180 
365 
730 
10!  15 


155  265 
50  340 


20  423 
20  431 


225 


10 


291 
468 
495 
10  556 
10  436 
5  509 


10 

283 

20 

243 

289 

15 

414 

5 

386 

10 

425 

5 

440 

10 

454 

10 

495 

5 

403 

5 

520 

15 
5 

478 
460 

40 

80 

356 
360 
3S4 
374 

350 


401 

462 


285!... 


NATURAL  CEMENT  TESTS—  NEAT. 


Milwaukee. 

Uticn. 

Austin. 

Louisville. 

Time 
in  Days. 

No.  of  Tests. 

Average. 

No.  of  Tests. 

Average. 

No.  of  Tests. 

Average. 

No.  of 
Tests. 

Average. 

1 

Total. 

1 
7 
30 
60 
90 
180 
365 
730 
1095 

20 
15 
15 
10 
15 
15 
15 
25 
15 

Ill 

135 
230 
290 
315 
366 
365 
355 
355 

45 
45 
20 
15 
20 
25 
20 
15 
15 

132 
212 
288 
305 
307 
328 
372 
351 
309 

215 
80 
70 
60 
35 
60 
75 
15 
15 

120 
130 
247 
267 
311 
418 
420 
472 
393 

45 
20 
15 

5 
15 
15 
30 
15 

5 

125 
147 
141 
325 
420 
401 
423 
528 
512 

145 

220 

625 

165 

115? 

Tests  in  progress. 

Portland   

Natural   

Mortar   


OF 
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TABLE  NO.  32. 

STREET    AND    ALLEY    OPENINGS   CONDEMNED    BY   THE  * 
BOARD  OF  PUBLIC  WORKS  IN  1907. 


TABLE  NO.  32. 

STREET  AND  ALLEY  OPENINGS  CONDEMNED  BY  THE  BOA 


Case   

Charles   

Endicott   

Grand  Ave  

Jefferson  Ave  

Juliet   

Macalester  Ave... 

Pascal  Ave  

St.  Clair  

Scheffer   

Snelling  Ave  

"Soo"  Ldne  R.  O 

Summit  Ave  

Third   

Warsaw   

Bazille  &  Guerin's  Add 
Brown's.  (A.  V.)  S.  46. 

Dawson's  Add  

Marlin  &  Lineau's  Re- 

Ogden's  Add  

Whitney  &  Smith's  Ad 


W. 


"Soo"  Line  H.  O.  W... 

Pascal  Ave  

Bradford  St  

Snelling  Ave  

Milton  St  

Victoria  St  

Summit  Ave  

Osceola  Ave  

Snelling  Ave  

Chatsworth  St  

Summit  Ave  

S.  W.       N.  E.  and 

Snelling  Ave  

Pleasant  Ave  

St.  Clair  St  


Alley  in  West  Vj  of 
ar. '  in  Bk.'  16,"  Bell's'  Ad 


Trout  Brook  

Snelling  Ave  

Northerly   

Macalester  Ave  

Victoria  St  

Pleasant  Ave  

St.  Clair  St  

St.  Clair  St  

Macalester  Ave  

Milton  St  

St.  Clair   

N.W.       S.E.  V*.  Sec.30. 

Macalester  Ave  

Selby  Ave  

Pleasant  Ave  

Alley  in  Blk  11  

Block  19  

Alley  in  Block  4  

Alley  in  Block  16  

Alley   

Alley  in  Block  9  


Common  Council  Order. 


No. 
File 


25200 
24587 


25348 
24982 
9533 
25348 
24205 
25348 
24140 
25348 
25200 
25348 
25125 
25119 
24870 
25120 
25626 
25(125 
26207 
24581 


Approved. 


May  20. 
Feb.  26. 


June  10  

April  22  

May  23  

June  10  

Dec.  21.  1906. 

June  10  

Dec.    7,  1906. 

June  10  

May  20  

June  10  

June  6  

May  6  

April  8  

June-  6  

July  9  

July  9  

Oct.  7  

Feb.  26  


OP  PUBLIC  WORKS  IN  1907. 


,ength  in  Ft 


Piled  in  Reg.  of  Deeds. 


607   

1,417 

130 


216 
>.497 


410 
;.497 
1.054.5 

600 

165 

'266' 


4-0 

435' 
250 


Aug.  3,1907. 
May  13,  1007. 
June    6,  100 1. 

.Mi?."  16."  1007. 
Aug.  16,  1007. 

Mar. '26,  1907 

Feb. "w,  1907 
'ing."s,  1907 
Aug.'  *  3,  i'o'li 

v.utr.  16.  1007 
rune  17.  1007 
kag.  8.  1007 
.sept.  19,  1001 
Sept.  19,  1907 
)ct.  24,  1!  07 
rune  17.  1907 


1 
7 

St 
3 

10 

15 
110 

.",4 


Easement  for  sewer. 


Minneapolis  Iron  Store. 

See  Bd.  F.  No.  23348,  Appr.  June  10, 


See  Bd.  F.  No.  25348,  Appr.  June  10,  '07. 

See  Bd.  F.  No.  25348,  Appr.  June  10,  '07. 

See  Bd.  F.  No.  25348,  Appr.  June  10,  '07. 

Easement  for  sewer. 

See  Bd-  F.  No.  25348,  Appr.  June  10,  '07. 


Geo.  F.  Cogel  &  ux. 


OF  THE  CITY  OF  ST.  PAUL  FOR  1907. 


19' 


TABLE  NO.  33. 

STREET  AND  ALLEY  VACATIONS  RECORDED  IN  REGISTRY 
OF  DEEDS  IN  1907. 


TABLE  NO.  33. 

STREET  AND  ALLEY  VACATIONS  RECORDED  IN  REGISTRY  OF  DEEDS     IN  1907. 


Anchorage  Place  

Charles   

f  Custer   

!  Bazille  &  Rob't's  Add 
]  Bazille  &  Rob't's  Add 
I  Bazille  &  Rob't's  Add 

Endicott   

Pairmount  Place  

Ford  Place   

fGlendale  Ave  

J  Railway  Place  

i  Baker's  Add  

I  Ford  Place   

Livingston  Ave  

Montgomery   

Railway  Place  


Snelling  Ave  

Fillmore  Ave  

Alley  iji  Blk.  2  

Allay  M.rf'BIoek  3  

Alley  in  Bloflk  4  

Near  intersection  with 


See  Glendale  Ave  

Wabash  Ave  

Pelham  St  

Alley  in  Block  20  

Alley  from  Glendale  to 

Wabash  Ave  

See  Glendale  Ave  


Pascal  Ave... 
E.  Water  St.. 
West  150  feet. 


Bradford  St. 


C.  M.  &  St.  P.  Ry....l 
Glendale  Ave  , 


E.  line  Lot  4  J 

C7  M.  &  St.'  P. '  R.  O.'  W 


Raker's  Addition.   See  Glendale  Ave  

Bazille  &  Robert's  Addition.    See  Custer  

Enstville  Heights.    Alley  in  Block  10  !  

Hopkins'  Second  Addition.    Alley  in  Block  1  • 

Lovering's  Factory,  Warehouse  and  Transfer  Property 

Alley  in  Block  3    

Ogden's  Addition,  part  of  alley   

St.  Anthony  Park,  Alley  in  Block  71  

St.  Anthony  Park,  North  Alley  in  Block  35  

llmrston  &   Lambie's  Addition,  Alley  in  Block  4  

Thurston's    Rearrangement,  Alley  in  Block  4  


Date  of 
Petition. 


Aug.  1.  1000. 
April  23  


Jan.  4  

April  2,  1900. 


Jai 


Nov.  4,  1903. 
Dec.  3.  1900. 
Dec.    0.  1906. 

Aug.  1  

June  18  

Sept.  14  

Aug.  19  


Com.  Council  Order. 


File 
No. 


23931 
9577 


9434 
24590 


24472 
9343 

26207 
26071 
24349 
26514 


Approved. 


Length  in 
Feet. 


Dec.  27,  1906. 
July  19  


Mar. 
Oct. 


( 

May  31....  \ 
Feb.    26  \ 


Tan. 
Feb. 
Feb. 

Oct. 
Oct. 
Tan. 
N'ov. 


11.  1904. 
26  


t-2 


Recorded. 


1,317 


July  22. 
Aug.  8. 


April  1. 
Feb.  23. 


May  29.. 

Mar.  6.. 

\pril  10. 

Oct.  8.. 

Oct.  18. . 

Feb.  18. . 

Dec.  7.. 


On  Petition  of. 


Thomas  J.  McDermott  &  als 

Smith  &  Ta^or,  Agents  Lyman  T.  Bairc 

A.  B.  |StJckney  and  Am.  Hoist  &  Der.  Cc 

Minneapolis  Iron  Store. 

Order  of  District  Court,  filed  Jan.  19,  '07 


33     Coffin  Box  &  Lumber  Co.  and  CM  &  St 
P.  my.  Co. 


Am.  Hoist  &  Derrick  Co.,  temp,  permit 
Order  of  District  Court,  filed  Mar.  25,  '07 


Church  of  St.  Casimir  &  als. 
E.  T.  Winston  &  als. 
M.  J.  Sullivan. 

Joseph  A.  Cox  &  als. 
Northern  Linseed  Oil  Co. 
Joerns  Bros. 
J.  N.  Storr  &  als. 
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TABLE  NO.  34. 

STREET  GRADES   ESTABLISHED   AND   CHANGED   BY  THE 
COMMON  COUNCIL  IN  1907. 


TABLE  NO.  34. 

STREET  GRADES  ESTABLISHED  AND  CHANGED  BY  THE  COMMON  COUNCIL  IN  1907. 


■  •  v : 


Aldine   

Asbury  Ave... 

Baldwin   

Barrett  Ave.. 

Bowdoin   

Carter  Ave  

Carroll  Ave  — 

Charles   

Chatsworth  ... 
Cleora  Ave — 
Como  Place  .. 

Cromwell  Ave  

Crowell  Ave  ■  •• 

Dayton  Ave  

Doswell  Ave  

Dunlap   

Dunlap    

Finn  Ave  

Geranium   

Grantham   

Griggs   

Grotto   

Hamline  Ave  ; 

Hancock.  E.  line  Skidraore 

Hatch   

Horton  Ave  

Iglehart  Ave  

Iglehart  Ave  

Ivy  

Jameson  Ave  

Matilda   

McKenty   

Milton   

Ocean   

Orchard   

Pascal  Ave  

Pelham  


University  Ave.. 
University  Ave.. 

Lincoln  Ave  

Front  St  

Butternut  St  

Gibbs  Ave  

Cretin  Ave  

Snelling  Ave  

Juno  St  

Pillsbury  Ave  

Front  St  

University  Ave.. 

Front  St  

Third  St..  

County  Road  — 

Lincoln  Ave  

Marshall  Ave.... 
Marshall  Ave  — 

Cortland  St  

Doswell  Ave  

Rondo  St  

Front  St  

St.  Anthony  Ave 
&  Cassedy's  Add.. 

Victoria   

Van  Slyke  Ave.. 

Hamline  Ave  

Cretin  Ave  

Edgerton  St  

Front  St  

Maryland  St  

Victoria  St  

Juno  St  

Seventh  St  

Victoria  St  

University  Ave.. 
Myrtle  Ave  


Portland  Ave — 

Randolph   

Selby  Ave  

Sherburne  Ave... 

Slmoson  Ave  

Snelling  Ave  

Summit  Ave  

Syndicate  Ave... 
Syndicate  Ave... 

Thomas   

Topping   

Tvier   

Warwick  Ave... 


Pascal  Ave  

Victoria  St  

Third  St  

Hamline  Ave.... 
University  Ave.. 

Randolph  St  

K.  line  Third  St. 
Marshall  Ave.... 

Ashland  Ave  

Mdine  St  

Hamline  Ave  

Goff  Ave  

Jefferson  Ave  — 


Common  Council   Order.      Length  in  Feet. 


File 
No. 


Blair  St  

Charles  St  

Grand  Ave  

McKenty  St  

Stewart  Ave  

County  Road  

Cleveland  Ave  

Pascal  Ave  

Tames  St  

Vandalia  St  

McKenty  St  

Wabash  Ave  

McKenty  St  

Cathedral  Place  

Eustis  St  

Goodrich  Ave  

University  Ave  

Rondo.  St..  

Agate  St  

N.  City  Limits  

University  Ave  

McKenty  St  

University  Ave. 
Center  of  E.  Third  St 

Grotto  St  

Lake  Como  Blvd  

Lexington  Ave  

Cleveland  Ave  

Arcade  St  

Orchard  St  

South  St  

Grotto  St  

James  St  

A  point  270  ft.  N  

Grotto  St  

Charles  St  

200  ft.  E.  of  St.  An 

thony  Ave  

Snelling  Ave  

Pleasant  Ave  

Vina  Ave  

Aldine  St  

Charles  St  

^t.  Clair  St  

Chestnut  St  

Carroll  Ave  

Marshall  Ave  

Snelling  Ave  

Griges  St  

So.  Robert  St  

St.  Clair  St  


257115 

25313 

2(5579 

26155 

25704 

25318 

2570 

25312 

95: 
2(5450 
20157 
252:;;. 
2(51(51 
24(59-1 
25315 
240.SS 
2454S 
25701 
25472 
247555 
2454S 
2(5154 
26022 
24379 
2(51(50 
2(5153 
24550 
2570:5 
2455:', 
2(515S 
24549 
21515(1 

9525 
21 1 1(55 
2(5159 
25317 

20062 
24401 
9525 
24094 
24911 
25314 
24462 
24694 
24  5  IS 
24733 
2(5346 
254S2 
26736 
2579(5 


Approved. 


July 

19, 

1907. . 

June 

10, 

1907. . 

Nov. 

22, 

1907. . 

Sept. 

13, 

1907. . 

July 

19, 

1907. . 

June 

10. 

1907. . 

July 

9, 

1907 . . 

June 

10. 

1907. . 

July 

5, 

1907. . 

Oct. 

21, 

1907 . . 

Sept. 

13. 

1907. . 

May 

20. 

1907 . . 

Sept. 

13. 

1907. . 

April 

8, 

1907. . 

June 

10. 

1907 . . 

Dec. 

22, 

1906. . 

Feb. 

9, 

1907. . 

July 

9, 

1907. . 

June 

10.' 

1907. . 

Mar. 

11, 

1907. . 

Feb. 

9, 

1907. . 

Sept. 

is, 

1907. . 

Aug. 

1(5. 

190  r. . 

Jan. 

5. 

1907. . 

Sept. 

18, 

190 t. . 

Sept. 

13. 

1907. . 

Feb. 

9, 

1907. . 

July 

9, 

1907. . 

Feb, 

9, 

1907. . 

Sept. 

13. 

1907. . 

Feb. 

9, 

1907. . 

Sept. 

13, 

1907. . 

Julv 

1907. . 

Sep't. 

2L 

1907. . 

Sept. 

13, 

1907. . 

July 

10, 

1907.. 

Sept. 

13, 

1907.. 

Jan. 

19, 

1907.. 

July 

5, 

1907. . 

April 

8, 

1907.. 

April 

8, 

1907. . 

June 

10. 

1997. . 

Jan. 

19, 

1907.. 

April 

8, 

1907. . 

Feb. 

9, 

1997. . 

Mar. 

11. 

1907. . 

Oct. 

7, 

1907. . 

June 

10. 

1907.. 

Dec. 

21. 

1907.. 

July 

19. 

1907.. 

Total 

OF  THE  CITY  OF  ST.  PAUL  FOR  1907. 
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TABLE  NO.  35. 

ALLEY  GRADES  ESTABLISHED  AND  CHANGED   BY   THE  COMMON 
COUNCIL    IN  1907. 


Addition. 


Common  Council 

Length 

Order. 

in  Feet. 

Block. 


File 

No 


Approved 


B3 


si  4> 


Re-Arrangement . 


Dawson's  . . . 
Elmer  &  Morrison's 
Eisenmenger  (J.  F.). 
Lanberg's  Re-Arr.  of  Beaupre  &  Kelly's. 
Linse  &  Zimmerman's  Re-Arrangement.. 

Merriam  Park  3d  

Merriam  Park  3d  

St.  Anthony  Park  

St.  Paul  Proper  

Skidmore  &  Cassedy's  Park  

Stone  (L.  K.)  .'  

Summit  Park   

Summit  Park   

Thurston  &  Lambie's   

Warrendale   ,  

Whitney  &  Smith's  

Woodland  Park  


24371 
26580 
26449 
24552 
26347 
25797 
26063 
25187 
24559 
25640 
24925 
24817 
24551 
26344 
26152 
25711 
25707 


1907. 
1907. 


Jan.  5,  1907. 
Nov.  22,  1907. 
Oct.  21.  1907. 
Feb. 
Oct. 
July  19,  1907. 
Sept.  13,  1907 
May  6,  1907. 
Feb.  9.  1907. 
Aug.  16,  1907., 
April  8,  1907. , 
Mar.  25,  1907. . 
Feb.  9,  1907. . 
Oct.  21,  1907.. 
Sept.  13,  1907. 
July  9,  1907.. 
July   9,  1907.. 

Total   


400 
704 
527 
264 
520 
300 
450 
955 
322 

'595 
600 
587 
462 
718> 
296 
673 


8,439 


347 


347 


WN"T  Alitor 


?0 
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TABLE  NO.  36. 

SLOPE  EASEMENTS  ON  STREETS  AND  ALLEYS'  CONDEMNED 
BY  THE  BOARD  OF  PUBLIC  WORKS  IN  1907. 


TABLE  NO.  36. 

SLOPE   EASEMENTS  ON   STREETS  AND  ALLEYS  CONDEMNED   BY  THE  BOARD  OF  PUBLIC  WORKS  IN  1907. 


Street. 


From 


Aldlne 
Aldine 


Ax.  Blair  St  

)  University  Ave  

 i  Capitol  Ave  

Charles   Snelling  Ave  

Farrlngton  Ave  Front  St.......  

Fry   St.  Anthony  Ave  

Hyacinth   •  •  Payne  Ave.   

Ivy   Greenbrier  Ave  

Louisa   Go  ft  Ave   

Matilda   Maryland  St  

Orrin   Stewart  Ave  

Raymond  Ave   University  Ave  

Ross   Atlantic  St  

Scheffer   Seventh  St  

Snelling  Ave  Randolph  St  

Stevens   Orleans  St  

Topping   Hamline  Ave  

Valley   ••••  Warren   St  ■.. 

Wyoming   Hall  Ave  

Arlington  Hills  

Birmingham  Park  Add  

Denslow's  Addition  -   

Lanberg's  Rearrangement  

Merriam  Park,  2nd  Add  

Merriam's  Rear,  of  Blks.  24  to  29  Merriam  Park. 

Ramsey's,  (Anna  E.)  Add  

St.  Anthony  Park  

Summit  Park  Addition  

Wann's  Addition  


Com.  Council  Orders 


Capitol  Ave  

Blair  St  

Taylor  Ave  

Pascal  Ave  

Burgess  St  

Shields  Ave  

Greenbrier  Ave  

Payne  Ave  

State  St  

South  St  

Scheffer  St  

185  ft.  S.  of  Wabash  Aw 

English  St  

Chatsworth  St  

St.  Clair  St  

Ohio  St  

Syndicate  Ave  

Capitol  Heights  

Stryker  Ave  

Alley  in  Block  3....  

Alley  in  Block  4  

Alley  in  Block  3  

Alley  in  Block  13  

Alley  in  Block  10  

Alley  in  Block  29  

Alley  in  Block  21  

Alley  in  Block  64  

Alley  in  Block  40  

Alley  in  Block  4  , 


9792 
944° 
2(5012 
20105 
20100 
20471 
2409S 
249S0 
2415S 
2.-.7.-.N 
247.™ 
26137 
24702 
9SO0 
25129 
21203 
25571 
23694 
24702 
24730 
25134 
24759 
24700 
20134 
2»7(Mi 
2.>.  >27 


Approved. 


April  22,  1907. 
Oct.       7,  1907. 


Oct. 

May 

Aug. 

Sept. 

Sept. 

Oct. 

Mar. 

April 

Nov. 

July 

Mar. 

Sept. 

Mar. 

Nov. 

May 

Dec. 

July 

Aug. 

Mar. 

Mar. 

May 

Mar. 

Mar. 

ept. 
Mar. 
June 


15,  1907. 

1,  1907. 

15,  1907. 
13,  1907. 
13,  1907. 

25,  1907. 
11,  1907. 
22,  1907. 

26,  1906. 
19,  1907. 
25,  1907. 
13,  1907. 
11,  1907. 

4,  1907. 

6,  1907. 

21,  1906. 

19.  1907. 

16,  1906. 
25,  1907. 
25.  1907. 

6.  1907. 

25.  1907. 

25.  1907. 

13,  1907. 

11.  1907. 

24,  1907. 


Confirmed. 


Aug. 
Nov. 

Dec. 
Sept. 
Dec. 
Nov. 
Nov. 
Dec. 
May 
Aug. 
Jan. 
Oct. 
Aug. 
Nov. 
May 
Dec. 
Dec. 
May 
Sept. 
Feb. 
Aug. 
Aug. 
Nov. 
Aug. 
Aug. 
Nov. 
May 
Sept. 


29.  1907. 
18,  1907. 

9.  1907. 

12,  1907. 

9,  1907. 

18,  1907. 

18,  1007. 
2,  1907.. 

23,  1907., 
29,  1907. . 

7,  1907.. 

7.  1807. 
26,  1907. . 
14,  1907.. 
23,  1907. . 

19,  1907.. 
2,  1907.. 
2,  1907.. 

12.  1907.. 
U,  1907.. 
26,  1907. . 
26,  1907. . 
18.  1907.. 
26,  1907. . 
26,  1907. . 
14,  1907.. 
23,  1907. . 
12,  1907.. 


Front- 
age. 


1.6*v> 
j  2,917 
l  2.100 
2.118 
1.040 
1.201 
984 
1.235 
2.215 
2.3  13 
817 
2.120 
1.260 
2.391 
4,876 
1,054 
1.154 
865 
600 
720 
1.19S 
1.201 

iloo 

700 
1.100 
1 .996 
1.177 
1,200 


Sept.    18,  1907. 


Sept.   23,  1907  


June 

Sept. 

Tan. 

Oct. 

Sept. 


May 
Sept. 
Feb. 
Sept. 
Sept. 


Sept. 
Sept. 


10,  1907. 
18,  1907. 
12,  1907. 
10,  1907. 
18.  1907. 


Tune    10.  1907 


14,  1907. 
23.  1907. 
16.  1907. 
18.  1907. 
18.  1907. 


18.  1907 
18,  1907 


.Tunc 
Sept. 


10.  1907 
23.  1907 
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TABLE  NO;  37. 
WEATHER  CONDITIONS  AND   STAGES   OF  WATER 
ST.  PAUL.  MINN.,  1907. 
FROM  WEATHER  BUREAU  RECORDS. 


<u 

Number  of  Days. 

W  :- 

1  j  o 

> 

days 
or  more 
tion. 

Total  Precipitation 
in  Inches. 

Mississippi  River. 

Clear. 

Partly 
Cloudy. 

>. 

O 

V 

.2°  3 

Js3 

S°  1 

Mean  Relat: 
Humidity. 

Number  of 
With  .01  inch 
of  Precipita 

Highest 

Date 

Lowest 

Date 

January   

3 

8  20 

8.2 

83 

j  1 
11 

.81 

River 

frozen 

until  March 

February  ... 

7 

13 

8 

5.5 

74 

5 

.83 

23 — Readings 

resumed  on 

! 

that  d 

ate. 

March   

5 

17 1  9 

0.4 

09 

5I 

.53 

12.3 

31 

8.6 

24 

April   

9 

15 

6 

5.8 

58 

5 

1.32 

13.3 

4 

7.3 

30 

May   

G 

12 

13 

6:6 

62 

10 

1.27 

8.7 

31 

0.0 

15 

June   

9 

13 

8 

5.5 

69  14 

4.r,:; 

11.0 

18-19; 

7.0 

10 

July   

10 

18  3 

5.3 

08 

4.70 

10.1 

1 

31 

August   

9 

17  5 

5.3 

(59 

l\ 

4.07 

5.7 

1 

4^2 

16 

September  . . . 

6 

15 

9 

0.1 

74 

2.48 

0.3 

25-26 

3.6 

13-16 

October   

12 

10 

5.1 

07 

.90 

5.1 

5 

3.8 

30-31 

November  .  *. 

13 

6 

i! 

5.2 

08 

t 

1.08 

4.2 

7 

2.8 

30 

December   

7 

9 

15, 

6.8 

76 

6 

.49 

*2.6 

1 

*1.3 

7 

Totals   

90 

153 

116 

71.8 

837 

93 

23.07 

Mean   

.8 

13 

10 

0.0 

70 

  1 . 92 

*Last  reading  Dec.  10.  frozen  Dec.  11.  and  rest  of  month. 
River  opened  March  23:  closed  Dec.  11. 
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TABLE  NO.  38. 

RECORD  OF  THE  MONTHLY  AND  ANNUAL  RAINFALL  (in  inches)  FROM  1837 
TO  11)07,  INCLUSIVE.  ST.  PAUL,  MINNESOTA. 


Year. 

Jan. 

Feb. 

Mar. 

April. 

June. 

3 

hs 

be 
P 

Sept. 

Oct. 

Nov. 

Dec. 

Total 
for 
Year. 

1837 

0 . 27 

0.35 

0.33 

0.95 

3.46 

2.73 

1.32 

5.10 

3 

15 

1.37 

2.34 

24.02 

1838 

0.65 

0.76 

0.15 

,2.41 

3.05 

4.  76 

11.11 

,3.08 

0.71 

0 

10 

0.43 

0.45 

27.72 

1839 

0.36 

0.71 

2 .  1 1 

3.28 

1  .SO 

3.50 

1.04 

1.61 

1 1 

1.66 

1.01 

21 . 13 

1840 

0 . 49 

0.49 

0.65 

1  . 55 

2.31 

3.50 

2.  Sit 

3.40 

21 

3 . 22 

0.13 

23. 17 

1841 
1842 

0.24 
0.95 

0.21 

1.43 

L40 

1  .50 

4.24 

1  . 57 

1.17 

6.10 

1 

0.84  1.42 

21 '.  67 

0.72 

0.44 

2.17 

1  .OS 

1  .78 

1.81 

4.83 

1  ] 

.i .  4(i 

U.00 

27^28 

1843 

1.15 

1.46 

0.82 

0.  75 

3.12 

5  2  I 

2.09 
4.80 
2.5(5 

1.84 

5.14  0 

50 

1.43 

0.27 

23 . 79 

1844 

1.50 

0.72 

0.97 

5.16 

4.50 

1  'c>4 

4.37 

4  •>(; 

0 

07 

0.77 

0.58 

30 '.  24 

1845 

0.49 

1.40 

2.80 

3.15 

1.51 

6.80 

3 . 28 

2:21 

0 

(  'a  ; 

0.40 

0.08 

25.34 

1846 

0.52 

0.03 

1.71 

2.90 

2.00 

3.10 

4.95 

3.80 

2 . 3,3 

2 

45 

2.10 

0.21 

26 . 10 

1847 

0 . 29 

0.11 

0.44 

0.45 

4 . 96 

2.66 

3.66 

2.49 

4 . 00 

0 

37 

1.71 

0.66 

21.80 

1848 

1.62 

1.13 

1.71 

0.18 

5.28 

2!83 

4.(50 

3.19 

2.  4(5 

0 

OS 

0.10 

0.40 

23.18 

1849 

1.00 

0.61 

4.11 

5.62 

6.57 

3.14 

7.59 

9.60 

5 

35 

1.40 

1.95 

49.09 

1850 

1.67 

0.83 

2.23 

2.60 

0.57 

4.62 

6.15 

2.97 

1 '.  82 

0 

32 

1.68 

0.04 

25.50 

1851 

0.20 

0.13 

1.23 

2.68 

3.96 

2.15 

2.60 

3.29 

3 .04 

1 

is 

2.31 

0.05 

23.42 

1 852 

1 .09 

0.58 

1.55 

2.16 

2.05 

5.16 

1.57 

0.89 

2^51 

4 

10 

1.92 

2.27 

25.85 

1853 

0.00 

0.01 

0.02 

0.73 

4.08 

7.59 

1.65 

2.57 

2!l4 

0 

01 

0.56 

1.11 

20.47 

1854 

0.72 

0.03 

1.03 

2.51 

4.30 

3.31 

3.92 

1.75 

6.55 

\ 

23 

0.60 

0.64 

26.59 

1855 

1.67 

0.41  1.84 

0.28 

1.23 

2.38 

1.32 

4.41 

6^26 

0 

00 

2.38 

1.67 

24.75 

1850 

0.89 

0.18 

0.22 

4.47 

1.62 

0.76 

2.47 

1.09 

3^24 

3 

07 

1.70 

2.01 

22.62 

1857 

3.48 

0.94 

0.79 

4.25 

2 . 05 

6.74 

0.65 

2.03 

2!  46 

0 

00 

5.75 

2.95 

32.09 

1 858 

1859 

0.50 

0.50  3.33 

1.70 

4.95 

5 . 49 

2.95 

2.72 

."'..95 

0 

40 

2.01 

6.75 

29.31 

1860 

0.14 

1.15 

1.04 

2. 92 

0.85 

5.0(1 

1  .70 

0.88 

4.72 

4 

04 

0.52 

0.41 

30.03 

1881 

0.55 

1.94 

0.15 

2  50 

6.36 

4 . 86 

2.09 

2  97 

2.(57 

2 

so 

2.54 

0.10 

30.13 

186  2 

1 .35 

0.59 

0 '.  95 

2.&J 

1  :  !5 

2 .  (56 

10.15 

4 !  58 

2.89 

1 

00 

0.59!  1.37 

30.21 

1863 

1.12 

0.93 

1  97 

0 . 80 

2 . 87 

0.02 

0.(53 

.•i.19 

L23 

1 

44 

0.29 

1.30 

15.79 

1864 

0 . 38 

0.00 

L28 

0 . 56 

0.47 

1.62 

4.00 

2.00 

l!l4 

1 

(50 

1.09 

0.71 

14.85 

1865 

0.6.") 

1 . 85 

2.10 

4.29 

4.20 

(5.72 

2.55 

9.16 

1*90 

9 

30 

0.23 

2.19 

38.14 

1866 

2.00 

0.30 

1.32 

2. 26 

0.39 

6.00 

2.30 

4.73 

2  26 

7) 

(5  ( 

3.19 

0.50  27.89 

1867 

0  97 

1  12 

1  00 

2.93 

4.45 

9.55 

2.83 

2.32 

5 '.  71 

I 

01 

0.58 

0.06 

33.13 

1868 

1  71 

LSI 

1.22 

1.36 

3.96 

2  68 

4.05 

3.0S 

2.88 

i 

50 

3.69 

0.58  31.23 

1869 

0.42 

2.83 

0.96 

0.51 

2.34 

•>  •>•» 

1.67 

7.62 

10  (51 

0 

ss 

0.75 

0.96  31.82 

1870 

1 . 34 

0.60 

2.10 

1.39 

5.24 

0. 79 

3.13 

8.56 

3.28 

1 

95 

1.40'    0.90  30.(58 

1871 

1.01 

0.41 

2.06 

4.25 

2.70 

6.56 

1.4S 

4.87 

2.18 

1 

90 

1.41 

1.20  .30.63 

18  i*2 

0  28 

0.26 

1.64 

1.69 

5.71 

3.81 

4.23 

3.52 

5.62 

0 

52 

1.91 

2.08 

31.27 

1873 

1.31 

1.54 

1.34 

2.44 

4.63 

7.74 

3.83 

4.61 

2 . 56 

2 

57 

0.79 

0.38 

3:5.74 

IS  74 

0  49 

1.07 

2.24 

0.95 

1 .05 

11  .(57 

1.94 

3.90 

5.70 

3 

22 

1.90 

0.72 

35.51 

1875 

L41 

1 . 72 

2.19 

2 . 27 

3.06 

4 . 33 

0.82 

8.74 

2.10 

1 

5(5 

0.84     1.561  30.66 

1876 

0.73 

0.66 

1.43 

2.23 

3.  15 

2.02 

2 . 73 

5.28 

2.99 

1 

27 

0.93 

0.25 

2:i.  (57 

1877 

0 . 55 

0.01 

1.57 

1.92 

5.43 

7.13 

0 . 52 

2.83 

2 . 56 

02 

1.24 

1.42 

28.80 

1878 

i!oo 

0.67 

1.24 

2.4.". 

3.5S 

4.47 

1 .43 

2.18 

1 

S5 

0.61 

1.04 

22.78 

1879 

0.11 

o!si 

1.12 

0.97 

0.45 

7\  is 

1  .70 

9 . 32 

2 . 78 

2.26 

56 

1.41 

2.47 

32.39 

1880 

0.97 

2.30 

1.58 

2.0:; 

2!  75 

3.63 

1.74 

2 

18 

2.93 

2.69 

29.76 

1SS1 

4!  34 

2.55 

1.06 

0.47 

4.34 

2 . 87 

2.00 

4.55 

9 . ;  >5 

4 

44 

1.36 

0.53 

39.00 

1882 

0.67 

2.35 

3.25 

1.61 

2.44 

2.68 

2.84 

2.45 

0.27 

1 

99 

1.61  0.98 

23.14 

1883 

0^64 

0.44 

0.06 

4.92 

2.12 

7  04 

4.33 

1.22 

2  23 

10 

1.01  1.59 
0.65  1.98 

26.70 

1884 

0^48 

1.27 

1.34 

2.00 

2.09 

3.57 

2.93 

2.89 

L48 

2 

43 

26.11 

1885 

0.30 

0.20 

0.55 

3.19 

2.12 

3.73 

5.86 

3.69 

3.52 

0 

93 

0.60 

0.64 

25.33 

1886 

L70 

0.25 

1.09 

3.67 

0.82 

3.63 

1.44 

2.27 

3.69 

0 

72 

2.07 

1.48 

22.89 

1887 

1  79 

0.89 

0.33 

3.14 

1.60 

2  89 

3.89 

"..37 

4.35 

1 

48 

0.65 

1.47 

25.85 

1888 

0.72 

,0.64 

1.11 

5.14 

4.75 

1.95 

5.55 

2.23 

1.70 

1 

10 

0.34 

0.63 

25.86 

1889 

0.55 

0.30 

0.99 

1.14 

2.86 

1.61 

3.08 

3.56 

0.51 

06 

0.97 

1.32 

18.95 

1890 

0.95 

0.50 

1.11 

1.80 

3.66 
1.33 

5.29 

1.87 

2.20 

2.73 

2 

79 

0.38 

0.10 

23.38 

1891 

1  01 

1.18 

0.94 
0.75 

1  71 

4.08 

2.07 

3.42 

0.58 

1 

57 

1.03 

2.87 

21.79 

1892 

0^20 

1.44 

0^97 

5.17 

7^50 

9.04 

3.66 

1.72 

1 

39 

0.36 

0.53 

32.73 

1893 

0.73 

1.87 

1.96 

5.30 

2.66 

2.00 

1.68 

2.40 

2.70 

1 

49 

0.81 

2.35 

25.95 

1894 

1.04 

0.10 

3.28 

4.30 

6.63 

1 . 51 

0.13 

0.36 

1.82 

4 

49 

0.61 

1.53 

25.80 

1895 

1.05 

0.42 

0.85 

2.09 

2.89 

4.18 

4  12 

2  51  > 

4.75 

0 

09 

0.85 

0.3S 

24.26 

1896 

0.81 

0.17 

2.93 

5.63 

4  '(57 

3.30 

l!l2 

L4S 

2 . 45 

3 

39 

5.07 

0.71 

34.73 

1897 

2 .  i :; 

1.03 

2.95 

1  .50 

1.81 

8.18 

0.3.5 

2.  IS 

1  .33 

1 

87 

0.93 

0.20 

30.52 

1898 

0  01 

1 . 69 

1.96 

1 . 22 

3.40 

2.71 

1  .94 

0 . 90 

81 

1.59 

0.15 

25.34 

1899 

0 . 87 

0.95 

2.87 

1.35 

3.50 

1  .51 

2.  SO 

1  .21 

0.) 

0.81 

1.35 

27 . 54 

1900 

0.66 

0.73 

1.48 

1.80 

0..34 

1 !  98 

5 . 81 

9.39 

7 

0.88 

0.47 

34  00 

1901 

0.37 

0.40 

2.52 

1.14 

1  .64 

7.21 

2.30 

2^08 

5.04 

0 

93 

1  .(50 

0.54 

1902 

0.53 

0 . 68 

0.58 

3.04 

3.92 

2.49 

5.50 

5.04 

3 . 16 

1 

33 

2.40 

2.48 

31  '.  75 

1903 

0.26 

0.62 

2.33 

3.46 

5.28 

1  .  10 

5.(51 

4.90 

7.84 

43 

0.35 

0.(55 

•".7.87 

1904 

0.46 

0.76 

1.47 

1.74 

3.20 

4.9!) 

5.41 

4.50 

05 

0.12 

0.73 

34.16 

1 !)().-, 

0.75 

0.39 

1.02 

0.30 

4.13 

0 . 24 

2^71 

(5.07 

4.15 

49 

2.47 

0.04 

30.76 

1906 

1.20 

0.22 

1.07 

2.23 

10.40 

4 . 55 

1  .  S3 

4.71 

T 

91 

1.73 

0.79 

3:5.21 

1907 

0.81 

0.83 

0.53 

1.32 

1.27 

4.53 

L70 

4.07 

2 . 48 

0 

96 

1  .  OS 

0.49 

23.07 

i.vge. 

0.93 

0.80 

1.42 

2.25 

3.33 

4.15 

3.46 

3.47 

3.37 

12 

1.41 

1 .02 

27 .  7S 
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TABLE  NO.  39. 

NNUAL  PRECIPITATION,  ST.  PAUL,  MINN.,  FROM  1837  TO 
1907,  INCLUSIVE. 


50  In. 
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-    TABLE  NO.  40. 
WATER  ENTERING  MAINS  IN  1907. 


TABLE  NO.  40. 
WATER  ENTERING  MAINS  IN  1907. 


MONTH. 


January  .. 
February 
March  — 

April   

May   

June   

July   

August  ... 
September 
October  .. 
November 
December 


From  Vadnais  Lake. 


122,200 
828.480 
940.000 
565,380 
083,720 
430.700 
252,560 
808,000 
716.OS0 
286,040 
005.220 
!)'.m;.<.iio 


1,852,642,580 


Daily 
Average. 


From  Artesian  Wells. 


Total. 


907.168 
493,874 
127,118 
218.840 
325,281 
081.223 
588,792 
703.484 


086.S41 
645,002 


10,555,185 


•14,066,300 
•145,318,204 
•105,089,000 


•264,474,104 


Daily 
Average. 


From  Lake  Phalen 


Daily 
Average. 


4,627,072 
4,G87,(«4 
4,904,081 


6.545,000 
6,126,120 
0,293,072 
6,710,308 
0,605,588 
6,746.900 
7,129,936 
7,371,540 
7,184,540 
7,322,172 
7,219,090 
7,183,044 


82,438,570 


211,129 
218,790 
203,022 
223,077 
213,084 
224.N99 
229.999 
237.792 
239,485 
236. 19!  t 
210,057 
231,711 


Total  Supply. 


Total. 


313,667,200 
299.954,000 
320,234,332 
313,275,688 
326,689,308 
327,183,660 
300,382,496 
370.179,540 
327,900,620 
335.608.S12 
327,824,910 
300,179,984 


,935,081,150 


Daily 
Average. 


10,118,297 
10,712,664 
10,330.140 
10,442,523 
10,638,365 
10,900,122 
11.818,791 
11,941,276 
10,930,021 
10,826,091 
10,927,497 
9,909,032 

10,781,044 


MONTH. 


January  •• 
February 
March  .... 

April   

May   

June   

July   

August  ... 
September 
October  .. 
November 
December 


From  Vadnais  Lake. 


High  Service. 


Daily 
Average, 


155.240.S00 
152.037,600 
164.550.100 
104,550,100 
177.634,600 
176,371,900 
200.063,200 
199,332,600 
171,407.800 
170,885,000 
172.471,300 
153.338.900 


:,057,883,900 


5,007.768 
5.429.914 
5.308.068 
5,485,003 
5,730,148 
5,879,063 
0.453.651 
6,430,084 
5.713,593 
5.512,419 
5,749,043 
4,946,416 


Low  Service. 


151.8S1.400 
141,790,880 
149,390.560 
142,015,280 
142,449,120 
144,064,800 
159.189,360 
163,475,400 
149.308.280 
157.401,640 
148,133,920 
145.658,040 


Daily 
Average. 


4.890,400 
5,063.960 
4. 81 9.050 
4,733,842 
4,595,132 
4,802.160 
5.135,141 
5,273,400 
4.976.943 
5,077,472 
4,937.797 
4,698,646 


West  St.  Haul 
High  Service. 


Daily 

Total.  Average. 


4,917,147 


1,735,200 
1.595.880 
1.824.120 
1.793,700 
2,130,480 
2.277.720 
2,671.461 
2.486,232 
2.090.520 
2.074,680 
1.916.460 
2.277,000 


24,873,453 


55.974 
50.990 
5S.S43 
59,790 
08.725 
75,!  (24 
86,176 
S0.201 
09.0X4 
00,925 
O-l.SSJ 
73.451 


68,147 


From  Centerville. 


Daily 
Average. 


Not  operated. 


•  Included  in  supply  from  Vadnais  Lake. 


Daily  increase  over  1906.   220,820  Gallons. 
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TABLE    NO.  42. 

COST  OF  PUMPING  WATER  AT  THE  VARIOUS  PUMPING  STATIONS 

IX  1907. 


McCARRON  LAKE  PUMPING  STATION. 

Pounds 

Callous  Coal  Con-  6"c3.d 

pumped,  suined.  £OiJ 

640,432,800      759,892  842.8 

1,410,909,500   2,033,019  694.0 

6,541,600       13,812  473.6 


Ten  million  gallon  engine. . 
Six  million  gallon  engine.. 
Four  million  gallon  engine 


Total  of  three  engines   2,057,883,900  2,806,723 

Average  of  three  engines,  Gals,  per  Lb.  Coal  (Actual)   733.2 

Average  of  three  engines,  Gals,  per  Lb.  Coal  (Combustible.)   799.4 


Foot  Pounds 
per  100  lbs. 
Coal. 

Average  duty  for  ten  million  gallon  engine   97,865,745 

Average  duty  for  six  million  gallon  engine   80,587,348 

Average  duty  for  four  million  gallon  engine   54,996,690 


Average  duty  for  the  whole  plant   85,139,392 

Cost  of  Raising 
'     1,000,000  Gals. 
One  Foot. 

Salaries   for  1907   $7,348.00      $  .02569 

Fuel   6,814.03  .02382 

Waste,  Oil,  Repairs,  Etc   747.40  .00261 


Totals    $14,909.43      $  .05212 

Total  gallons  pumped  in  1907   2,057,883,900 

Daily  average  gallons  pumped   5,638,038 

Coal  consumed,  pounds   2,806,723 

Daily  average  coal  consumed  (pounds)...,   7,689.7 

Daily  increase,  gallons,  over  1906   635,706 


WEST  SIDE  PUMPING  STATION. 


.Total  gallons  pumped  in  1907   24,873,453 

Average  daily,   gallons   68,147 

Daily  decrease  since  1906  (Gals.)   5,948 

Cost  of  Raising 
1,000,000  Gals. 
One  Foot. 

Salaries  for  1907   $2,060.99      $  ,38603 

Fuel    697.02  .13056 

Waste,  Oil,  Repairs,  Etc   273.19  .05123 


Totals    $3,031.20      $  .56782 


WORK  OF  STEAM  PLANT. 

Gallons  pumped  in  1907  

Average   daily,  gallons  

Fuel  consumed  (pounds)  

Fuel  consumed  (pounds)  daily  

Gallons  pumped  per  pound  of  coal 

Ashes,  clinkers,  etc  

Per  cent  of  ashesx  in  coal  

Average  duty  during  year  (foot  pounds  per 

100  lbs.  coal)  :   24,832,440x8,354x215 

 x  100    =  16,821.342 

265,150 


24,832,440 
68,034 
265,150 
726 
937 
26,725 
10.01 
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WORK  OF  GASOLINE  ENGINE. 


Gallons  pumped   ,   41,013 

Gallons  gasoline  used   9 

Gallons  pumped  per  gallon  gasoline   4,557 

VADNAIS  PUMPING  STATION. 

Total  gallons  pumped  in  1907   264,474,104 

Average  daily  gallons   4,551,278 

Cost  of  Pumping 
1,000,000  Gallons. 

Salaries  for  1907   $140.59      $  .5316 

Fuel    360.40  1.3627 

Waste,  Oil,  Repairs,  Etc   93.04  .  3518 


Totals                                                                                           $594.03  $  2.2461 

WORK  OF  ENGINE. 

Total  gallons  pumped  in  1907   264,474,104 

Average  daily  gallons   4,551,278 

Pounds  of  coal  consumed   154,300 

Daily  average  coal  consumed   2,607 

Ashes,  clinkers,  etc   14,520 

Pounds  of  coal  combustible   139,780 

Per  cent  of  ashes  in  coal   9.41 

Gallons  pumped  per  pound  coal  (actual)   1,714 

Gallons  pumped  per  pound  coal  (combustible)   1,892 


McCARRON  LAKE  PUMPING  STATION. 


ECONOMIC  EVAPORATION. 

Feed  water  evaporated  (cubic  feet)   403,011 

Average  temperature  of  leed   144 

Weight  of  one  cubic  foot  water  (pounds)   61.314 

Total  weight  water  evaporated  (pounds)   24,710,217 

Average  steam  pressure  (pounds)   102.9 

Coal  consumed  (pounds)   2,806,723 

Ashes,  clinkers,   etc   232,301 

Total  coal  combustible  (pounds)   2,574,422 

Per  cent  of  ashes  in  coal   8.28 


Pounds  water  evaporated  per'  lb.  coal  (actual)   24,710,217 

  8.80 

2,806,723 


Equivalent  evaporation  from  and  at  212  deg.F.  (actual) .24,710,217  x  1.1117 

 ■     =  9.78 

2,806,723 

Pounds  wat(  r  evaporated  per  lb.  coal  (combustible)   24,710,217 

 =  9.595 

2,574,422 

Equivalent  evaporation  from  and  at  212  deg.F.  (com.)  24,710,217  x  1.1117 

  =  10.670 

2,574,422 
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ANNUAL  REPORT 


OF  MB 


Commissioner  of  Public  Works 


OF  THE 


CITY  OF  ST.  PAUL 


FOR  THE 


YEAR  ENDING  DECEMBER  81,1908 


REVIEW  PUBLISHING  CO 
ST.   PAUL,  MINN. 
1000. 


The  Honorable  the  Common  Council,  St.  Paul,  Minn.: 

Gentlemen:  I  have  the  honor  to  hand  you  herewith  the  annual 
report  of  the  Commissioner  of  Public  Works  for  the  year  1908,  for 
such  action  as  to  your  honorable  body  may  seem  proper. 

Respectfully, 

D.  W.  LAWYER, 


REPORT  OF  THE 

Commissioner  of  Public  Works 

FOR  1908 


To  His  Honor,  the  Mayor,  and  the  Common  Council  of  the  City  of 
St.  Paul: 

Gentlemen:  In  accordance  with  the  requirements  of  the  City  Char- 
ter, Section  9,  Chapter  16,  I  submit  herewith  my  report  as  Commissioner 
of  Public  Works  for  the  year  1908,  which  includes  the  engineering  work 
of  all  departments  of  the  City  Government,  the  Building  Inspection 
Department  and  the  care  and  maintenance  of  streets,  sewers  and 
bridges.  -   ■  ....... 

TOTAL  COST  OF  WORK  FOR  1908.' 


Estimates  (contract  work)  ....    $787,389.40 

Labor  by  city  force  on  streets,  sewers,  bridges,  etc  '  270, 901.  SO 

Bills  of  all  descriptions   71,811.41 

Engineering   (payrolls,   including   Building   Inspection  De- 
partment)  :   37,016 . 62 

Inspection  on  all  work.......   30,117.53 


Total    .  .  .  .  :   ,.  $1,197,236 . 76 

Above  amounts  were  charged  to  various  funds,  as  follows: 

Local  assessment   $499,917.41 

Engineering   37,954.53 

General  .  .  -   322,280.37 

Special    ...    90,307.67 

Street  and  sewer  (including  Street  Railway  Company)   215,458.74 

Bridge  building  and  repairs   31,308.97 


Total  .  $1,197,236.76 


A  detailed  statement  has  been  made  of  the  entire  work  and  expendi- 
tures for  the  year  which  may  be  found  in  the  following  tables,  to  which 
I  call  your  particular  attention. 
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ENGINEERING  DEPARTMENT. 

This  Department,  in  addition  to  the  work  of  the  Department  proper 
in  the  matter  of  surveys,  construction  and  maintenance  of  streets, 
sewers  and  bridges  and  the  inspection  of  buildings,  is  at  the  call  and 
service  of  all  other  City  Departments. 

The  organization  of  the  year  has  been: 

A.  R.  Starkey,  Assistant  Commissioner  of  Public  Works,  in  charge 
of  field  parties  and  contract  work. 

C.  L.  Annan,  Office  Engineer,  in  charge  of  office  force  and  records. 

Four  field  parties  of  three  men  each  were  employed  the  first  nine 
months,  after  which  one  was  disbanded. 

The  office  force  has  consisted  of  four  draftsmen,  two  calculators', 
four  clerks,  including  the  Secretary  to  the  Commissioner,  and  supervisor 
of  sidewalk  and  sprinkling  inspectors,  and  a  blue  printer. 

The  work  of  this  Department  is  increasing  every  year.  On  account 
of  the  additional  appropriation  for  the  year  .1908,  we  have  been  enabled 
to  keep  all  the  work  of  the  Department  and  all  of  the  official  records 
up  to  date,  but  we  have  been  able  to  accomplish  but  little  in  the  way 
of  surveys  for  permanent  records.  I  hope,  however,  to  accomplish  more 
in  this  line  the  coming  year. 

The  year's  disbursements  have  been  as  follows: 

Payrolls.  Bills. 

Surveys  and  records  $11,165.60  $938.40 

Construction    ..;   14,347.53   

Prospective  contracts    1,437.88   

Maintenance    1,331.43   

Departments — Building  Inspection                            7,301.05  5.30 

Other  Departments    1,427.34  ,   


$37,010.83  $943.70 
Building  inspection  charges  are  detailed  as  follows: 

Payrolls.  Bills. 

General  expense                                                          $750.00  $5.30 

Inspection— Plans    1,845.00   

New  buildings    2,194.98   

Old  buildings  . .  .*   510.00   

Elevators    945.00   

Plumbing    1,056.07   


Total 


$7,301.05 


$5.30 
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The  item  of  surveys  and  records  is  subdivided  as  follows: 


Payrolls.  Bills. 

Accounts    $76.79   

Addition  plats    506.97 

Assessments    672.96   

Blue  printing    420.00  5.13 

Cement  testing    175.00  7.70 

Clerical    2,526.26   

House  numbers   253.57  2.50 

Openings    356.59   

Records   3,306.68  401.64 

Slopes   152.22 

Special  surveys   ".  . .  655.38  521.43 

Stardard  maps    916.62  .   

Streets  grades    1,043.42   

Vacations    103.14   


Total   $11,165.60  $938.40 


PERMITS  ISSUED  YEAR  1908. 

To  Whom  Issued.  Purpose  No.  of  Permits. 

Board  of  Water  Commissioners ..  Excavation  in  earth  streets.  1,621 

Board  of  Water  Commissioners ..  Excavation  in  paved  streets...  187 

Builders  and  others  Miscellaneous  use  of  streets...  352 

Contractors   Building  cement  sidewalks   2,638 

Contractors   House  drains   1,531 

Contractors   Moving  houses    46 

North  American  Telegraph  Co ....  Underground  pipe    1 

Northern  Heating  &  Electric  Co..Sandrock  tunnels    3 

Northern  Heating  &  Electric  Co ..  Excavation  in  streets   20 

Northern  Heating  &  Electric  Co..  Poles   6 

Northwestern  Telephone  Ex.  Co ..  Underground  pipes  and  conduits  32 

Northwestern  Telephone  Ex.  Co..  Poles    65 

St.  Paul  City  Railway  Company ...  Conduits    3 

St.  Paul  City  Railway  Company ...  Poles  and  repair  tracks   3 

St.  Paul  Fire  Department  Poles   4 

St.  Paul  Gas  Light  Company  Excavation  in  streets   476 

St.  Paul  Gas  Light  Company.  .....  Conduits    30 

St.  Paul  Gas  Light  Company  Poles   46 

Tri-State  Tel.  &  Tel.  Co  Pole  lines   \  ,   36 
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The  following  is  a  record  of  the  action  taken  on  orders  from  the 
Board  of  Public  Works  during  the  year: 


V/Ildl  aLlCl     \J  1     Wl  UCl  o. 

From  Bd.  Pub.  Wks. 

To  Bd. 

Pub.  Wks. 

Preliminary 
Orders. 

Final 
Orders. 

Reports  & 
Plans. 

Plans  & 

Specific't'ns 

Phano-e  nf  pra.de  

,  . .  .  13 

8 

Curbing  and  improving. .  . 

...  11 

4 

8 

1 

....  35 

30 

38 

26 

Macadamizing   

11 

4 

9 

4 

31 

27 

32  ' 

24 

22 

11 

23 

6 

,  86 

44 

69 

30 

2 

Slope  easements   

40 

20 

29 

21 

Total   

249 

140 

216 

114 

Ten  sets  of  plans  and  specifications  have  been  prepared  for  con- 
tracts awarded  by  the  Common  Council  and  various  departments. 

Additional  orders  and  resolutions  of  the  Common  Council  have  been 
received  as  follows: 

323  for  cement  sidewalks  and  driveways. 
2  for  wooden  sidewalks. 

198  for  brick  crosswalks. 

622  for  wooden  crosswalks. 
-  200  for  cement  crosswalks. 

246  for  various  other  purposes. 

The  orders  for  sprinkling  172  miles  of  streets  have  also  been  carried 

out. 

GENERAL  SUMMARY  OF  CLERICAL  WORK. 

1,268  Direct  orders  from  the  Common  Council  received  and  entered. 

714  Orders  from  Board  of  Public  Works  received  and  entered. 

216  Reports  to  Board  of  Public  Works  made. 
372  Copies  of  plans  and  specifications  prepared. 

474  Maps,  plans  and  profiles  made. 
7,564  Blueprints  made. 
7,095  Permits  issued. 

711  House  numbers  applied  for. 
1,194  Bills  allowed. 

298  Estimates  allowed. 
5,082  Complaints  entered,  filed  and  investigated. 

The  following  blank  forms  have  been  added  to  the  135  previously 
existing: 
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No. 

136 

Asst.  Engineer's  Report  on  finished  work. 

No. 

137 

Application  to  Examining  Board  for   Plumber's  License 

No. 

138 

Distribution  sheet. 

No. 

139 

Calculation  record. 

No. 

140 

Conveyance  record. 

No. 

141 

Order  on  storekeeper. 

No. 

142 

Application  for  house  drain  permit. 

No. 

143 

Elevator  certificate. 

No. 

144 

House  drain  inspector's  record. 

No. 

145 

"Y"  branch  location  record. 

No. 

146 

Contractor's  permit  to  Sewer  Department. 

No. 

147 

Back  water  release. 

No. 

148 

Notice  to  City  Treasurer  of  advance  sewer  payment. 

STANDARD  MAPS. 

Fair  progress  has  been  made  oil  the  standard  maps.  Six  half  sec- 
tions have  been  replatted  with  care,  and  six  finished  tracings  have  been 
made  and  blueprinted  for  current  use. 


ADDITION  PLATS. 

Eighteen  plats  of  additions,  subdivisions  and  re-arrangements  have 
been  accepted  and  filed  for  record.  The  number  of  lots,  729,  was  little 
more  than  one-third  of  those  platted  last  year.    See  Table  27. 


STREET  AND  ALLEY  GRADES. 

Grades  have  been  established  on  twenty-seven  streets  and  seven 
alleys,  a  total  of  7.62  miles. 

Grades  have  been  changed  on  six  streets. 

Profiles  of  all  grades  established  and  changed  have  been  hied  with 
the  Register  of  Deeds.    See  Tables  30  and  31. 

OPENINGS. 

Condemnation  proceedings  have  been  completed  and  plats  filed  for 
record  for  opening  or  widening  eight  streets  and  two  alleys  and  for  one 
sewer  easement.  Plans  have  .been  made  for  thirty-two  proposed  open- 
ings.   See  Table  28. 

VACATIONS. 

Notwithstanding  that  a  vacation  is  not  a  vacation  until  it  is  a  matter 
of  record,  there  are  many  cases  of  proceedings  thus  incomplete.  Two 
cases  out  of  the  fourteen  favorably  passed  by  the  Common  Council  the 
past  few  years  are  in  this  class. 
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There  is  one  case  of  a  vacation  which  was  recorded  this  year  that 
should  have  been  recorded  nearly  three  years  earlier.  Seven  other  in- 
stances- of  failure  to  record  will  be  noted  in  Table  29. 

There  should  be  a  provision  in  the  vacation  law  making  this  Depart- 
ment officially  cognizant  of  a  petition  for  vacation  in  order  that  public 
rights  in  the  way  of  sewers,  water  mains,  etc.,  might  be  guarded. 

No  less  than  three  vacations  were  made  by  the  District  Court  in 
1908.  Of  these  also  we  have  no  official  notification  and  our  knowledge 
in  any  such  case  is  incidental. 

SLOPE  EASEMENTS. 

Easements  for  slopes  encroaching  on  private  property  in  the  case 
of  streets  and  alley  grading  have  been  condemned  in  twenty-five  actions 
on  a  frontage  of  about  eight  miles. 

Detailed  plans  for  several  additional  cases  have  been  prepared.  See 
Table  32. 


PARKS. 


Surveys  and  duplicate  plats  have  been  made  under 
Board  of  Park  Commissioners,  as  follows: 


rders  of  the 


Title.  No. 

Indian  Mounds  Park  Extension  No.  2  1229 

Wheelock  Parkway    1293 

Reserve   Boulevard   1315 

Como  and  River  Boulevard   1479 

Linwood  Park    1481 


Resolution 

Approved.       Plat  No. 


Sept.  3,  1907 

Dec.  16,  1907 

Feb.  3,  1908 

Nov.  5,  1908 

Nov.  5,  1908 


L339 
1349 
1351 
1372 
1373 


Proceedings  for  acquirement  have  been  completed  for  the  following 
parks  and  recorded  copies  have  been  filed  with  the  Register  of  Deeds, 
Board  of  Park  Commissioners  and  Commissioner  of  Public  Works. 


Assessment  Records 
Title.  Confirmed  by        Register  of  Deeds. 

B.  P.  W.  Date.       Bk.    Page.    C.  P.  W 


Horton  Park   Dec.  9,  '07 

Indian  Mounds  Park  Ex- 
tension No.  2  Nov.  4,  '07 

Ramsey  Triangle   Apr.  9,  '08 

Newell  Park   Apr.  16,  '08 


Feb. 

4, 

'08 

3 

7 

1332 

Feb. 

24, 

'08 

3 

8 

1339 

Apr. 

14, 

'08 

3 

9 

1338 

Apr. 

16, 

'08 

3 

10 

1331 

The  total  area  of  Park  property,  title  to  which  is  recorded,  is  now 
1,372  acres.  , 
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CONTRACT  WORK. 

Construction  and  maintenance  have  been  carried  on  during  the  year 
under  175  contracts,  75  of  which  were  carried  over  from  the  preceding 
year,  as  shown  in  the  following  tabulation: 


1908  CONTRACTS. 


AWARDED  BY 


Class  of  Work. 


o  o 

CTj  (J 

o  s 
pq  x> 


o  e 

o 

•a  O 

u 

a  u 

O  <L> 

PQ  S 


Grading   

Curbing   

Macadamizing 

Paving  ".  

Sewers  .'  

Water  

Miscellaneous 


27 
2 
5 
7 

40 


27 
2 
7 
9 

42 
4 
9 


Total 


83 


Total  estimates  on  all  contracts  $787,389.40. 


100 


75 


INSPECTION  ON  CONTRACT  WORK. 

Total  inspection  on  all  city  work   $26,147.26 

Total  inspection  on  contract  work   24,906.42 

Total  inspection  on  work  charged  to  special  funds  or  cor. 

porations   1,240.84 

Total  value  of  contract  work   783,823.82 

Cost  of  inspection  a  little  more  than  three  per  cent. 


SEWERS. 

Work  has  been  carried  on  the  past  year  under  ninety-five  contracts. 

With  the  exception  of  the  St.  Anthony  Park  system,  which  will  be 
finished  early  in  the  spring,  the  following  important  sewer  systems  have 
been  completed  during  the  year: 
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The  Brown  Ave.  system  in  the  Sixth  ward   $15,390.00 

The  Case  St.  system  in  the  Ninth  ward   14,920.00 

•  The  Duke  St.  system  in  the  Fifth  ward   15,600.00 

The  Burns  Ave.  system  in  the  Second  ward   37,880.00 

The  Maryland  St.  system  in  the  Eighth  and  Twelfth  wards..  27,000.00 

The  Ottawa  Ave.  system  in  the  Sixth  ward   10,390.00 

The  South  St.  system  in  the  Eighth  ward   97,500.00 

The  Stickney  St.  system  in  the  Sixth  ward     12,460.00 

The  St.  Anthony  Park  system  in  the  Tenth  ward   317,000.00 

The  Warrendale  system  in  the  Twelfth  ward   49,760.00 


Total   $597,900.00 


Bonds  have  been  isued  for  $150,000.00,  consequently  about  double 
this  amount  will  be  expended  the  coming  year  in  sewer  extension. 
Table  5  shows  the  detail  of  sewer  contracts. 
Total  of  estimates  allowed  $503,236.81. 

SEWER  CONNECTIONS. 

The  number  of  sewer  connections  made  during  the  past  year  was 
1,571,  a  gain  of  about  19  per  cent  over  last  year.  Table  20  gives  the 
total  sewer  connections  by  year  since  1890.  All  of  the  connections  have 
recorded  plans  on  file  in  the  Sewer  Department.  Two  inspectors,  one 
draftsman  and  a  clerk  attend  to  this  work.  They  are  paid  from  the 
General  Fund,  which  is  reimbursed  from  fees  collected  for  permits  issued 
by  this  department. 

PAVING. 

Only  1.94  miles  of  paving  have  been  laid  during  the  year,  and  less 
than  half  of  this  was  new  pavement,  as  shown  in  Table  15.  The  average 
cost  of  paving  has  been: 


For  asphalt  on  concrete  .....$2.35  per  sq.  yd. 

For  asphalt  resurfacing   1.75  per  sq.  yd. 

For  brick  on  concrete   2.35  per  sq.  yd. 

For  sandstone  on  concrete   2.89  per  sq.  yd. 


Table  9  shows  the  detail  of  the  thirteen  contracts  under  which  the 
work  was  done,  amounting  to  $82,593.73. 

Table  16  is  a  complete  list  of  paved  streets  and  alleys. 

In  addition  to  the  regular  contract  work  has  been  that  of  the  Cathe- 
dral Association  on  Summit,  Selby  and  Dayton  Aves.  and  Third  St. 

Part  of  Summit  Ave.  between  Chestnut  and  Third  Sts.  was  vacated 
and  reopened  and  widened  on  the  east,  necessitating  regrading,  recurb- 
ing,  repairing,  the  rebuilding  of  a  retaining  wall  and  four  flights  of  steps, 
new  sidewalks  and  fences,  and  the  removal  of  the  Soldiers'  Monument. 
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This  work,  involving  the  expenditure  of  about  $13,000.00,  was  done  under 
the  plans  and  directions  of  the  Engineering  Department. 

In  consideration  of  the  vacation  of  a  strip  adjoining  the  Farwell, 
Ozmun,  Kirk  &  Co.building  abutting  on  Second  St.,  this  firm  paved  the 
remaining  width  of  the  street  at  a  cost  of  about  $2,000.00. 

PAVING  REPAIRS. 

The  repairs  of  asphalt  pavements  were  made  under  contract,  as 
usual,  but  the  brick  and  stone  pavements  were  repaired  by  day  labor. 

The  details  of  the  general  repairs  on  asphalt  pavements  are  shown 
in  Table  24. 

The  distribution  of  expense  is  as  follows: 

Street  and  sewer  fund  $10,466.04 

Contract  reserve    235.95 

City  Railway  Company   3,615.28 

fetal   *  •  .$14,317.27 

The  total  area  of  pavements  on  which  repairs  were  made  was  258,789 
square  yards.  The  total  area  of  repairs  was  13,210  square  yards,  or  about 
5  per  cent  of  the  whole.  The  cost  of  maintenance  was  consequently  a 
little  more  than  5  cents  per  square  yard  of  pavement,  or  about  the  aver- 
age of  the  past  four  years. 

ASPHALT  PAVING  RE'PAIRS. 

Cuts  in  asphalt  pavements  made  by  the  Water  Department,  heating, 
lighting  and  telephone  companies,  sewer  contractors  and  others,  and 
which  were  repaired  under  the  terms  of  the  general  contract,  cost 
$3,132.84. 

The  contractor  collected  the  various  accounts  on  bills  certified  by 
the  Department  Inspector. 

BRICK  AND  STONE  PAVING  REPAIRS. 

Repairs  other  than  on  asphalt  pavements  have  been  made  by  day 
labor  as  during  the  previous  year. 

The  total  expenses  for  the  year  were  $3,194.73. 

The  rates  charged  the  public  service  corporations  for  repairs  were 
as  follows: 

Repaving.  New  Blocks. 

Brick   $1.00  $1.00 

Granite                                                                       1.20  2.00 

Sandstone                                                                   1.20  1.65 

Macadam  repairing    1.50 

Concrete   $1.25  per  sq.  yd. 

Cleaning   25  per  hour. 

Inspection    2.50  per  day. 
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STREET  AND  ALLEY  IMPROVEMENT. 

In  addition  to  the  paving  contracts,  fifty-two  contracts  for  the  im- 
provement of  streets  and  alleys  have  been  in  effect  during  the  year  1908, 
as  follows: 

Grading    39    amount  expended  $46,844.91 

Curbing,  etc   4    amount  expended  15,159.57 

Macadamizing   9    amount  expended  41,750.10 

The  details  of  this  work  is  given  in  Tables  6  and  8,  and  a  list  of  all 
the  streets  improved  by  curbed  side  lawns  is  given  in  Table  14. 

ROAD  IMPROVEMENTS. 

About  $200,000.00  have  been  appropriated  within  the  last  four  years 
for  road  improvements.  An  average  of  about  $30,000.00  a  year  for  the 
betterment  of  the  main  arteries  of  traffic  to  and  from  the  city  has  been 
placed  in  the  budget,  in  addition  to  special  appropriations  aggregating 
$66,000.00  for  the  improvement  of  University  Ave.  Bonds  to  the  amount 
of  $10,000.00  were  issued  for  the  purpose  of  surfacing  Minnehaha  St. 
Table  7  will  show  in  detail  the  disbursements  by  years  and  the  amounts 
raised  by  assessment  on  such  property  extending  along  these  thorough- 
fares as  could  be  taxed  for  the  improvements.  The  total  expenditure  in 
the  four  years  for  the  betterment  of  34.08  miles  has  been  $336,077.73.  ' 

$29,000.00  is  the  budget  appropriation  for  1909,  appropriated  as  fol- 
lows: 

Afton  Road    $7,500.00 

Hudson  Road    2,500.00 

Stillwater  Road    3,500.00 

Mississippi  St   7,000.00 

Concord  St. 
River  Road 
Oakdale  Ave. 
Cherokee  Ave. 
Goff  Ave. 

Rose  St   1,500.00 

Polander  Road   '   1,000.00 

Total   $29,000.00 

MACADAMIZED  STREETS. 

Not  quite  four  miles  of  streets  have  been  macadamized  the  past  year. 
About  half  the  cost  was  met  by  assessment  of  property  benefited. 

University  Ave.  is  now  completely  curbed  and  improved  from  Cedar 
St.  to  the  west  city  limits;  paved  with  asphalt  from  Cedar  St.  to  Dale  St. 
and  macadamized  in  a  first-class  manner  with  granite  surfacing  from 
Dale  St.  west. 
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The  stone  for  the  Dale  St.  macadam  was  broken  by  the  City  crusher, 
a  contract  was  let  for  the  necessary  grading  and  the  hauling  and  spread- 
ing of  material,  and  the  Street  Department  furnished  the  crushed  stone 
and  rolled  the  work.    The  cost  was  distributed  as  follows: 


Grading,  draining,  hauling  and  spreading  macadam   $3,673.86 

Crushed  stone  r   916.64 

Sprinkling  and  rolling   150.00 

Inspection    259.50 


Total    $5,000.00 


Table  8  shows  the  details  of  the  macadam  contracts  on  which  esti- 
mates of  $41,750.10  were  allowed. 

Table  17  is  a  complete  list  of  macadamized  streets. 

SIDEWALKS. 

There  were  laid  under  the  city  contracts  23^4  miles  of  cement  and 
1  1-3  miles  of  wooden  sidewalks. 

The  total  amount  of  estimates  allowed  for  the  building  of  cement 
sidewalks  was  $73,689.14,  and  for  wooden  sidewalks  $84.38. 

There  were  also  constructed  under  private  contract  37*/>  miles  of 
cement  sidewalks,  and  by  the  street  force  under  orders  from  the  Com- 
mon Council,  1*4  miles  of  wood  sidewalks  from  one  foot  to  four  feet 
wide. 

There  remains  a  little  less  than  seventeen  miles  of  the  wood  side- 
walks which  have  been  laid  in  the  past  nine  years.  Some  of  the  out- 
lying sidewalks  which  were  built  before  the  year  1900  are  still  in  place 
in  a  dilapidated  state,  though  not  worth  renewal  or  repair.  Where  the 
planks  rest  firmly  on  the  ground,  some  of  this  sidewalk  has  been 
allowed  to  remain. 

CROSSWALKS. 

There  are  now  in  the  City  nearly  65  miles  of  crosswalks,  a  general 
statement  concerning  which  is  appended. 


Approximate  Approximate 

Kind.              Number.            Cost.  Length.  Miles. 

Brick  and  stone                 521            $27,310.00  20,440  ft.  3.871 

Brick                                    490               11,250.00  20,900  ft.  3.958 

Cement                               362                8,550.00  16,140  ft.  3.056 

Wood                                 5,671               77,410.00  283,870  ft.  53.762 


Totals    7,044  $324,520  00  341,350  ft.  64.647 
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The  distribution  of  crosswalks  by  wards  is  as  follows: 
Brick  and 

Ward.  Stone.       Brick.     Concrete.    Wood.  Total. 

First   .'  .    36  31  6  851  924 

Second   '   2  35  657  694 

Third    52  23  ..  62  137 

Fourth    9  1  ..  4  14 

Fifth    136  50  2  496  684 

Sixth    56  70  ..  996  1,122 

Seventh    37  114  77  346  574 

Eighth    101  42  22  716  881 

Ninth    40  67  3  379  489 

Tenth    21  6  58  480  565 

Eleventh    23  37  51  431  542 

Twelfth    8  14  143  253  418 

Total    521  490  362  5,671  7,044 

BRICK  CROSSWALKS'  BUILT  BY  CITY  FORCE  1908. 

Ward.  Number.  Cost.  Length. 

First   

Second   

Third   

Fourth   

Fifth   

Sixth   

Seventh  

Eighth   

Ninth   

Tenth   

Eleventh   

Twelfth   


,  ,  3 

$57.73 

120 

ft. 

27 

592.60 

1,209 

ft. 

,  ,  "18 

360.05 

518 

ft. 

1 

25.84 

42 

ft. 

16 

427.01 

790 

ft. 

27 

664.33 

1,537 

ft. 

19 

307.49 

550 

ft. 

14  ' 

276.21 

583 

ft. 

30 

734.33 

1,561 

ft. 

6 

120.87 

226 

ft. 

32 

674.51 

1,415 

ft. 

9 

238.13 

446 

ft. 

202 

$4,479.10 

8,997 

ft. 

1.704  miles 
50c  per  lin.  ft 


WOOD  CROSSWALKS  BUILT  BY  CITY  FORCE  1908. 

Ward.               Number.  Cost.  Length. 

First   103  $1,649.78  5,172  ft. 

Second                                      68  1,047.04  3,342  ft. 

Third                                          2  19.55  50  ft. 

Fourth      .... 

Fifth                                          62  1,028.77  3,205  ft. 

Sixth   142  2,266.45  7,296  ft. 

Seventh                                    14  204.52  571  ft. 

Eighth                                        94  1,476.85  4,666  ft. 

Ninth                                          21  348.49  998  ft. 

Tenth                                          22  434.98  1,283  ft. 

Eleventh                                     92  1,503.79  4,740  ft. 

Twelfth                                       3  50.30  144  ft. 


623  $10,030.52         31,467  ft— 5.959  miles 

32c  per  lin.  ft. 
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CEMENT  CROSSWALKS'  BUILT  BY  CITY  FORCE  1908. 


Ward.               Number.  Cost.  Length. 

First                                             6  $1371.69             264  ft. 

Second     

Third     

Fourth     

Fifth                                             2  38.67              46  ft. 

Sixth     

Seventh                                      29  618.92          1,161  ft. 

Eighth                                          12  297.69             552  ft. 

Ninth    •  •  •  •-  

Tenth   58  1,372.78          2,519  ft. 

Eleventh                                     14  346.94             698  ft. 

Twelfth                                       78  1,838.38          3,756  ft. 


199  $4,651.07  8,996  ft.— 1.704  miles 

52c  per  lin.  ft. 

STAIRWAYS. 

About  $650.00  have  been  spent  in  building  and  '  repairing  wooden 
stairways.  Five  small  flights  have  been  wholly  rebuilt,  and  consider- 
able repairs  made  on  two  longer  flights. 

The  new  wooden  stairways  are  located  as  follows: 
On  the  Brown  avenue  approach  from  Concord  street  to  the  Hen- 
dricks school. 

In  the  alley  extending  from  the  head  of  Thompson  Ave.  to  Irvine 
Avenue. 

From  Jackson  street  to  Capitol  Heights  near  the  Sherburne  avenue 
lookout. 

From  the  end  of  the  Robert  street  bridge,  to  Second  street. 

From  Goodrich  avenue  east  of  Leech  street  to  the  Omaha  Railway. 

About  $250.00  were  spent  in  repairing  the  two  stairways  leading 
to  Prospect  Terrace. 

Three  new  stone  stairways  were  necessitated  by  the  change  in  Sum- 
mit avenue,  which  moved  the  street  to  the  east;  one  on  either  side  of 
S'elby  avenue,  and  one  on  the  south  side  of  Dayton  avenue. 

A  short  flight  of  cement  steps  were  also  required  at  the  south-east 
corner  of  Summit  avenue  and  Third  street. 

Table  13  gives  the  detail  of  stairways. 

BRIDGES. 

Bridge  maintenance  has  been  under  the  charge  of  Mr.  Wm.  S. 
Batson,  Superintendent  of  Bridges,  and  the  most  important  piece  of 
work  was  the  removal  of  the  piers  of  the  proposed  Broadway  bridge, 
which  have  been  standing  in  the  river  for  the  past  eighteen  years. 
The  work  begun  last  year  by  A.  F.  Swanson,  who  defaulted  in  his  con- 
tract after  receiving  estimates  to  the  amount  of  $3,570.00,  was  continued 
by  G.  W.  Oakes  &  Co.,  and  was  practically  finished  in  December,  1908, 
though  final  estimate  was  not  allowed.  The  total  amount  of  the  two 
contracts  is  $17,225.00. 
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The  Harriet  Island  bridge  has  been  finished  by  the  Department 
force,  and  considerable  work  has  been  done  on  the  Third  street,  Sixth 
street  and  Smith  avenue  bridges. 

Two  of  the  three  spans  of  the  new  State  street  bridge  have  been 
erected  by  the  Chicago,  Great  Western  Railway  Co.,  and  the  work  is 
progressing. 

Nearly  $38,000.00  has  been  expended  from  the  Bridge  Fund,  the 
greater  part  of  this  having  been  for  maintenance. 

Table  12  shows  the  distribution  of  Bridge  Fund  disbursements 
amounting  to  $31,308.97. 

Repairs  done  by  the  bridge  force  for  other  Departments  have  been 
charged  as  follows: 

Market  Department,  Jackson  street  sheds   $265.28 

Water  Department,  high  service  reservoir   944.10 

Lighting  Department,  erection  of  arc  lights   214.84 


Total 


$1,424.22 


It  will  be  necessary  to  make  quite  extensive  repairs  on  both  the 
High  and  Wabasha  street  bridges,  and  I  would  estimate  the  amount  of 
money  required  for  this  work,  as  well  as  new  construction  work,  as 
follows : 


REPAIRS. 

Reflooring  776  feet  of  Wabasha  St.  bridge   $10,700.00 

Reflooring  2,180  feet  of  High  bridge   26,400.00 


NEW  CONSTRUCTION. 

New  bridge  and  abutments  on  Lexington  Ave.,  $41,000.00, 
one  third  of  which  would  have  to  be  paid  by  the  railroad 
company,  as  per  agreement  made  in  1891,  when  the  present 
bridge  was  constructed   27,333.00 

This  contemplates  a  city  bridge  which  is  asked  for  by  the 
Park  Board  on  account  of  the  approach  to  Como  Park. 
The  present  structure  has  been  up  for  seventeen  years  and 
to  maintain  will  require  the  expenditure  of  about  $4,000.00. 

Provided  the  railroad  company  builds  a  bridge  on  Earl  St., 
across  their  right  of  way  it  will  require  an  appropriation 
on  the  part  of  the  City  for  the  approaches  at  York  St.,  on 
the  north  and  Rose  St.  on  the  south,  with  a  60  ft.  bridge 
over  Seventh  street  of   35,000.00 

Vandalia  St.  bridge  over  the  Chicago,  Milwaukee  &  St.  Paul 
Ry.,  which  contemplates  the  necessary  abutments  with  the 
ordinary  combination  structure,  being  a  roadway  18  feet 
wide  with  two  six  feet  sidewalks   12.000.00 
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SPRINKLING. 

The  $40,000.00  appropriated  for  the  year's  sprinkling  was  expended 
between  April  15th  and  September  30th.  Practically  the  same  territory, 
divided  into  eleven  districts,  was  sprinkled  as  during  the  previous  year. 

The  average  number  of  miles  per  district  per  day  was  sixteen,  and 
the  average  number  of  wagons  per  district  was  six. 

Nearly  180  miles  of  streets  were  sprinkled  each  day. 

The  distribution  of  expense  was  as  follows: 


Team    work   $33,017.50 

Inspection   2,088.00 

New  stand  pipes   218.95 

Repairs  to  stand  pipes   2,054.34 

Repairs  to  sprinkling  wagons   2,955.90 


$40,334.69 

Receipts    $401.98 


Net  charge  to  fund   $39,932.71 


This  is  the  eighth  and  last  year  of  the  rather  unsatisfactory  attempt 
to  sprinkle  the  mileage  that  should  be  sprinkled  and  at  the  same  time 
keep  within  the  appropriation  of  $40,000.00. 

The  mileage  has  increased  from  142  in  1901  to  180  in  1908.  There 
have  been  72  sprinkling  wagons  in  service  the  past  year.  Wi-th  the  same 
appropriation  and  equipment  as  in  1903  and  continued  extensions  of 
mileage,  the  seasons  have  necessarily  been  shortened  and  the  Street  and 
Sewer  Fund  has  been  drawn  on  to  meet  imperative  demands  for  dust 
laying  in  October  and  November. 

At  the  Spring  election  the  City  Charter  was  amended  with  respect 
to  sprinkling.  On  May  12th  the  Common  Council  adopted  the  amend- 
ment. 

Under  its  provisions,  the  Commissioner  of  Public  Works  carries  out 
the  Council  orders  for  sprinkling  and  assesses  the  cost  of  same  to 
abutting  property.  The  assessment  roll  is  transmitted  to  the  County 
Auditor,  who  embodies  it  in  the  general  tax  list.  An  appropriation  of 
$60,000.00  for  1909  and  $40,000.00  for  1910  is  authorized,  after  which  the 
assessments  collected  are  estimated  to  cover  the  cost  from  year  to  year. 

DRINKING  FOUNTAINS. 

No  new  fountains  were  installed  during  the  year. 
The  cost  for  maintenance  was  $1,100.58,  including  water  bills  to  the 
extent  of  $810.00. 
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VOTING  BOOTHS'. 

The  erection,  repair  and  furnishing  of  booths  preparatory  for  elec- 
tion service,  and  the  razing  and  storing  of  the  same  thereafter,  is  no 
inconsiderable  part  of  the  cost  of  election. 

Every  other  year  this  work  devolves  upon  our  Department. 

In  1908  booths  were  erected  for  the  municipal  election  in  May  to 
the  number  of  ninety-two.  This  includes  five  new  booths  built  at  a 
cost  of  $120.00  each.  With  the  exception  of  thirty  booths  they  were 
allowed  to  stand  until  the  November  election,  though  it  was  necessary 
to  remove  and  replace  the  furniture. 

The  total  number  of  voting  places  furnished  was  one  hundred  and 
thirty-four,  thirty-two  of  these  having  been  established  in  various  ex- 
isting buildings. 

The  total  expenditure  amounting  to  $18,947.93  is  tabulated  as 
follows : 

Payrolls.  Bins. 

Erection  and  repairs  $11,084.58  $2,369.39 

Furniture,  chairs,  stoves,  lamps,  etc   716.15 

Fuel    . .   ,      v  -|-1,542.01 

Removing  and  storing   3,235.80 

Total   $14,320.38  $4,627.55 

-f-  $705.75  of  this  amount  is  included  in  1909  accounts. 

UNDERGROUND  CONDUITS. 

Sixty-nine  permits  have  been  issued  for  sub-way  work  to  the  fol- 
lowing extent: 

Pipe   lines   2,280  ft. 

Conduits   15,684  ft. 

Tunnels    .  ]s   150  ft. 

More  particularly  distributed  as  below: 

PIPE  LINES  LAID  FOR  VARIOUS  PURPOSES  IN  1908. 
For  Telephone  Strvice 

Northwestern  Telephone  Exchange  Company   1,490  feet 

For  Electric  Lighting. 
St.  Paul  Gas  Light  Company   790  feet 


Total 


2,280  feet 
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CONDUITS  CONSTRUCTED  IN  1908. 


For  Electric  Lighting. 

Northern  Heating  and  Electric  Company   59  feet 

For  Electric  Power. 
St.  Paul  City  Railway  Company    125  feet 

For  Telephone  Service. 
Tri-State  Telephone  and  Telegraph  Company   15,269  feet 

For  Telegraph  Service. 

North  American  Telegraph  Company   55  feet 

For  Steam  Heating. 
Northern  Heating  and  Electric  Company   176  feet 


Total    15,684  feet 

TUNNELS  CONSTRUCTED  IN  1908. 
Northern  Heating  and  Electric  Company   150  feet 


The  total  length  of  sub. ways  now  in  the  City,  all  pipe  lines,  conduits 
and  tunnels,  exclusive  of  sewers  and  water-ways,  is  about  one  hundred 


and  three  miles,  as  follows: 

Miles. 

North  American  Telegraph  Company   2.77 

Northern  Heating  and  Electric  Company   6.86 

Northwestern  Telephone  Exchange  Company   32.16 

St.  Paul  City  Railway  Company   14.61 

St.  Paul  Gas  Light  Company   24.24 

Tri-State  Telephone  and  Telegraph  Company   18.69 

Western  Union  Telegraph  Company   3.94 

Miscellaneous,  for  heating,  lighting,  power,  transmission  and 

transportation    .23 


Total   103.00 


POLE  LINES. 

One  hundred  and  sixty  permits  have  been  issued  for  setting  poles 
and  stringing  wires. 

The  following  table  shows  miles  of  line  constructed  and  renewed 
by  various  corporations,  also  total  mileage  now  in  service  in  the  City: 


OF  THE  CITY  OF  ST.  PAUL  FOR  1908. 


21 


Total 

Corporation.                Miles              Miles  Constructed  Miles 

1908.           Renewed  Previously.  in 

1908.  Place. 

Am.  Dis.  Telegraph  Co                            ....  .50  .50 

Am.  Tel.  &  Tel.  Co                                ....  7.77  7.77 

J  City  Water  Works                                 ....  2.30  2.30 

East  Side  Electric  Co                              ....  2.16  2.16 

Northern  H.  &  E.  Co     .80  .80 

North  Am.  Tel.  Co                                 ....  9.75  9.75 

N.  W.  Elec.  Equip.  Co                            ....  .47  .47 

N.  W.  Tel.  Ex.  Co               3.69                 .87  197.38  200.20 

St.  Croix  Power  Co   2.58  2.58 

St.  Paul  City  Ry.  Co  80               ....  57.00  57.86 

St.  Paul  Fire  Alarm                                 ....  40.08  40.08 

St.  Paul  Gas  Light  Co...     4.28                 .14  85.32  89.46 

Tri-State  Tel.  &  Tel.  Co.     2.22                 .14  119.17  121.25 

Union  Mnfg.  Co                  .....               ....  7.59  7.59 

Western  Union  Tel.  Co                           ....  16.97  16.97 


Total    11.05  1.15  549.84  559.74 


BUILDING  INSPECTION  DEPARTMENT. 

The  supervision  of  building  construction  in  the  City  of  St.  Paul 
has  been  under  the  direct  charge  of  Mr.  F.  H.  Ellerbe,  Principal  Assist- 
ant Inspector,  with  the  following  assistants: 

2  Inspectors  of  Buildings. 

1  Inspector  of  Plumbing. 

1  Inspector  of  Elevators. 

1  Office  Clerk. 

The  total  amount  expended  in  erecting,  altering  and  repairing  build- 
ings amounts  in  the  aggregate  to  $8,150,403.00,  which  is  somewhat  less 
than  the  figures  of  last  year,  but  the  number  of  permits  issued  and 
buildings  constructed  is  numerically  more. 

For  some  time  past  we  have  felt  that  our  Building  Code,  which  was 
adopted  in  1901  was  not  up  to  the  recent  practice,  particularly  on  rein- 
forced concrete  construction  and  the  requirements  for  apartment 
houses,  and  a  great  many  amendments  have  also  been  made  which  are 
not  in  the  published  Code  and  which  led  to  confusion  on  account  of 
architects,  in  some  instances,  not  being  posted  in  regard  to  the  changes 
made,  but  in  accordance  with  a  request  of  the  Common  Council  a  com- 
mission has  been  appointed  to  revise  the  Code  and  I  trust,  within  a 
short  time,  we  shall  have  a  Code  which  in  every  particular  will  be  up 
to  the  requirements  of  the  best  modern  practice. 

The  work  of  the  Department  in  the  examination  of  plans  and  the 
inspection  of  buildings,  elevators  and  plumbing  has  been  carried  on  in  a 
careful  and  methodical  manner. 

The  following  tables  give  the  cost  of  construction,  character  of  the 
materials  used  and  the  location  by  wards. 
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REPORT  OF 

BUILDING  OPERATIONS  IN  THE  CITY  OF  SAINT  PAUL  FOR 
THE  YEAR  ENDING  DECEMBER  31ST,  1908. 

Total  amount  expended  in  erecting,   altering   and  repairing 

building    aggregates   $8,150,403 


2,127  building  permits  were  issued  during  the  year,  total  cost, 

as  estimated  by  owners   6,019,851 

1,118  plumbing  permits  were  issued  during  the  year,  total  cost, 

as  estimated  by  owners   335,850 

20  per  centum  of  estimated  cost  added  to  cover  undervaluation  1,271,140 
Miscellaneous  improvements  not  included  in  the  foregoing 

amounts    400,000 

Building  and  repairing  buildings  at  Fort  Snelling   31,812 

Repairs  at  State  Capitol  building...'   2,000 

Repairs  and  building  at  Agricultural  School   9,750 

New    buildings    and    repairs    to    building    at    State  Fair 

Grounds                                                                             ,  80,000 


$8,150,403 

56  Permits  for  moving  buildings  were  issued  during  the  year. 

6  House  movers'  licenses  were  issued  during  the  year. 

79  Plumbers'  licenses  were  issued  during  the  year. 

121  Elevator  operators'  licenses  were  issued  during  the  year. 

FIRST  WARD. 

No.  Cost. 

128  Frame  dwellings,  new    $234,300 

32  Frame    dwellings,    repaired   18,075 

2  Frame  stores  and  dwellings,  new   5,500 

1  Frame  flat  building,  new   6,000 

1  Frame  store  and  dwelling,  brick  veneered,  new   2,500 

1  Brick  store  and  dwelling,  new   4,500 

1  Cement  block  dwelling,  new   3,500 

1  Cement  block  shelter  house  (Park  Bd.),  new   3,000 

1  Brick  addition  to  store  building   3,500 

1  Brick  boiler  house   600 

10  Frame  barns,  new   1,075 

2  Frame  store  buildings,  new   2,000 

2  Frame  sheds,  new    500 

2  Frame  shops,  new   750 

1  Frame  store  and  office,  new   600 

1  Frame  storeroom,  new   1,500 

1  Frame  greenhouse,  new   1,500 

1  Frame  coal  office,  new  •   300 


189 


$289,700 
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SECOND  WARD. 

No.  Cost. 

117  Frame  dwellings,  new   $253,550 

3G  Frame  dwellings,  repaired   18,065 

3  Frame  flats    8,300 

1  Brick  store  and  flat   3,000 

1  Brick   store   2,000 

2  Brick    factories   47,000 

1  Brick  building,  repaired   500 

1  Brick  flat  building,  repaired   2,000 

1  Cement  block  dwelling   3,000 

1  Cement  block  store  and  dwelling   3,000 

1  Cement  block  barn   300 

1  Frame  club  house    10,000 

1  Frame  machine  shop    700 

1  Frame  bowling  alley    1,000 

1  Frame  ice  house,  new   2,150 

1  Frame  ice  house,  repaired   1,000 

6  Frame  sheds    1,150 

9  Frame  barns    2,150 

2  Frame  shed  garages    300 


187  $359,165 

THIRD  WARD. 

No.  Cost. 

11  Brick  buildings,  repaired   $17,075 

1  Brick  warehouse,  new    45,000 

1  Brick  machine  shop    5,000 

1  Brick  shelter  shed   1,000 

1  Stone  school  building,  repaired   3,000 

4  Elevators  installed    11,865 

1  Elevator  altered   350 

1  Cement  block  dwelling,  new   3,000 

1  Cement  block  barn,  new   500 

1  Frame  duplex  dwelling,  new   6,000 

5  Frame  dwellings,  repaired   1,125 

1  Frame  church,  repaired   400 

1  Frame  warehouse,  new    4,000 

2  Frame  barns,  new    5  000 

2  Frame  sheds,  new   750 


34  $104,065 
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FOURTH  WARD. 


No.  Cost. 

1  Steel  and  brick  building  for  department  store   $225,000 

1  Stone  office  building..!   150,000 

1  Stone  and   brick   Masonic  Temple   130,000 

1  Brick  hotel  building    24,000* 

6  Brick  business  buildings,  new   123,000 

6  Brick  business  buildings,  remodeled   81,000 

36  Brick  buildings  repaired  or  adidtions  to   89,000 

1  Brick  warehouse  and  stable,  new   15,000 

1  Brick  barn,  new   1,500 

1  Brick  garage,  new    6,700 

1  Brick  and  reinforced  concrete  building   31,000 

2  Brick  shops   .   3,000 

1  Brick  addition  to  hall   5,000 

1  Brick  store  building   500 

1  Brick  flat  building    15,000 

1  Brick  female  academy    75,000 

1  Brick  church,  repaired   4,000 

1  Brick  Smokestack    4,500 

1  Stone  hospital,  repaired   '   5,000 

1  Stone  building,  repaired    1,200 

1  Stone  foundation  for  female  academy   13,000 

1  Sprinkling  system  installed   15,000 

1  Brick  bake  oven   650 

1  Cement  block  building  for  flats   5,000 

1  Brick  addition  to  hospital   5,000 

1  Frame  building  remodeled    10,000 

10  Frame  dwellings  repaired    5,575 

1  Frame  store  building  repaired   300 

1  Frame  shed,  new   200 

1  Frame    balcony   500 

11  Elevators  installed  or  repaired     18,980 


96  $1,064,205 


FIFTH  WARD. 

No.                                                                                   y  Cost. 

91  Frame  dwellings,  new  ■   $182,360 

33  Frame  dwellings  repaired    22,525 

3  Frame  building  for  flats,  new   22,000 

1  Frame  building  remodeled  for  flats   6,500 

3  Frame  coal  offices,  new  '. .  800 

1  Frame  boat  house,  new   150 

1  Frame  car  barn,  new   1,000 

12  Frame  barns,  new   3,625 

3  Frame  sheds,   new   800 
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2  Brick  additions  to  hospitals   154,000 

1  Brick  additions  to  brewery   •  20,000 

1  Brick  building  for  stores  and  flats   14,000 

1  Brick  building  for  store   2,000 

3  Brick  additions  to  store  buildings   9,500 

1  Brick  office  building    5,500 

1  Brick  building  remodeled   3,000 

1  Brick  and  cement  barn   10,000 

1  Cement  block  shelter  house   2,500 

1  Cement  block  dwelling    1,000 

1  Cement  block  coal  office   300 

2  Elevators  installed   2,450 


1G4  $464,010 

SIXTH  WARD. 

No.  Cost. 

128  Frame  dwellings,  new    $264,350 

38  Frame  dwellings  repaired    23,800 

1  Frame  building  for  flats,  new   5,500 

4  Frame  storerooms,  new   10,800 

2  Frame  store  buildings,  new   4,200 

1  Frame  store  building  repaired   600 

9  Frame  barns,  new    1,575 

2  Frame  shops,  new    350 

4  Frame  sheds,  new    425 

1  Frame  iron-covered  boiler-house,  new   2,500 

1  Brick  building  for  stores  and  flats,  new   15,000 

1  Brick  building  for  flats,  new   5,000 

1  Brick  building  for  flats  repaired   500 

2  Brick  buildings  repaired    1,300 

1  Brick  barn,  new   9,500 

1  Brick  building  remodeled    5,000 

1  Brick  addition  to  church   15,000 

1  Cement  block  dwelling    3,000 


199  $368,400 

SEVENTH  WARD. 

No.  Cost. 

180  Frame  dwellings,  new   $730,300 

7  Frame  dwellings,  new,  brick  veneered   65,300 

33  Frame  dwellings  repaired    28,050 

5  Brick  dwellings,  new    99,000 

1  Brick  dwelling,  new,  duplex    15,000 

2  Brick  buildings  for  stores  and  flats   21,000 

2  Brick  buildings  for  flats   35,000 
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1  Brick  building  for  stores   3,000 

4  Brick  buildings  remodeled  for  flats   7,500 

1  Brick  addition  to  public  school  building   25,000 

1  Brick  addition  to  private  school  building   2,000 

1  Brick  public  garage    16,500 

1  Brick  dwelling  repaired    500 

1  Brick  bake  oven  -   600 

1  Brick  barn  remodeled  for  private  garage   6,000 

1  Brick  and  stone  work  on  new  Cathedral   112,000 

6  Frame  store  buildings    8,900 

1  Frame  addition  to  store  building    2,000 

1  Frame  flat  building   7,000 

6  Frame  barns    1,070 

6  Frame  sheds    1,100 

1  Stone  church    60,000 


263  $1,246,820 

EIGHTH  WARD. 

No.  Cost. 

104  Frame  dwellings,  new    $185,550 

64  Frame  dwellings  repaired    38,780 

1  Frame  dwelling,  brick  veneered,  new   5,000 

3  Cement  block  dwelling,  new   5,200 

1  Brick  dwelling,  new    4,000 

1  Brick  building  for  flats,  new   7,500 

1  Frame  building  for  hotel    7,500 

1  Frame  building  for  store,  new   500 

2  Frame  store  buildings   2,000 

2  Frame  storehouses   1,575 

7  Frame  sheds                                                                         (  950 

1  Frame  shop   200 

2  Frame  ice  houses   3,300 

1  Frame  ice  house  repaired   500 

2  Frame  additions  to  churches   4,500 

5  Frame  barns    7,000 

1  Brick  stable    8,000 

1  Brick  laundry    18,000 


200  $300,055 

NINTH  WARD. 

No.  Cost. 

32  Frame  dwellings,  new    $73,200 

19  Frame  dwellings  repaired    10,250 

5  Frame  barns,  new.   5,550 

1  Frame  barn  repaired   ,   300 
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1  Frame  lumber  shed  and  office   1,000 

1  Frame  store  building,  new   500 

1  Frame  store  building  repaired   150 

1  Frame  shop,  new    125 

3  Brick  buildings  for  stores  and  flats   44,000 

2  Brick  buildings  remodeled  for  flats   24,500 

1  Brick  building  repaired    500 

1  Brick  stable,  new   4,500 

1  Cement  block  building  for  flats   20,000 


69                                                                                   •  $184,575 

TENTH  WARD. 

No.  Cost. 

165  Frame  dwellings,  new    $338,950 

21  Frame  dwellings  repaired    13,525 

1  Frame  dwelling,  brick  veneered   4,000 

1  Cement  block  dwelling   4,000 

2  Brick  additions  to  public  school  buildings   40,000 

1  Planing  mill,  frame    3,000 

1  Cement  block  boiler  and  engine  house   1,500 

1  Frame  building  for  store  and  flat  ,   5,000 

4  Frame  barns    1,000 

6  Frame  sheds    1,050 

1  Frame  iron.covered  storage  shed   5,000 

1  Frame  freight  storage  shed   4,000 

1  Frame  lumber  storage  shed   1,800 

1  Frame  office    300 

1  Frame  addition  to  ice  house   1,000 

2  Frame  store  buildings    1,150 


210  $425,275 
ELEVENTH  WARD. 

No.  Cost. 

277  Frame  dwellings,  new    $717,440 

11  Frame  dwellings  repaired    5,950 

1  Frame  dwelling,  new,  brick  veneered   5,000 

1  Brick  building  for  flats   15,000 

1  Brick  building  for  hotel   10,000 

1  Brick  addition  to  hotel   11,000 

1  Brick  addition  to  public  school  building   20,000 

1  Brick  addition  to  college   1,700 

1  Brick  college  building  repaired  .'.  500 

1  Brick  garage  (private)    250 

3  Cement  block  dwellings    8,500 

1  Cement  block  factory  building   900 
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4  Frame  warehouses  and  storerooms   7,500 

1  Frame  storage  shed    1,500 

5  Frame  store  buildings   4,550 

9  Frame  barns    3,075 

8  Frame  sheds   2,500 

1  Frame  ice  house    1,000 

1  Frame  addition  to  factory   6,350 

1  Frame  boiler  shop    250 

2  Frame  offices    400 

2  Elevators  installed    3,016 


334  $826,381 

TWELFTH  WARD. 

No.  Cost. 

140  Frame  dwellings,  new   $312,500 

22  Frame  dwellings  repaired   12,500 

3  Cement  block  dwellings    10,000 

3  Frame  buildings  for  stores  and  flats  ■.   8,500 

1  Frame  building  for  flats   12,000 

1  Brick  building  for  store  and  flat   2,700 

1  Brick  fire  station   :  .  .  25,000 

1  Cement  block  barn   1,000 

7  Frame  barns    1,300 

1  Frame  shop    800 

1  Frame  greenhouse    600 

2  Frame  sheds    300 


183  $387,200 
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STATEMENT  OF  BUILDING  OPERATIONS  IN  THE  CITY  OF 
ST.  PAUL  SINCE  ORGAN IZATON  OF  THE 
BUILDING  INSPECTING  DEPARTMENT. 

Year.  Amount. 

1883  (five  months)   $470,348.00 

1884   6,381,936.00 

1885    6,438,813.00 

1886   9,753,445.00 

1887   12,939,314.00 

1888  10,541,320.00 

1889   9,517,391.00 

1890    8,648,372.00 

1891    3,884,285.00 

1892   4,316,560.00 

1893   1,605,339.00 

1894    3,051,604.00 

1895    2,114,988.00 

1896    1,753,543.00 

1897   <   1,424,374.00 

1898    1,753,542.00 

1899   ,   3,597,488.00 

1900    3,753,907.00' 

1901    6,431,769.00 

1902  ,   5,151,479.00 

1903    6,001,963.00 

1904    7,033,110.00 

1905   8,536,345.00 

1906   9,537,449.00 

1907    9,024,355.00 

1908   8,150,403.00 


OF 


THE  CITY  OF  ST.  PAUL  FOR  1908. 
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OF  THE  CITY  OF  ST.  PAUL  FOR  L908. 

REPORT  OF  ELEVATORS  INSPECTED  FOR  THE  YEAR 
ENDING  DECEMBER  31ST,  1908. 

Passenger  elevators  inspected   158 

Passenger  elevators  found  in  good  order   88 

Passenger  elevators  needing  repairs   70 

Passenger  elevator  inspections  made   602 

Freight  elevators  inspected    424 

freight  elevators  in  good  order   221 

Freight  elevators  needing  repairs   203 

Freight  elevator  inspections  made   1,424 

Hand  power  elevators  inspected   177 

Hand  power  elevators  found  in  good  order   140 

Hand  power  elevators  needing  repairs   37 

Hand  power  elevator  inspections  made   351 

NEW  ELEVATORS  INSTALLED  IN  1908. 

Passenger  •   11 

Freight    9 

Hand  Hoist    3 


Total   23 

Of  the  number  of  passenger  elevators  installed,  2  have  replaced  old 
ones. 

Of  the  freight  elevators,  1  replaced  old  one. 

Total  number  of  elevators  examined   759 

Total  number  found  in  good  condition   449 

Total  number  needing  repairs,  and  repaired   310 

Total  number  inspections  made   2,407 

JAS'.  SILKE, 

Elevator  Inspector. 
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STREET  AND  SEWER  MAINTENANCE. 

The  work  has  been  clone  under  charge  of: 

Wm.  F.  Symonds,  Superintendent  of  Sewers. 

J.  J.  Regan,  Superintendent  of  Streets'. 

P.  J.  Gleason,  First  Assistant  Superintendent  of  Streets. 

F.  Peterson,  Assistant  Superintendent  of  Streets. 

P.  J.  O'Brien,  Assistant  Superintendent  of  Streets. 

Thos.  Mulcare,  Assistant  Superintendent  of  Streets. 

The  City  is  divided  into  districts,  each  in  immediate  charge  of  an 
Assistant  Superintendent. 

The  regular  salaried  force  of  the  Department  consists  further  of  a 

bookkeeper,  a  timekeeper,  two  clerks,  a  chauffeur,  and  the  engineer  of 
the  Beech  St.  pumping  station. 

The  expenditures  for  labor  and  material  for  street  and  sewer  main- 
tenance are  analyzed  in  the  following  table: 

SEWER  MAINTENANCE. 

Payrolls.  Bills. 

Supervision    $1,920.00   

Sommerville  Ave.  sewer   7G.30   

Beech  Street  Pumping  Station                                      600.00  $265.60 

Repairing  sewers                                                        2,380.70  2,801.03 

Cleaning  sewers                                                          7,760.42  256.08 

Flushing  sewers                                                            869.79  715.86 

Repairing  catchbasins                                                1,846.62  112.00 

Cleaning  catchbasins    9,422.75   

Repairing  drains    322.10   

Total                                                                    $25,198.68  $4,150.57 

STREET  MAINTENANCE. 

Payrolls.  Bills. 

Supervision  and  accounts                                     $10,744.00  $205.93 

Repairing  dirt  streets                                               29,642.28  112.14 

Cleaning  dirt  streets                                                  7,221.85  58.65 

Sanding  streets  and  sidewalks  ....         3,317.97  4.25 

Cutting  weeds    723.40   

Repairing  macadam  streets                                         3,832.55  530.67 

Cleaning  macadam  streets   1,113.74   

Repairing  asphalt  pavements   9,617.96 

Miscellaneous  paving  repairs                                      2,269.81  924.92 

Flushing  asphalt  pavements                                     1,594.06  146.00 

Street  equipment                                                          915.50  773.18 

Cleaning  paved  streets                                             16,202.39  838.39 

Sweeping  paved  streets  (hand)                                48,874.01  665.91 

Sprinkling  streets                                                        1,065.09  500.36 
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Repairing  gutters  (brick,  wood  and  stone)....  114.35   

Cleaning  gutters    4,906.05   

Repairing  cement  walks   1,371.51  160.38 

Building  wood  sidewalks    126.86  242.24 

Repairing  wood  sidewalks   3,739.43  3,478.12 

Cleaning  sidewalks   144.40   

Fences   468.75  226.62 

Repairing  curbing    17.60  145.38 

Repairing  wood  crossings   418.26  280.61 

Cleaning  crossings    1,869.55   

Repairing  stairways    82.70   

Cleaning  stairways    44.30   

Snow  cleaning  streets   3,890.60   

Snow  cleaning  sidewalks   3,267.65   

Snow  cleaning,  Street  Railway  Co   3,052.00   

Building  boxes  and  culverts   117.20  135.17 

Repairing  boxes  and  culverts   596.31  555.71 

Cleaning  boxes  and  culverts   44.30   

Cleaning  bridges    36.45   


Total    $151,824.92  $19,602.59 


MISCELLANEOUS. 

Payrolls.  Bills. 

Yards                                                                        $2,745.60  $2,381.28 

City  blacksmithing                                                       622.50  143.75 

Stone  crusher                                                             1,895.30  704.29 

Road  rollers                                                               3,120.73  1,203.03 

Livery   1,666.95 

Court  House  and  City  Hall   46.10   

Telephone  service    151.55 


Total    $8,430.23  $6,250.85 

Grand    Total   $185,453.83  $30,004.01 

SWEEPING  AND  FLUSHING  PAVED  STREETS. 

The  total  cost  of  sweeping  and  flushing  the  paved  streets  was  as 
follows: 

Hand  sweeping   $48,874.01 

Flushing   •  1,594.06 

The  Street  Railway  Company  paid  their  proportion  of  the  sweeping 
between  their  tracks,  and  two  feet  outside  of  the  rails,  amounting  to 
$15,464.09. 

The  total  number  of  miles  swept  by  hand  was  42.24,  with  a  total  area 
of  991,311  square  yards.  There  were  employed  on  the  work  1  foreman, 
130  sweepers,  12  shovelers  and  12  teams,  at  a  cost  of  $258.20  per  day. 
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The  average  cost  per  mile  of  streets  cleaned  was  $6.11,  or  26c  per 
1,000  square  yards. 

In  conclusion  I  desire  to  report  the  general  good  work  and  attend- 
ance to  duties  of  the  individual  members  of  the  different  departments  over 
which  I  have  charge. 

I  also  desire  to  acknowledge  the  pleasant  relations  and  the  cordial 
co-operation  of  the  other  departments  of  the  City  Government  with 
which  I  have  been  connected. 

Respectfully  submitted, 

L.  W.  RUNDLETT, 
Commissioner  of  Public  Works. 
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REPORT  TO  BOARD  OF  WATER  COMMISSIONERS. 

St.  Paul,  Minn.,  Jan.  1,  1909. 
To  the  Board  of  Water  Commissioners,  City: 
Gentlemen : 

I  herewith  transmit  detailed  report  of  the  work  done  by  order  of  the 
Board  of  Water  Commissioners  under  the  direction  of  the  Commissioner 
of  Public  Works,  Ex-Officio  Engineer  of  the  Board  during  1908,  also 
tables  showing  the  water  consumption  of  both  the  high  and  low  service, 
amount  of  water  pumped  at  both  pumping  stations,  amount  of  coal  used 
and  the  total  cost  of  operating  the  pumps,  together  with  tables  of  the 
rainfall,  weather  conditions,  etc. 

Owing  to  the  rainfall  of  1907  being  somewhat  below  the  normal  it 
was  expected  that  we  would  have  to  pump  considerable  water  from  the 
Centerville  Lake  System,  and  about  1,185,000,000  gallons  were  pumped 
over  for  the  purpose  of  lowering  the  water  in  Centerville  Lake  in  order 
to  repair  the  damage  done  to  the  standpipes  of  the  artesian  wells  along 
the  shore  of  said  lake  by  ice  during  previous  years.  The  wells  were 
repaired  and  plans  and  specifications  were  prepared  to  further  protect 
them  by  dredging,  but  the  bids  were  too  high  and  a  temporary  timber 
protection  was  put  in. 

The  total  rainfall  for  the  year  was  31.6  inches,  nearly  four  inches 
above  normal  and  the  drainage  area  of  the  Vadnais  Lake  System  has 
been  able  to  supply  all  the  water  required,  so  it  was  not  necessary  to 
run  the  artesian  plant  at  Vadnais  Lake  during  the  past  year.  At  the 
close  of  the  season  the  lakes  were  left  in  excellent  condition  as  far  as  the 
water  supply  was  concerned. 

There  has  been  no  increase  in  the  amount  of  water  consumed  during 
the  year,  the  average  daily  consumption  being  10,700,000  gallons,  or  a 
little  less  than  last  year. 

The  erection  of  a  100,000  gallon  standpipe  in  St.  Anthony  Park  North 
has  brought  the  pressure  of  this  extreme  end  of  the  system  up  to  normal 
and  no  further  dimcuty  has  been  experienced  of  obtaining  a  sufficient 
water  supply  even  during  times  of  the  greatest  consumption. 

The  grading  of  the  approaches  leading  to  the  reservoir  has  made  it 
accessible  to  the  public  and  it  is  one  of  the  most  sightly  views  in  the 
County  of  Ramsey,  the  elevation  of  the  water  in  the  reservoir  being  about 
310  feet  above  the  medium  stage  of  the  water  in  the  Mississippi  River. 

Advantage  was  taken  of  the  low  water  in  Lake  Vadnais,  occasioned 
by  shutting  off  the  water  for  the  construction  of  the  extension  of  the 
Pleasant  Lake  conduit,  to  clear  up  the  shore  line  around  the  lake, 
greatly  improving  the  same,  and  a  considerable  amount  of  work  was  also 
done  in  grading  the  roadway  around  a  portion  of  the  lake  which,  when 
finally  completed,  will  make  Vadnais  Lake  one  of  the  Parkways  of  the 
City. 

The  following  statements  of  the  work  accomplished  explain  them- 
selves: 
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You  will  notice  that  $10,639.05  was  expended  for  day  labor  under  the 
direction  of  Mr.  Shouse,  who  has  carried  on  the  work  in  a  very  cred- 
itable manner,  with  excellent  results. 

REINFORCED  CONCRETE  CONDUIT. 


S'ta.  86+13  to  Weir  House,  1,432  lin.  ft.  contract  proper   $5,569.00 

Livery,  inspection,  manhole  cover,  testing  cement   250.70 

Water  Board  labor   37.50 


$5,857.20 

Amount  reserved  from  contract  price  100.00 

Total   r   $5,757.20 

TOTAL  AMOUNT  AND   COST   OF   CENTERVILLE  CONDUIT 
RECONSTRUCTED  TO  DATE. 

Sta.  51+21  to  76+21   $7,470.00 

Sta.  76+21  to  82+10  and  47+10  to  51+21   2,995.00 

Sta.  82+10  to  86+13   1,494.55 

Sta.  86+13  to  Weir  House   5,569,00 

Samples  for  experiment,  inspection,  livery,  etc   1,729.18 


$19,257.73 

Total  length  of  conduit  rebuilt  5,335  lineal  feet. 

REINFORCED   CONCRETE   CONDUIT   FROM    END    OF  OLD 
PLEASANT  LAKE  CONDUIT  TO  1,600  FEET  SOUTH. 

Contract  proper   $10,443.52 

Livery,  vitrified  pipe,  testing  cement   363.57 

Manhole  covers,  Inspector's  salary   584.54 

Water  Department  labor    179.81 


$11,571.44 


ST.  ANTHONY  PARK  TANK. 


Concrete  foundation — work  done  by  day  labor. 

Labor    $281.18 

Cement   ,   165.75 

Sheathing,  nails,  etc   47.99 

 ■  $494.92 

(This  represents  a  cost  of  $4.91  per  cu.  yd.) 

Contract  price  per  tank   $1,620.00 

Cost  of  manhole  and  cover  (work  done  by  day  labor)   16.75 

Cost  of  grading  lot  (work  done  by  day  labor)   229.18 


Total 


$2,360.85 
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WORK  AT  HIGH  SERVICE  RESERVOIR. 

Under  direction  of  Mr.  Wm.  S.  Batson. 

Relaying  1,003  sq.  yds.  slope  wall  and  coping   $1,082.72 

Placing  752  lineal  feet  of  fence   24.00 

Cost  per  sq.  yd.  slope  wall,  $1,079. 
Excavating,  laying  and  grouting  216  lineal  feet  of  cobble  stone 

gutter   35.34 

Cost  per  lineal  ft.  of  gutter,  16  cents. 

GRADING  APPROACH  TO  HIGH  SERVICE  RESERVOIR. 

Work  done  by  day  labor. 

Labor    $1,422.18 

Lumber,  nails,  tools,  etc.,  for  fence   54.36 

$1,476.54 


COBBLE  STONE  GUTTERS'  FOR  APPROACH  TO  HIGH 


SERVICE  RESERVOIR  HILL. 
Contract. 

Contract  proper    411.84 

Inspection,  livery,  advertising  for  bids   50.35 

$462.19 

MANHOLE  AROUND  GATES  ON  FORCEMAIN. 

Work  done  by  day  labor. 

Labor    $338.70 

Manhole  covers  and  ladder  irons   87.50 

Brick,  cement  and  lumber.   223.31 

$649.51 


WORK  ON  ROAD  FROM  McCARRON  LAKE  STATION  TO 


RICE  STREET. 
Work  done  by  day  labor. 

Labor    1162.50 

Lumber  and  nails   57.74 

220.24 

COBBLE  STONE  GUTTERS  AT  McCARRON  LAKE  STATION. 

Contract. 

292  feet  at  32c  per  foot   $93.44 

Total  spent  on  roadway  at  McCarron  Lake  Station   $313.68 
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WORK  DONE  AT  VADNAIS  LAKE. 
Day  labor. 

Vadnais  Lake  dam   $71.50 

Filling  swamp    2,160.07 

Road  Vadnais  Lake  to  Rice  St.: 

Labor    $572.53 

Gravel    176.72  749.25 

Rip  Rap  Vadnais  Lake  shore   285.31 

Cleaning  up  Vadnais  Lake  shore   875.77 

New  road  from  Pumping  Station  to  Edgerton  St.: 

Labor    $354.61 

Gravel   s   46.40 

  401.01 

Sewer  for  Station: 

Labor,    gravel   $30.14 

Cement    32.75 

Manhole  cover    6.70 

  69.59 

Curbing: 

Labor,  gravel    $35.27 

Cement   30.00  65.27 

Protecting  intake    $10.77 

Dividing  gate  for  west  arm  (repairs)   5.66 

Work  on  grounds   64.50 

MISCELLANEOUS. 
Work  done  by  day  labor. 

Wall  boxes  Centerville  artesian  wells: 

Livery,  cement  and  adv.  emb   $210.86 

Manhole  covers  and  pipe   183.76 

Lamotte  (gravel)    137.92 

Cleaning  walls  (Carey)   134.00 

Labor    802.22 

  $1,468.76 

Work  on  ditch  between  Peltier  and  Centerville  lakes   $54.24 

Bridge  between  Peltier  and  Centerville  lakes   96.87 

Road  from  Lamotte's  to  Centerville  Station   10.50 

Rip  rap  Peltier  shore   7.17 

Road  repairs  east  side  Peltier  lake   48.98 

Cutting  weeds  and  cleaning  out  culvert  on  conduit  line  from 

Deep  lake  to  Weir  Chamber   49.50 

Fencing  right  of  way  on  Jansen  land   143.08 

Burning  weeds  and  cleaning  up  right  of  way  from  Deep  lake  to 

Weir  Chamber    58.00 

Repairing  dam  Centerville  lake   790.02 

Manhole  for  Pest  House  branch  line   17.25 

Ditch  between  Otter  and  Bald  Eagle  lakes   15.75 

Repairing  wooden  conduit  at  Centerville   74.49 

Stripping  Amelia  lake  gravel  pit   96.94 

Sounding  west  arm  Vadnais  lake   10.50 

Repairing  fence  (Vadnais  toward  St.  Paul)   40.26 
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For  the  work  to  be  done  next  year,  I  would  make  the  following 
recommendations : 

The  reconstruction  of  about  1,710  lineal  feet  of  the  old  wooden  flume 
on  the  Centerville  conduit  line.  The  gravel  has  already  been  delivered 
on  the  ground  from  our  gravel  pit,  the  lease  of  which  runs  out  in  March. 

Reconstruction  of  the  gate  house  at  the  junction  of  the  Centerville 
conduit  line  with  the  Otter  Lake  line. 

Putting  in  fire-proof  floors  and  an  addition  to  the  Centerville  Lake 
pumping  station,  the  plans  and  specifications  for  which  have  already  been 
prepared. 

Protection  of  the  Centerville  Lake  wells  with  an  embankment. 
This  work  should  be  done  when  we  can  pump  down  Centerville  Lake, 
but  should  there  be  no  occasion  to  pump  down  this  water,  the  present 
protection  will  probably  be  sufficient  for  some  time. 

A  proper  connection  should  also  be  made  between  Centerville  Lake 
and  Peltier  Lake  and  this  work  could  be  done  for  one-half  the  cost  if 
we  take  advantage  of  the  time  when  we  pump  down  the  water  in  the 
lakes. 

The  reconstruction  of  the  flume  at  Bald  Eagle  Lake. 

Plans  and  specifications  have  been  made  for  an  additional  storage 
capacity  at  the  McCarron  Lake  pumping  station  and  a  contract  can  be  let 
whenever  the  Board  deem  it  necessary. 

The  improvement  of  the  west  arm  of  Vadnais  Lake.  I  have  recom- 
mended this  for  several  years  in  order  to  get  additional  storage  capacity 
and  to  improve  the  quality  of  the  water  taken  from  the  west  arm.  The 
Board,  I  believe,  have  now  succeeded  in  getting  all  the  property  neces- 
sary to  go  on  with  the  work.  After  looking  into  the  matter  carefully 
I  would  recommend  that  during  the  coming  season  the  Board  purchase 
a  dredge  and  put  it  in  operation  on  the  west  arm  of  Vadnais,  building  an 
embankment  entirely  around  the  lake  and  a  certain  distance  from  the 
shore,  forming  a  basin  between  the  embankment  and  the  shore  line  so 
as  to  pump  the  material  that  we  desire  to  take  from  the  bottom  of  the 
lake  into  it  with  a  hydraulic  dredge.  If  the  embankment  is  built  this 
year  and  allowed  to  settle,  I  think  the  final  work  of  dredging  can  be 
greatly  facilitated.  It  is  quite  evident  that  in  the  future  we  will  have  a 
large  amount  of  dredging  to  do  to  provide  a  storage  capacity  and  im- 
prove the  water  of  the  lakes,  particularly  in  what  is  called  the  Center- 
ville Lake  System,  and  I  feel  sure  that  this  dredge  will  prove  a  profitable 
investment. 

To  carry  out  the  suggestions  of  this  report  and  continue  the  dredging 
work  during  the  year,  together  with  the  making  of  some  small  ordinary 
repairs  to  roads  built,  will  require  about  $75,000.00. 

All  of  the  work  that  has  been  undertaken  this  year  has  been  finished 
in  a  creditable  manner,  and  I  trust  to  the  satisfaction  of  the  Board. 
Respectfully  submitted, 

L.  W.  RUNDLETT, 
Commissioner  of  Public  Works. 
Ex-Ofncio  Engineer  of  the  Water  Board. 
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TABLE  NO.  1. 

GENERAL  CITY  STATISTICS. 

Area  within  corporate  limits,  square  miles- 
Land  52.17 

Water    3.27  55.44 

Population,  Directory  census,  1908   225,300 

Population  per  square  mile   4,064 

Assessed  valuation — ■ 

Real  property   $81,869,800.00 

Personal  property   ,   22,986,900.00 

Tax  levy  rate  29.5  mills. 

Parks  and  parkways,  acres   1,372 

Streets  sprinkled  in  1908,  miles   180 

Electric  railway  lines,  miles  of  single  track   135.74 

STREETS  AND  ALLEYS'. 

Streets.  Alleys. 

Paved  (see  Table  No.  19),  miles   47.74  2.75 

Macadamized,  (Table  No.  17)  miies   43.68 

Graveled,    miles   10.47 

Graded,  with  side  lawns  curbed  and  sodded,  miles   30.45 

Graded  only,  miles   286.91  12.54 

Unimproved    miles   369.95  246.18 


Totals,  Dec.  31,  1908,  miles                                              789.20  "  261.47 

SEWERS. 

Character.  Miles. 

Sandrock    tunnels   25.02 

Brick  and  Stone   33.57 

Concrete    3.64 

Pipe  :  203.46 


Total   265.69 

Combined   251.19 

Sanitary   12.07 

Overflow   l  .64 

Sewage   pumped                                                                     ..  .79 


265.69 
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SIDEWALKS. 


Character.  Miles. 

Stone  and  cement   443.60 

Gravel    3.76 

Wood  '  16.85 


464.21 

BRIDGES. 

Character.                                                                 Number.  Miles. 

Steel  and  iron                                                                      37  3.82 

Combination  and  wood                                                            19  .75 

Arches                                                                                           14  .07 

Total    . . .-.                                                                       70  4.64 

STREET  LIGHTS. 

Character.  Number. 

Electric  arc  lamps   806 

Electric  incandescent  lamps,  ornamental  clusters   173 

Gas   incandescent   lamps   3,880 

Gasoline  incandescent  lamps   1,635 

WATER  WORKS. 

Water  mains,  miles   313.50 

Average  consumption,  gallons  per  24  hours   10,702,735 

Average  supply  per  capita,  gallons  per  24  hours   47.5 

Fire  hydrants  '.  2,889 

Sprinkling    hydrants   386 

Water   meters   12,135 

Services   ..  ...   26,294 

CROSS  WALKS. 

Number.  Miles. 

Brick  and  Stone                                                               521  3.87 

Brick                                                                                    490  3.96 

Cement                                                                                 362  3.06 

Wood                                                                                    5,671  53.76 


Total    7,044  64.65 
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TABLE  NO.  2. 

Summary  of  construction  and  improvement  work  under  the  direction 
of  the  Commissioner  of  Public  Works  and  City  Engineer. 

1871-1908  Inclusive. 


Miles. 

Approximate  Cost. 

419. 

.25 

$5,111,990.00 

15 

.29 

50,260.00 

43. 

,68 

568,730.00 

10 

.47 

50,590.00 

Regraded  streets,  curbed  side  lawns... 

30 

.45 

313,010.00 

Paved  and  curbed  streets  and  alleys. .  .  . 

89 

.44 

4,217,950.00 

17 

.27 

14,050.00 

265. 

68 

4,486,360.00 

Bridges   

4. 

.65 

3,640,000.00 

Stone  and  cement  sidewalks  

443 

.60 

1,811,310.00 

580. 

60 

1,157,450.00 

3. 

76 

1,930.00 

74 

.20 

137,050.00 

Total 


$21,560,680.00 
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TABLE  NO.  3. 

Comparative  summary  of  the  amount  expended  each  year,  from  1891 
to  1908,  inclusive,  on  construction,  maintenance  and  departments  as 
taken  from  general  distribution  tables  of  annual  reports. 


Year 

Constructs 

Maintenance 

Departments  Total 

1891 

$743,298.00 

$148,379.75 

vp&,ouo  .  oo 

$  a  n  ft  c\ai  14 

«PUUU,U41  .  14 

1892 

315,752 

57 

182,662.09 

Q  H9fi  1ft 

1893 

269,453 

53 

231,574.32 

1  R  7ft0  9Q 
It),  I  Uy  .  (Co 

ci  7  707  no 
0 1  l  ,  1  0  1  .  Uo 

1894 

132,956 

65 

206,739.89 

16,001.10 

355,697.64 

1895  

377,496 

68 

214,264.94 

35,471.29 

627,232.91 

1896  

263,303 

40 

184,999.65 

AO       I  JO  .  Orr 

1897  

179,086. 

93 

235,245.64 

x25,171.02 

439,503.59 

1898  

257,321 

41 

199,584.84 

x70,263.10 

527,169.35 

1899  

482,185 

85 

203,437.96 

9,750.52 

695,374.33 

1900  

629,537 

24 

228,400.90 

x23,043.05 

880,981.19 

1901  

502,746 

09 

223,001.01 

*43,403.36 

769,150.46 

1902  

690,566 

04 

245,803.56 

*67,927.15 

1,004,296.75 

1903  

859,228 

.47 

231,777.53 

30,227.72 

1,121,233.72 

1904  

566,951 

.10 

267,605.76 

48,875.13 

-883,431.99 

1905  

470,398 

.44 

237,551.90 

52,822.23 

-760,772.57 

1906  

505,699 

.36 

252,235.84 

104,196.57 

-862,131.77 

1907  

745,747 

.07 

240,394.97 

118,148.08 

1,104,290.12 

1908  

842,153 

90 

242,095.53 

112,387.33 

1,197,236.76 

Total  .... 

 $8,833,882 

79 

$3,976,356.08 

£877,539.95 

$13,687,778.82 

x  Includes  Water  Department  Construction. 
*  Includes  Jackson  street  market  construction. 

Cost  of  erecting  and  maintaining  voting  booths  charged  to  Depart- 
ments since  1896. 

Garbage  expenses  charged  to  Departments  1901-1904,  inclusive. 
Building  inspection  charged  to  Departments  since  1901. 
-Includes  no  cost  of  private  work. 
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TABLE  NO.t4. 

DISTRIBUTION  OF  COST  OF  WORK  UNDER  THE  DIRECTION 
OF  THE  COMMISSIONER  OF  PUBLIC  WORKS  IN  1908. 


TABLE  NO.  4. — DISTRIBUTION  OF  COST  OF  WORK  UNDER  THE  I)  'M 


Amounts  Disbursed. 


SURVEYS  AND  RECORDS  

CONSTRUCTION— 

Bridges   

Crosswalks   

Curbing  and  improving  

Grading   

Macadam   

Sewers   

Paving   

Catch  basins,  etc  

House  connections  

Sidewalks,  cement  

Sidewalks,  wood  

Stairways   

MAINTENANCE — 

Streets,  general  

Supervision   

Equipment   

Macadam   

Pavement,  cleaning   

Pavement,  repairs   

Snow  removal   

Culverts  and  Drains  

Sewers   

Bridges   

Sidewalks   

Crosswalks   

Stairways   

Drinking  Fountains  

Dump  and  yards  

Road  rollers  

DEPARTMENTS— 

Building  inspection   

Court  House  and  City  Hall 

Fire   

Legal   

Lighting   

Market  sheds   

Park   

Plumbing  Board  

School   :  

Soldiers'  monument  

Sprinkling   

Telephone  service  

Various  corporations  

Voting  booths  

Water  Board  

Workhouse   

Receipts  


Estimates. 


Labor. 


Engineer- 
ing. 


Inspec- 
tion. 


$10,333.13 


15,159.57 
40,844.91 
41,750.10 
503,236.81 
71,703.73 


73,089.14 
184.38 
283.15 


3,479.15 


850.00 


19.815.36 


$787,389.40 


$1,264.00 


5,087.53 


$11,157.99 


.141.25 


>,058.76 
510.15 


1.777.86 


192.82 
693.08 

44,122.90 
9,480.00 
915.50 
6,841.50 
70.669.65 
2,397.03 
10,210.25 
757.81 
25.117.69 
9.362.47 
5,189.38 
1,287.81 
326.50 
255.00 
7,867.80 
3,120.73 


40.10 


293.62 


39.791.20 


14.320.38 
944.10 


$270,901.71 


1,008.75 
4,492.98 
2,797.02 
4,884.12 
1,101.86 


1,509.08 


5.00 
999.96 


281.88 
09.59 


7,301.05 


21.31 
26.43 


456.00 


80.77 


141.91 


680.28 
20.64 


$37,010.62 


327.25 
2,849.50 
1,459.00 
13,483.42 

683.50 


3,970.27 
6,093.75 


10. 00 


71.25 


28.34 


U17.53 


*  Crosswalk  Fund.       x  Sprinkling  Fund. 
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TOTALS. 


$16,663.56 

10,333.13 
21,320.94 
16,620.57 
54,187.39 
53,275.52 
522,711.46 
73,549.09 
2,848.19 
4,015.52 
81,509.92 
619.44 
1,162.73 

45,744.87 
9,480.00 
5,438.68 
8,070.55 
72,320.76 
13,368.91 
10,210.25 
1,449.  OS 
29,530.24 
19,720.78 
8,827.88 
1.568.42 
376.94 
1,100.58 
10,392.83 
4,323.76 

7,562.05 
46.10 
.  21.31 
26.43 
456.50 
3,947.86 
465.60 
218.65 
80.77 
850.00 
42,830.80 
151.55 
71.25 
18,242.18 
21,497.08 
20.64 

$1,197,236.76 


Funds  Charged. 

Local  As- 
sessments. 

Engineer- 
ing. 

General. 

Special. 

Street  and 
Sewer. 

Bridge  Bldg 
and  Repair 

<K1  141  9'^ 

$11,886.15 

$3,066.49 

$10,333 .  IS 

21  320.94 
~  125 !0O 

740  OO 

O,  i  Til/  .  uu 

23,148.70 
°p>n  1  kk  01 

AT.  Ck<\±  4.1 

27  329  80 

orV7 '^O  CA 

72,447.23 

1  oos  7^ 
4  49'*  98 

2  797  02 
4  870  02 
L10L8G 

76.30 

2,848.19 

4  015  52 

70  7Q,->  QA 

1  <ZA  'iQ 
loi . oo 

10.00 

1,727. 0>3 

435  06 

.......... 

5.00 
999.96 

1  147  73 

674  28 

44  070  63 
Q  4-SO  00 

i/,TtOV/  .  v/v/ 

1  fi88  fi° 

72,320. 7G 
12,812.  G9 
10,210. 25 
1  449.08 
29208. 30 

'i  7r>o  no 

220  30 

329 . 92 

i-DX  .  Oo 

09.59 

^>14 

1 0  4**fi  54 

8,827.88 
1,508.42 
127.00 

249.94 

1,100.58 

4,499.00 

5,893.23 
4,323.70 

7,300.35 

151 . 10 

104.60 

46".  10 

21.31 

450.50 

265.28 

456.00 

9.00 
218.05 

80.77 

850.00 
41.123.44 

141.91 

1,565.45 
151.55 

71.25 
18.242.18 
19,872.70 

944.10 

20.64 

$499,917.41 

184.50 

$37,954.53 

$322,280.34 
* 109. 77 

$90,317.27 

202.00 

$2r5,458.24 
16,153.94 

$31,308.97 

1,212.44 

$490,732.91 

$322,110.57 

x$90,055.27 

$199,304.30 

$30,096.53 

OF  THE  CITY  OF  ST.  PAUL  FOR  1908. 
RECEIPTS  STREET  AND  SEWER  FUND. 


From  Work  Done  Amount  Treas- 

urer's 
Receipt 
Nos. 

Fielding  &  Shepley,  pavement  repairs   $128.25  4789 

St.  Paul  Gas  Light  Company,  pavement  repairs...        403.77  3533 

4435 
4637 

Northwestern  Tel.  Exch.  Co.,  pavement  repairs..        175.36  3492 

4317 
4793 

St.  Paul  Motor  Vehicle  Co.,  pavement  repairs....         27.08  4316 

C.  J.  Conroy,  pavement  repairs   8.28  3509 

J.  Hanson,  pavement  repairs   2.00  4102 

Minn.  Transfer  Y.  M.  C.  A.,  pavement  repairs   3.75  4460 

Northern  Heating  &  Elec.  Co.,  pavement  repairs.        450.26  4800 

J.  A.  Hurley,  pavement  repairs   10.75  4358 

G.  Colsum,  pavement  repairs   2.70  4327 

St.  Anthony  Park  Imp.  Assn.,  pavement  repairs..         29.75  4348 

L.  S.  Cushing,  pavement  repairs   15.66  4731 

John  Lind,  pavement  repairs   68.63  4747 

Tri  State  Tel.  &  Tel.  Co.,  pavement  repairs   16.70  4540 

North  American  Tel.  Co.,  pavement  repairs   48.17  4746 

Y.  M.  C.  A.,  pavement  repairs   72.34  4801 

M.  J.  O'Neil,  pavement  repairs   5.75  4764 

R.  Gordon,  hauling  gravel   6.00  4720 

Cash,  sale  of  old  iron   16.72  3491 

St.  Paul  Foundry  Co.,  sale  of  old  iron   35.00  4721 

T.  C.  R.  T.  Co.,  paving  repairs   217.53  4469 

4657 

T.  C.  R.  T.  Co.,  pavement  cleaning   3,438.85  4125 

T.  C.  R.  T.  Co.,  street  sweeping   10,437.83  4125 

4469 
4241 
4660 

Water  Board,  paving  repairs   532.81  4242 

4464 
4321 
4779 
4596 


4752 


$16,153.94 

RECEIPTS  BRIDGE  BUILDING  AND  REPAIR  FUND. 


From  Work  Done  Amount  Treas- 

urer's 
Receipt 
Nos. 

(  4322 

Water  Board,  repair  high  service  reservoir                  $944.10          \  4566 

(  4227 

Water  Board,  building  pile  driver                                    68.19  4227 

(  4326 

Bd.  Pub.  Wks.,  painting  and  setting  arc  light  poles        160.15          -]  3966 

(  4719 

Auditorium  Board,  setting  arc  light  poles                       40.00  3966 


$1,212.44 


52     REPORT  OF  THE  COMMISSIONER  OF  PUBLIC  WORKS 


RECEIPTS  CROSSWALK  FUND. 
From  Work  Done  Amount 

Soo  Line,  3  plank  walk  Cortland  St   $169.77 

RECEIPTS  SPRINKLING  FUND. 
From  Work  Done  Amount 

Great  Northern  Ry.  Co.,  sprinkling  Ry.  yards....  $90.00 
Wis.  Central  Ry.  Co.,  sprinkling  Ry.  yards   8.00 

Northern  Pac.  Ry.  Co.,  sprinkling  Ry.  yards   82.00 

Omaha  Ry.  Co.,  sprinkling  Ry.  yards   82.00 


Treas- 
urer's 
Receipt 
Nos. 

4284 


Treas- 
urer's 
Receipt 
Nos. 

j  3511 
"j  4661 

3534 

(  4194 

)  4427 

)  4032 

(  4565 

4126 
4427 
4101 
4565 
4591 


$262 . 00 


RECEIPTS  ENGINEERING  INSPECTION  FUND. 


From 


Work  Done 


Amount  Treas- 
urer's 
Receipt 
Nos. 


Soo  Line,  inspection  Mississippi  St.  paving. 


$184.50 


4771 


HOUSE  DRAIN  FEES'. 

The  item  of  $4,965.00  in  Table  20  of  Annual  Report,  fees  collected  in 
1908,  is  simply  a  matter  of  record.  No  money  is  received  by  this  de- 
partment, but  permit  for  house  drain  is  issued  only  on  presentation  of 
City  Treasurer's  receipt  showing  that  fee  has  been  paid. 


OF  THE  CITY  OF  ST.  PAUL  FOR  1908. 

TABLE  NO.  5. 
EWER  CONTRACTS  IN  EFFECT  IN  1908. 


t 


TABI 


SEWER  CONTRACT  IN 


N1 


Con- 
tract 
No. 


Street 


Agate   ,  

Amherst    

Arbor   , 

Arcade  and   

Arch  

Argyle   

Armstrong1  Ave. 

Ashland  Ave  . 

Baker   

Bay   

Bay   

Bayard   

Cromwell  Ave  

Bay  less  Ave  

Wabash  Ave  

Franklin  Ave  

Myrtle  Ave  

University  Ave... 

Charles   

Territorial  Road. 

Ellis   

Seal   

Hunt   

Raymond  Ave  — 


Long  Ave  

Hampden  Ave. 

Dudley   

Wycliff   

Bradford   

Endicott   

Robbins   

Manvel   

Eustis   

Cudworth   

Glendale  Ave. . 
Pel  ham   


Clifford   

Curfew  Ave  

Berry  Ave  , 

Bay  less  Ave  

Berry  Ave.   

Blair  and  Elfelt. 

Bradford   

Bradley   

Brown  Ave  

Gates   

Bunker   

Mt.  Hope   

Bunker   

Burns  Ave  

Capitol  Heights. 
Capitol  Heights. 

C  arroll  Ave..  

Carroll  Ave  

Carroll  Ave  

Case   

Case  St.  and  


From 


Lot  7,  Blk  5,  E.  Rice's 

Sly.  terminus  

James   

Hawthorne   

See  Great  Northern  Ry 

See  Union  No.  891  

View  

Snelling  Ave  

Cherokee  Ave  

Seventh   

James   

Emerald  Ave  ,  

Railway  Place  

Cromwell  Ave  

Cromwell  Ave  

Berry  Ave  

Raymond  Ave  

Emerald  Ave  

Raymond  Ave   

Cromwell  Ave  

Hunt   

Ellis   ,  

Cromwell  Ave  

Wabash  Ave  

University  Ave  

Ellis  

Bay  less  Ave  

Raymond  Ave  

Dudley   

Endicott   

Dudley   

Raymond  Ave  

Raymond  Ave  

Robbins   

Eustis   

Wabash   

University  Ave  

410  ft.  S.  of  Wabash... 

University  Ave  

Ellis   

Ellis   

See  Bayard  

See  Bayard  


See  Bayard  

Dawson   

Midway   

So.  Robert  , 

Mt.  Hope  

Paere   

See  Brown  Ave  

See  Hastings  Ave  

University  Ave  

See  Gt.  Northern  Ry, 

Snelling    

Ely.  terminus  

See  Iglehart  Ave  

Cypress   

"Soo"  Right  of  way.. 


To 


2nd  Add.  S.  Wly  

Lt.  7,  Blk.  10,  Mer.  Pk, 

Palace   


9o7 


Chatsworth   

Pascal  Ave  

180  ft.  west  

Randolph   

Jefferson   

Cromwell  Ave  

Manvel   

Ta inter  Ave  , 

Cleveland  Ave  

Eustis   

Montgomery  Ave. 
Montgomery  Ave. 

Vandalia   

Hampden  Ave  

Hampden  Ave  

Territorial  Rd  

Territorial  Rd  

Myrtle  Ave  

Robbins  St  

Raymond  Ave  

Wabash  Ave  

Wycliff   

Hersey   

Wycliff  V  

Hersey   

Eustis   

Robbins   

Cudworth   

Cromwell  Ave  

Franklin   

Wabash   

Railway  Place  — 

Wabash  Ave  

Wabash  Ave  

Wabash  Ave  

No.  887  

No.  887  


No.  887  

Jessamine  , 

Gates   

Brown  Ave. 
Brown  Ave. 

Bunker   

No.  896  


No.  888  

Robert   

No.  907  

268  ft.  E.  of  Pierce... 

Wheeler  

No.  901  

Earl   


Work 
Begun. 


Sept.  27, 

May  13. 

May  19. 

July  23, 


1907. 
1907. 
1908. 
1908. 


Dec.  23, 

May  13 

Nov.  21, 

Nov.  10, 

Oct.  26. 


1907. 
1907. 
1907. 
1008. 
1908. 


March  3.  1908. 


kpril  8, 


Mar.  31, 
May  3, 


1907. 
1908*! 
1908. 


Sent.    18,  1908. 


Aug. 
Nov. 


1907. 


1 


NO.  5. 
IteN  EFFECT  IN  1908. 


Contractor. 


5,  1907....  n.  Peyen. 
21,  1907. .. .  Ryan  &  Johnson. . 

Forrestal  &  Feyen, 
Ryan  &  Johnson  


26,  1908... 


General 
Fund 
Appro'n. 


Estimates  Allowed. 


1908. 


Previously 


$145.00 


mo.  00 

1,070.00 


$61.50 
15.00 
705.00 
2.115.00 


$365.50 
672.00 


Charged 
to  Con- 
tractor. 


Reserve. 


$5.00 


$10.00 


50.00 


ay  9,  1908. 
fpjt.  26,  1907. 
ov.    30,  1907. 


John  Lind  

John  Lind  

Ryan  &  Johnson. 

P.  J.  Ryan  

John  Lind  


2,180.00 
2,000.00 
115.00 
215.00 


7,500.00 
725.00 
349.00 
510.00 
850.00 


100.00 


2,975.00 


Gen'l.  Con't'g.  Co. 


150,000.00 


228,480.00 


iy     12,  1907. 


N.  Feyen. 


25.00 


1,647.00 


ly     28,  1908. 


N.  Peyen  

O'Niel  &  Preston. 


1,000.00 
5,000.00 


2,125.00 
14,890.00 


500.00 


t.      3,  1908. 


John  Lind. 


6S5.00 


1.050. 00 


50.00 


t.  22,  1907. 
ril    11,  1907. 


N.  Feyen. .. 
John  Lind. 


194. 50 
15.00 


1.130.50 
1,020..  00 


1,  1908....  Forrestal  &  Feyen. 
4,  1908....  Gen'l.  Con't'g.  Co. 


11,720.00 


770.00 

3,447.33 


15.00 

50 '.66 


11,475.00 


OF  THE  CITY  OF  ST.  PAUL  FOR  1908. 

TABLE  NO.  5— Continued. 
S'EWER  CONTRACTS  IN  EFFECT  IN  1908. 


TABLE  NO 
SEWER  CONTRACT^' 


Con- 
tract 
Nc. 


Street. 


Charles  

Chatsworth  ... 

Chestnut   

Churchill  Ave. 

Clifford   

Colne   

Colorado   

Como  Ave  


Como  boulevard  

Como  boulevard  

Cook   

Cook   

Cook   

Cortland  and   

Cromwell  Ave  

Cross   ,  

Cudworth   

Curfew  Ave  

Dale   ,  

Delaware  Ave  

Doug-las   

Duchess   

Dudley   

Duke   

Randolph   

Ellis   

Endicott   

Erie   

Eustis   

Fairview  Ave  

Franklin   

Franklin   

Front   

Front,  Hand  and..,. 

Gates   

Gates   

Genesee  

Glendale  Ave  

Goff  Ave  

Grand  Ave  

Gr.  Northern  Ry  

Jackson   

Capitol  Heights  

Arch   

Hague  Ave  

Hampden  Ave  

Hardenbergh  Place. 

Hastings  Ave  

Hastings  Ave  

Pt.  Douglas  Rd  

Douglas   

Pacific   '  

Burns  Ave  , 

Hatch   

Hatch   

Hoffman  Ave  

Horton   

Hunt   


From 


See  Bayard  

See  Uunion   

Term.  7th  &  Exchange 

See  Union   

See  Bayard  

See  Union   

Hnll  Ave  

115  ft.   W.   of  Capitol 

Heights   

See  Union  

See  Union  

Rice   

Cortland   

Forest   

Poplar  Sts  

See  Bayard  

See  Union   

See  Bayard  

See  Bayard  

Blair   

Annapolis   

See  Hastings  Ave  

N.  P.  tracks  

See  Bayard  

Randolph   

Duke   

e  Bayard  

See  Bayard  

Seventh   

See  Bayard  

Present  sewer  

Eustis  

See  Bayard  

See  Union  

Gaultier  Sts  

See  Brown  

See  Stickney  

Mississippi   

See  Bayard  

George   

Lexington  Ave  

Cortland   

Gr.  Northern  Ry  

Jackson   

Capitol  Heights  

Griggs   

See  Bayard  

130  ft.  So.  of  Atwater.. 

Ely  terminus  

200  ft.  East  of  Earl  

Hastings   

Pt.  Douglas  Rd  

Earl   

Extended  to  

Rice   

See  Union  ■ 

Conway   , 

See  Union  

See  Bayard  


No.  887  

No.  891  

100  ft.  northerly 

No.  891  

No.  887  

No.  891...  

Stryker  Ave  


Como  boulevard — 

No.  891  

No.  891  

Park  Ave  

Soo  right  of  way... 
Cypress   


To 


No.  887  

No.  891  ,  

No.  887  

No.  887  

165  ft.  South  

River   

No.  888  

Case   

No.  887  

St.  Clair  

C.  St.  P.  M.  &  O. 

No.  887  

No.  887  

Grace   

No.  887  

Shields   

Raymond   

No.  887  , 

No.  891  


Nov.  23,  1906. 

April  18,  1908. 

Oct.  17,  1908. 

Mav  18,  1908. 


No.  896  

No.  883  

Sylvan   

No.  887  

Page   

Griggs   

Jackson   

Capitol  Heights... 

Arch   

Park  Ave  

200  ft.  west  

No.  887  

Lvton  Place  

200  ft.  east  

Pt.  Douglas  Rd... 

Douglas   

Bluff   

Hastings  Ave  

Hastings  Ave  

Svlvan   

No.  891  

Van  Buren  Place. 

No.  891  

No.  887   


Work 
Begun. 


Oct. 


Aug.  29,  1908.... 
Mar.  24,  1908... 


Sept.  9,  1907.... 
Nov.     22,  1908.... 


May 


Mar.  2,  1908. 
Mar.      2,  1908. 


Dec. 


April  6,  1908. 
Oct.     21,  1907. 


Sept. 


July 


Oct. 
April 

July 


Aug. 


May 
April 


Jan. 


Tune 


Mar. 


j-Contintred. 

effect  IN  1908. 


I  Work 
finished. 


Contractor. 


General 
Fund 
xippro'n. 


Estimates  Allowed. 


1908. 


Previously 


Charged 
to  Con- 
tractor. 


Reserve. 


Contract 
Price 


10,  1908. 


John  Lind. 


395.00 


25.00 


24,  1908. 
10,  1908. 


C.  Johnson. 
C.  Johnson. 


574.00 
524.84 


25.00' 
15.00 


15,  1906. 

25,  1908. 

14,  1908. 

3,  1908. 


N.  Fey en  

Ryan  &  Johnson. 

P.  J.  Ryan  

Ryan  &  Johnson. 


25.00 
1,940.00 
1,097.00 
3,161.00 


1,256.50 


17.00 


30.00 
50.00 
50.00 


14.  1907... 


Ryan  &  Johnson. 
D.  W.  Moore  


6,000.00 


10.00 
2,125.00 


275.00 


6,  1908. 


Ryan  &  Johnson. 
John  Lind  


675.00 

10,666! 66 


2,671.00 

15,366!  66 


27.00 


75.00 


24,  1908.. ( 
24,  1908..  j 


300.00 


r  I 


22,  1908. 


N.  Fey en. 


(00.00 


1,416.00 


25.00 


18,  1908. 
14,  1907. 


Ryan  &  Johnson. 
N.  Fey  en  , 


577.10 
2,072.00 


2,295.00 


15.00 
75.00 


1908. 


N.  Fey en. 


1.500.00 


100.00 


,345.00 


22.  1908. 


C.  Johnson. 


510.00 


23,  1908. 
11,  1907. 

!   31,  1908. 


2,  1908. 


O'Niel  &  Preston. 
Ryan  &  Johnson. , 


1,000.00 


E.  T.  Webster. 


6,000.00 


P.  J.  Ryan. 


1,453.2; 
25.00 

7,434.58 


390.00 


3.825.00 
1,918.00 


78.75 


400.00 


20.00 


30,  1908'. 
13.  1907. 


22.  1908. 


u  |   13,  1908. 


C.  Johnson  

Ryan  &  Johnson. 


100.00 


Thornton  Bros. 


15,860.00 


O'Niel  &  Preston. 


p  !l"l8,'i908'. 


257.001 
49.25 

37,227.25 

1,705.00 


20.00 


250.75 


155.75 


500.00 


50.00 


Ryan  &  Johnson. 


460.00 


866.00 


75.00 


30.00 


OF  THE  CITY  OF  ST.  PAUL  FOR  1908. 

TABLE  NO.  5.— Continued. 
SEWER  CONTRACTS  IN  EFFECT  IN  1908. 


TABLE  NC 
SEWER  CONTRAC 


i 


Street. 


lglehart  Ave  

Carroll  Ave  

Jackson  

Jenks   

Jenks   

Jessamine  

Kilburn   

Lafond   

Lee  Ave  

Lexington  Ave. 

Lincoln   

Litchfield   

Litchfield   

Long  Ave  

Louth   

Lyton  Place  

Macalester  Ave. 

Magnolia   

Manitoba  Ave.., 

Manvel   

Maryland   


Michigan   

Mississippi   

Mt.  Hope  

Myrtle  Ave  

Orchard  

Orleans   

Osceola  Ave  

jttawa  ^ve  

Otto  Ave  

Oxford   

Pacific   

Page   

Page  and  Oakdale  Ave. 

Park  Ave  

Lyton  Place  

Pascal  &  Grand  Aves. 
Pascal  &  Lincoln  Aves. 

Pelliani  

Pennsylvania  Ave  

Phalen  and  Harvester 

Pt.  Douglas  Road  

Portland  Ave  

Randolph   

Ravoux   :  

Raymond  Ave  

Reaney,   Atlantic  and 

Richmond   

Robbins   

Rose   

Ryde   

Ryde   

St.  Anthony  Ave  

St.  Anthony  Ave  


From 


Cretin  Ave  

Cretin  Ave  

See  Gr.  Northern  Ry. 

Mississippi   , 

Edgerton   

Park  Ave  

See  Union   

Dale  

Drake   

See  Union  

Saratoga  Ave  

Rice   

Park  Ave  

See  Bayard  

See  Union  

See  Park  Ave  

Princeton   

Rice   

Park  Ave  

See  Bayard  '  

Western  Ave  


Seventh   , 

Jenks  

See  Brown  

See  Bayard  

See  Union   

Baker   , 

Milton  

Sydney  and  King  Sts. 

Canton  

See  Union  

See  Hastings  Ave  

See  Stickney  


Sycamore 
Rice   


See  Bayard  

L'Orient   

Aves  

See  Hastings  Ave. 

Aldine   

See  Duke   

St.  Anthony  Ave... 

See  Bayard  

Beech   

Seventh   

See  Bayard   

Payne  Ave  

See  Union   

See  Union   

Beacon  Ave  

Milton   


To 


Finn  Ave  

Finn  Ave  

No.  907  

Trout  Brook  

Payne  Ave  

Sylvan   

No.  891  

Grotto   

190  ft.  E.  of  Bay. 

No.  891  

Pascal  Ave  

Park  Ave  

Sylvan   

No.  887  

No.  891  

No.  898   

St.  Clair  

Park  Ave  

Sylvan   

No.  887  

Como  Boulevard 


Sept.  7,  1908. 
Nov.  9,  1907. 
Sept.    13,  1907. 


Duke   

Lawson  . . 

No.  896  

No.  887  

No.  891  

Page   

Chatsworth 


Mississippi  River. 

No.  891   

No.  888  

No.  883  , 


Atwater 
Sylvan  . , 


No.  887  

W.  of  Columbia, 


No.  888  

Snelling  Ave  

No.  895  

140  ft.  No.  of  Rondo. 
No.  887  


St.  Clair  

No.  887  

Greenbrier  Ave. 

No.  891   

No.  891   

Fairview  Ave. .. 
Chatsworth   


Work 
Begun. 


Private  contrac 


May  19,  1906.. 
July  30,  1908.. 
Sept.    13,  1907.. 


June  S,  1907.. 
Oct.      22,  3907.. 


Sept.    30,  1908.. 
Aug.     28,  1907..  ft 
July     27,  1908 


Jan.     26,  1908. 


Feb.  25,  1907.. 
Oct.     20,  1908.. 


May 
Sept. 
Jul- 
Jan. 


20,  1907.. 
8,  1908.. 
20,  1907.. 
28,  1907.. 


1,  1907. 
3,  1908. 
April    15,  1907.. 
Nov.     11,  1907 


May 
April 


Sept.  23,  1908. 
July     29,  1907 


Nov.     18,  1907. 

Nov.    ii,  im. 


Sept.  18  1907. 
May     23,  1908.. 


Sept.     3,  1908. 


July  3,  1907. 
Aug.     14,  1908. 


fj-Continued. 
V  EFFECT  IX  1908. 


I,  Work 
Finished. 


Contractoi 


General 
Fund 
Appro'n. 


Estimates  Allowed. 


190S. 


y     29,  1906.... 
t.    12.  1908.... 
;t.    28,  1907.... 

25.00 
2,125.00 
247.00 

645.00 

670.00 
2,225.00 
942.00 

John  Land  

2,125.00 

100.00 
15.00 

080.00 

1      3,  1907. . . . 
18,'  1908  

20.00 
2,127.50 

2.430.00 
2,380.00 

2,450.00 
4,521.50 

John  Land  

1,090.00 

14.00 

1,054.00 
162.50 
865.94 

1,249.00 
1,173.00 
940.94 

I    21,  1907.... 
;.     28,  1908.... 

995.50 

15.00 
75.00 

1 

t    17,  i908. . . . 
t.     27,  1907.... 
H    28,  1907  

15.00 
25.00 
168.00 

•im  oo 

481.00 
1,296.00 
1,118.00 

1,271.00 
935.00 

15.00 

|r  •   25,  1908  

1     17,  1907  

B      7,  180S.... 

Schreiter  &  Con- 

21,600.00 
2,165.00 

26,500.00 
100.00 
519.50 

500.00 

27,000.00 
4,583.00 
557.00 

4,483.00 

12.50 

25.00 

|j    17,  1907  

|       3,  1908. ... 
t     21,  1907. ... 
fr       8,  1907.... 

20.00 
1,458.00 
154.05 
100.00 

1,752.00 

1,772.00 
1,573  00 
10,397.00 
4,770.00 

65.00 
45.95 

50.00 

10.197.00 
4,670.00 

Ryan  &  Johnson — 

4,770.00 

p     30,  1907.... 
k    15,  1908... . 
\r    19,  1907. .. . 
|t      7,  1907.... 

5,000.00 
1,500.00 

865.40 
3,410.23 
70.00 
50.00 

6,120.00 

25.10 
11.25 

200.00 
100.00 

7,210.50 

3,521.48 
5.S30.00 
2,190.00 

5,700.00 
310.00 

O'Niel  &  Preston... 

1,830.00 

h   17,  1908  

H     28,  1907.... 

2,040.00 
25.00 

50.00 

2,090.00 
3,078.82 

Ryan  &  Johnson  

1,200.00 

3,053.82 

|:      9,  1908. . . . 

2,090.00 

1,870.00 

30.00 

3,990.00 

t    16,  1907.... 

10.00 

224.00 

234.00 

It   20,  1907.  .  • 
[v    25,  1908. ... 

3,000.00 
161.00 

4,091.25 
250.00 

2,550.00 

44.75 

100.00 

6,786.00 
2.10.00 

If     22,  1908. . . . 

P.  J.  Ryan  

767.00 

50.00 

817.00 

Mi    23,  1907.... 
II    11,  1908.  .  . 

D.  W.  Moore  

10.00 
1,440.00 

639.00 

049.00 
1,490.00 

50.00 

Previously 


Charged 
to  Con- 
tractor. 


Reserve. 


Contract 
Price 


OF  THE  CITY  OF  ST.  PAUL  FOR  1908. 


TABLE  NO.  5.— Continued. 
SEWER  CONTRACTS  IN  EFFECT  IN  1908. 


TABLE  NO.  ■•(>" 
SEWER  COIMTRACTS  iEt 


Street. 


St.  Anthony  and  . 
St.  Anthony  Park. 

St.  Clair   

Smith  Ave  

Seal   

Smith  Ave  

Smith  Ave  

South  St  

Stickney   

Gates   

Page   

Sturgis   

Territorial  Road... 

Union   

Chatsworth   

Front   

Como  boulevard... 

Ryde   

.Lexington  Ave  

Horton  Ave  

f  Churchill  Ave.. 


<   Oxford   , 

*Argyle   

I  Kilborn   

I  Ryde   

Colne   

Louth   

Van  Slyke  Ave  

Cross  Ave  

Orchard  

Hatch   

Como  boulevard  

University  Ave  

University  Ave  

Van  Slyke  Ave  

Victoria  St  

Virginia  Ave  

Virginia  Ave  

Wabash  Ave  

Warrendale   

Weide  Ave  

Western  Ave  

Western  Ave  

Winslow  Ave  

Winslow  Ave  

Wvcliff   I 

York   


From 


Wilder  Aves   

System  

McMillan  Plant  

St.  Clair  

See  Bayard  

McB  o  al   

See  St.  Clair  

System   

So.  City  Limits  

Andrew   

Andrew   

Douglas   

See  Bayard  

Como  Ave  

Como  boulevard  

Lexington  Ave  

No.  line  Warrendale  ad 

Como  boulevard  

Front   

Como  boulevard  

Front   


'Except  North 


Front   

Front   

Hatch   

Hatch   

Union   

Union   

Lexington  Ave  

Oxford   

Churchill  Ave  

Lexington  Ave  

Ryde   

Snelling  Ave  

See  Bayard  

See  Union   

and  Carroll  Ave  

Carroll  Ave  

Van  Buren   

See  Bayard  

System,  see  Union, 
and  other  streets... 

Burgess   

and  Blair  St  

George   

Dearborn   

See  Bayard  

Soo  Right  of  way.... 


ern  Pacific  Ry.  right  of 


To 


See  Bayard  887 

Smith  Ave  

River   

No.  887  , 

Goodrich  Ave. 
No.  913  


C.  G.  W.  Ry  

Concord   

Concord   

Western  Ave  

No.  887  

Chatsworth   

Front   

Chatsworth   

Ryde  St.  Prod  

Union   

Van  Slyke  Ave  

Churchill  Ave  

No.  line  Warrendale 

Addition   

Cross  Ave  

Cross  Ave  

Union   

Union   

No.  line  N.  P.  Ry. ... 
No.  line  N.  P.  Ry. ... 

Chatsworth   

Chatsworth   

Ryde   

Ryde   

Maryland   

Pascal  Ave  

No.  887  

No.  891  


Rondo   

Como  Ave. 

No.  887  

No.  891.... 


Stinson 


Dearborn 
Elizabeth 
No.  887.... 
Cortland  . 


Work 
Begun, 


Nov.     15,  1907.... 


Private  contract 


May      7,  1907.... 


May  28,  1907.... 
Mar.  2,  1908.... 
Nov.     21,  1907.... 


June    13.  1908. 


April  2,  1906. 
June  17,  1907. 
Sept.    12,  1907. 


May  1,  1907. 

Nov.  8,  1907. 

April  26,  1907. 

April  8,  1907. 

Sept.  28.  1908. 


Oct. 


9.  1908. 


Sept.    13,  1907....  N  9, 


!  EFFECT  IN  1908. 


Work 
'inished. 


7,  1907. 


Contractor. 


N.  Fey  en. 


General 
Fund 
Appro'n. 


Estimates  Allowed. 


1908. 


Previously 


C  Iiarsed 
to  Con- 
tractor. 


Reserve. 


145.00  1,549.00 


50.00  1,599.00 


Contract 
Price 


17,  1907. 
28, '1908'. 
1,  1908. 
It      14,  1908. 


J.  M.  Thornton. 


193.00 


1,088.00 


7.50 


19,  1908. 


O'Niel  &  Preston. 
O'Niel  &  Preston. 
Ryan  &  Johnson. 


09,000.00 
8,000.00 


36,884.84 
12,057.00 
4,124.00 


60,015.16 


400.00 
21.00 


25.00 


Gen'l.  Con't'g.  Co. 


22.000.00 


48,265.00 


1,500.00 


9.  1907. 


N.  Fey en. 


307.25 


2,438.50 


25.25 


100. 00  2,872.00 


11,  1906. .. 
10,  1907. .. 
21,  1907. ... 


Ryan  &  Johnson 

N.  Fey en  

Ryan  &  Johnson. 


501.50 


15.00  3,625.00 
75.50  501.50 
138.00  809.00 


10.00 


31,  1907... 
23,  1907.  .. 

5,  1907... 

7,  1907... 
27,  1908. .. 


Ryan  &  Johnson. 

N.  Fey en  

D.  W.  Moore  

Ryan  &  Johnson. 
O'Niel  &  Preston. 


8,000.00 


500.00  23,410.00 

247.001  685.00 
25.00  3,474.00 
89.00  476.00 

921.00 


15.00 


50.00 
'56!66 


24,  1908. 


O'Niel  &  Preston. 


1,248. 21 


15.75 


503,236.81 


1,546.55 


- 


i 


OF  THE  CITY  OF  ST.  PAUL  FOR  L908.  69 
TABLE  NO.  6. 

STREET  AND   ALLEY   IMPROVEMENT  CONTRACTS   IN  EF- 
FECT IN  1908. 


TABI  1 

STREET  AND  ALLEY  IMPROVBMECl 


Character 
of  Work. 


Con- 
tract 
No. 


Grading   1816 

Grading   1787 

Grading  

Grading   1827 

Curbing,  etc   1755 

Grading   1818 

Grading  

Grading  

Grading    1813 

Curbing,   etc   1G80 

Grading   1775 

Grading   1819 

Grading   1698 

Grading  

Grading   1812 

Grading    1811 

Grading   1776 

Grading     

Grading    1772 

Grading    1792 

Grading   1701 

Grading   1804 

Grading    1793 

Grading   1615 

Curbing,  etc   1703 

Grading   1814 

Curbing,  etc   1797 

Grading   1724 

Grading    1752 

Grading   1780 

Grading   1779 

Grading    1809 

Grading    1781 

Grading    1820 

Grading  

Grading    1798 

Grading    1833 

Grading    1S35 

Grading    1826 

Grading    1828 

Grading    1771 

Grading    1817 

Grading   1815 

Grading   1800 

Grading   1709 


Street. 


Agate   

Aldine   

Augusta   

Blair   

Capitol  Ave  

Carroll  Ave  

Carroll  Ave. .  

Dunlap   

Euclid   

Fairmount  Ave  

Fry   

Gorman  Ave  

Augusta   

Tyler   

Griggs   

Griggs   

Hatch   

Hudson  Road  

Hyacinth   

Igiehart  Ave  

Ivy   

Lawson   

Louisa   

Matilda   

Ocean   

Otto  Ave  

Prescott   

Rose   

St.  Anthony  Ave  

Scheffer   

Snelling  Ave  

Stevens   

Syndicate  Ave  

Griggs   

Dunlap   

Carroll  Ave  

Igiehart  Ave  

Syndicate  Ave  

Topping   

Tyler   

Tyler   

Valley  

Vance   

Walsh  Ave  

Warwick  Ave  

Wyoming   

Arlington  Hills  Add... 
Linse  &  Zimmerman's 

Summit  Park  Add  

Union  Park  

Whitney  &  Smith's  Ad 


From 


Magnolia  St  

University  Ave  

See  Gorman  Ave  

Fry  St  

Hamline  Ave  

Snelling  Ave  

See  Syndicate  Ave  

See  Syndicate  Ave  

Hoffman  Ave  

Victoria   

St.  Anthony  Ave  

Augusta  St  

Bidwell  St  

So.  Robert  St  

Marshall  Ave  

See  Syndicate  Ave  

Rice  St  

Bastings   

Payne  Ave  

See  Syndicate  Ave  

Payne  Ave  

Western  Ave  

Goff  Ave  '  

Maryland  St  

That  portion  north  of 

Pleasant  Ave  

Oakdale  Ave  

Rice   

Rice   

Seventh   

St.  Clair  

Orleans   

Marshall  Ave  

Marshall  Ave  

Marshall  Ave  

Griggs  St  

Hamline  Ave  

Marshall  Ave  

Hamline  Ave  

Winslow  Ave  

See  Gorman  Ave  

Warren  St  

James   

Magnolia   

St.  Clair   

Hall  Ave  

Alley  in  Block  29  

Re.  Alley  in  Blk.  33... 

Alley  in  Block  41  

Prior  Ave  

Alley  in  Block  9  


To 


Jessamine  . 
ray  lor  Ave. 


Snelling  Ave  

Aldine  St  

Asbury  Ave  

No.  1779   

No.  1779   

Maple  St  

Chatsworth   

Shields  Ave  , 

Tyler  St  

So.  Robert  St  

Goff  Ave  

Summit  Ave  

No.  1779  

Park  Ave  , 

E.  City  Limits...... 

Greenbrier  Ave  

No.  1779   

Greenbrier  Ave  — 

Mackubin  St  

State  St  

South   St  , 

Seventh  St  

Butternut  St  

Woodbury  Ave  

Soo  right  of  way. 

Dale   

Chatsworth   

Randolph   

Ohio   

Carroll  Ave  

St.  Anthony  Ave.. 
St.  Anthony  Ave.. 

Lexington  Ave  

Lexington  Ave  

Selby  Ave  

Syndicate  Ave  

Stryker  Ave  

No.  1819  

Caoitol  Heights  — 

Palace   

Lawson   

Jefferson  Ave  

Winslow  Ave  


Lynnhurst  Ave. 


\  Grading  

Total  estimates  <  Curbing,  etc 


< 


iBi|:NO.  6. 

If  CONTRACTS  IN  EFFECT  IN  1908. 


6,  1908. 
20,  1908. 


Work 
Finished. 


Nov.  30,  1908. 
July     16,  1908. 


Thos.  Linnan  

Nicholas  Feyen. 


Contractor. 


Estimates  Allowed. 


1908 


$569.50 
4,158. 


Previous. 


Charged 
to  Con- 
tractor. 


Reserve. 


Contract 
Price. 


82.75 


6,  1908. 
13,  1907. 
12,  1908. 


Nov.  16,  1908. 
June    20,  1908. 


Forrestal  &  Feyen 

Jas.  Forrestal  

Ed.  Fallon  


748.25 
3,541.65 
323.00 


3,644.00 


18.75 
161.84 


200.00 


24,  1908. 
30,  1906. 
9,  1907. 

9,  1908. 


DfC. 
Oct. 
May 


11,  1908. 
4,  1906. 
9,  1908. 


Christ  Johnson  

Fielding  &  Shepley 
R.  T.  Jones  


D.  W.  Moore. 


1906. 


June    22,  1908. 


Ryan  &  Johnson. 


3,230.00 
100.00 
192.00 

1,445.00 

720.00 


2,425.00 
153.00 


1,870.00 


66.00 


20,  1908. 
28,  1908. 
27,  1908. 


Sept. 
Dec. 
June 


9,  1908. 
2,  1908. 
27,  1908. 


Keough  Bros... 
Thornton  Bros. 
D.  W.  Moore. .. 


762.00 
3,740.00 
635.00 


5.00 


28,  1907. 

AiH  19,  1908. 

1    2,  1908. 

22,  1908. 

14,  1908. 

17,  1905. 

24,  1906. 


May 
Aug. 
Aug. 
Aug. 
May 
Nov. 
June 


29,  1908. 
19,  1908. 

1,  1908. 

1,  1908. 
13,  1908. 

9.  1905. 
18,  1907. 


9,  1908. 
31,  1907. 
13,  1907. 


6,  1908. 


3.  1908... 
1,  1907... 
11,  1908... 


June 
Dec. 
July 
Mar. 


An; 


19,  1908. 

2,  1907. 

22,  1908. 

11,  1908. 


i,  1908. 


D.  W.  Moore  

Keough  Bros  

Ryan  &  Johnson. .. 

D.  W.  Moore  

Thornton  Bros  

Thos.  Keough  

Portland  Stone  Co 

Thos.  Linnan  

Fielding  &  Shepley 

Keough  Bros  

Keough  Bros  

Ryan  &  Johnson. . 


Keough  Bros. 


Sent.  3,  1908. 
June  6,  1908. 
Sept.    28,  1908. 


C.  Johnson   

Ryan  &  Johnson. 

D.  W.  Moore  , 


702.00 
4,078.00 
2,192.75 
1,963.00 
483.00 
100.00 
100.00 
1,683.00 
11,417.92 
150.00 
712.00 
106.21 


7,800.00 


579.00 
526.25 
597.00 


595.00 


8,800'.  00 
1,694.22 


3,040.00 
3,995.00 
297.50 


345.00 
26.25 


100.00 


65.18 


200.00 


55.00 
25.00 


100.00 


13.75 


7,  1908. 


Sept.  12,  1908. 
Nov.    17,  1908. 


4,  1908... 
13,  1908.., 
.    2,  1908... 
I  31,  1908  .. 
"    1,  1908. .. 


Nov 


2,  1908. 


12,  1908... 
21,  1907... 


Sept. 

Sept. 

Oct. 

June 

Oct. 


12,  1908.. 

12,  1908.. 
3,  1908. , 
1.  1908.. 

25,  1907. 


Keough  Bros  

Keough  Bros  

Forrestal  &  Feyen, 

C.  Johnson  

D.  W.  Moore  

D.  W.  Moore  

Keough  Bros  

Peter  Dickson  

C.  Johnson  

N.  Feyen  


4,299.00 
740.00 
637 . 50 
484.00 

1,020.00 
444.90 
287.00 
240.00 
128.30 
309.00 


101.00 


100.00 
50.00 


$62,004.48 


15.00 


$1,080.52 


.$46,844.91 
15,159.57 


62,004.48 


OF  THE  CITY  OF  ST.  PAUL  FOR  L908. 

TABLE  NO.  7. 
ROAD  IMPROVEMENTS  1905  TO  1908. 


TABLE  N 


ROAD  IMPROVEMENTS' 


Road. 


Arcade  St  

Bock  St  

Bock  St  

Cherokee  Ave  

Cleveland  Ave  

Cleveland  Ave  

Cleveland  Ave  

Cleveland  Ave  

Como  Ave  

St.  P.  Como  &  Sup.  Rd 

Osage  St  

Quincy  St  

Concord  St  

County  Road  

Prosperity  Ave  

Bock  St  

County  Road  

County  Road  

Dale  St  

Dale  St  

Edgerton  St  

Edgerton  St  

Hudson  Road  

Kansas  Ave  

Kerwin  St  

Larpenteur  Ave  

Larpenteur  Ave  

Lexington  Ave  

Maryland  St  

Edgerton  St  

Maryland  St  

Minnehaha  St  

Oakdale  Ave  

Ohio  St  

Osage  Ave  

Payne  Ave  

Phalen  Ave  

Stillwater  Ave  

County  Road  

Maryland  St  

Prosperity  Ave  

Bock  St  

County  Road  

Pt.  Douglas  Road  

Pt.  Douglas  Road  

Pt.  Douglas  Road  


Prosperity  Ave. 
Prosperity  Ave. 


From 


Maryland  St  

See  County  Road  

See  Phalen  Ave  

Smith  Ave  

Seventh  St  

Osceola  Ave  

Summit  Ave  

Commonwealth  Ave  

Maryland  St  

Como  Ave  

St.  P.  Como  &  Sup.  Rd 

Nebraska  Ave  

Gates  St.  prod.  east... 

Stillwater  Ave  

Maryland  St  

L.  Como  &  Phalen  Ave 

Keller  St  

See  Phalen  Ave  Contr. 

Hatch  St  

Carbon  St  

See  Maryland  St  

Clear  St  

Pt.  Douglas  Rd  


To 


Larpenteur  Ave  

Contract  No.  1662  

Contract  No.  1726  

Annapolis  St  

Jefferson  Ave  

Summit  Ave  

Marshall  Ave  

Dudley  Ave  

St.P.,Como  &  Sup.Rd 

Osage  St  

Quincy  St  

Hoyt  Ave  

Annapolis   

Maryland  St. 
L.  Como  &  Phalen 

Keller  St  

Larpenteur  Ave. 

No.  1726  

Carbon  St  

Idaho  Ave  

Contract  No.  1823. 
Larpenteur  Ave... 
East  Ave  


See  White  Bear  Ave. 
See  Quincy  St.  Contr. 

County  Road  

Gr.  Northern  Ry  

Payne  Ave  

Maryland  St  

See  Phalen  Ave  

Greenbrier  Ave  

Gates  St  

Ethel  St  

See  Como  Ave  

Maryland  St  

C,  St.  P.  M.  &  O.  Ry. 

Phalen  Ave  

Stillwa.ter  Ave  

County  Road  

Maryland  St  

Prosperity  Ave  

Keller  St  

Burns  Ave  

j  Station  66  

1  Station  92  

j  Station  82  

)  Elm  wood  St  

See  County  Road  

See  Phalen  Ave  


Ave  j. 


Contract  No.  1803. 

No.  1761  

White  Bear  Ave. . 
Van  Slyke  Ave  — 

Edgerton   

Cottage  St  

Contract  No.  1726. 

East  Ave  

Annapolis  St  

Cherokee  Ave  

Contract  No.  1671. 

Jessamine  St  

Stillwater  Ave  

County  Road  

Maryland  St  

Prosperity  Ave..., 

Bock  St  

Keller  St  

Larpenteur  Ave.. 

Station  56  

Station  82  

Elmwood  St  

Station  92  

Temple  St  - 

Contract  No.  1662. 
Contract  No.  1726. 


Miles  Improve 


1905  I  1908  I  1907 


1.00 


2.5G 
0A5 


0.77 


0.44 
0.78 


0.36 


0.81 


0.66 


3.24 


1.20 


o; 


0.5; 


o.;- 


0.2: 


2.0 


1.2 


I 


Iff. 

i|  1905  TO  1908. 


2.25 


.69 
0.13 
0.37 


0.32 
0.32 


0.20 


Improvement. 


Macadam— Gravel  surface . 


Macadam—Gravel  surface, 
'clay   and  gravel  


Macadam—Gravel  surface. 

Macadam— Gravel  surface. 
Grading   


Contract 
Number. 


1620 


1624 
Street  force 

1671 

Street  -force 
1662 


Macadam— Gravel  surface. 
Macadam — Gravel  surface. 


Macadam— Gravel  surface. 

Grading   • 

Clay   and  gravel  


Macadam— Gravel  surface.. 
Macadam— Granite  surface. 
-Macadam— Granite  surface. 


Macadam— Gravel  surface. 

Clay  and  Gravel  

Macadam   


Macadam — Granite  surface. 


Macadam— Granite  surface. 


Macadam— Granite  surf  a  ^e . 
Macadam — Gravel  surface.. 


Macadam— Gravel  surface. 


Street  force 
1802 


1649 
1811 
Street  force 


1762 
Park  Dept. 

1823 


1629 
Street  force 
Street  force 


1824 


1725 


1722 
1658 


1618 


Road 
Fund. 


$4,900.00 


2,500.00 
1,476.52 
5,103.52 

250.00 

5,147.00 


1,896.40 
6,694.38 


3,852.72 
4,966.00 


4,605.10 
3,740.00 
289.60 


1,150.00 


2,000.00 


10.000.00 
499.70 
1,498.15 


2,000.00 


14,080.08 


10,917.32 
8,279.61 

4,798.00 


ments. 


OF  THE  CITY  OF  ST.  PAUL  FOR  1908. 

TABLE  NO.  7.— Continued. 
ROAD  IMPROVEMENTS1  1905  TO  1908. 


TABLE  1' 
ROAD  IMPROVEMENTS  19  T( 


Road. 


Quincy  St  

Quincy  St  

Larpenteur  Ave  

Randolph  St  

Rice  St  

River  Road  

St.  P.  Como  &  Sup.  Rd 

Snelling  Ave  

So.  Robert  St  

Sol  Wabasha  St  

State  St  

Stillwater  Ave  

Stillwater  Ave  

Rtryker  Ave....'  

Summit  Ave  

University  Aye  

University  Ave  

University  Ave  

White  Bear  Ave  

Kerwin  St  

Stillwater  Road  


From 


See  Como  Ave  

Hoyt  Ave  

Quincy  St.  

Miss.  Riv.  Boulevard. 

Maryland  St  

Near  High  bridge  

See  Como  Ave  

Langford  Ave  

State  St  

Augusta  St  

Concord  St  

See  Phalen  Ave  

See  White  Bear  Ave 

George  St  

Miss.  Riv.  boulevard. 

Dale  St  

Prior  Ave  

Raymond  Ave  

Seventh  St  

White  Bear  Ave  

Hazel  Ave  


To 


Contract  No.  1671  

Larpenteur  Ave  | 

Lexington  Ave  f 

Easterly   

Larpenteur  Ave  


Contract  No.  1671. 
1600  ft.  northerly. 

Lucy  St  

Annapolis  St  

So.  Robert  St  

Contract  No.  1726. 
Contract  No.  1803. 

Elizabeth  St  

Cleveland  Ave  

Prior  Ave  

Raymond  Ave  

Emerald  Ave  

Kerwin  St  

Stillwater  Road.. 
East  Ave  


Miles  Impr 


1905    1906  190' 


0.98 


0.19 
'6!38 


1.26 


0.53 


0.17 


2.78 


6.37  13.71  6 


Total  expended 
Total  mileage  . 


TO  1908.— Continued. 


Improvement. 


Macadam— Gravel  surface. 


Clay  and  gravel  

Macadam — Granite  surface. 
Clay  and  gravel  


Gravel  surface  

Clay  and  gravel. 
Clay  and  gravel . 
Clay  and  gravel. . 


Clay   and  gravel  

Clay   and  gravel  

Mac  adam— Gran  i  t  e  s  u  rf ace . 
Macadam— Granite  surface. 
Macadam — Granite  surface. 

i Macadam— Granite  surface. 


Contract 
Number. 


1761 


Street  force 
1623 


Street  force 
Street  force 


Street  force 


Street  force 
Street  force 

1672 

1745 

1808 


Road 
Fund. 


3,351.32 

3,486.92 
6,512.00 
1,972.65 


599.28 
2,285.30 
1,938.40 
2,101.05 


701.20 
1,9,83.01 
50,000.00 
9,000.00 
7,000.00 

4,478.56 


$196,053.79 


336,077.73 
34.08 


I 


OF  THE  CITY  OF  ST.  PAUL  FOR  1908. 

TABLE  NO.  8. 
MACADAM  CONTRACTS  IN  EFFECT  IN  1908. 


TABLE  0 

MACADAM   CONTRACTS  N 


Con- 
tract 
No. 


1802 
1721 

1823 
1824 
1761 


1803 


Street. 


From 


Dale   

Edgerton   

Grand  Ave  

Kerwin   

Maryland   

Edgerton   

Payne  Ave  

Quincy  St  and  Laroen 

Stillwater  Road  

University  Ave  

White  Bear  Ave  

j  Kerwin   

i  Stillwater  Road  


Carbon   

See  Maryland  ... 

Oakland   

See  White  Bear. 

Payne   

Maryland   

Jessamine   

teur  Ave  

See  White  Bear.. 

Raymond   

Seventh   

White  Bear  

Kerwin   


To 


Idaho  — 
No.  1823... 
Milton  ... 
No.  1803... 
Edgerton 
Cottage  . 
Maryland 


No.  1803   

Emerald   

Kerwin   

Stillwater  Road. 
E.  City  Limits.. 


Work 
Begun. 


Tune     1,  1908. 


May 
Oct.' ' 


6,  1907. 
5*  "1908". 


Sept.  25,  1908. 
Oct.      14,  1908. 


July  14,  1908. 
July     17,  1908. 


K  0.  8. 

T>{\'  EFFECT  IN  1908. 


Work 
finished. 


20,  19C8. 


Contractor. 


Nels  Larson  

Fielding  &  Shepley. 


General 

Fund. 

Approp'n. 


Estimates  Allowed. 


1907 


1908 


Charged 
to  Con- 
tractor. 


$3,707.86 


$3,673.86 

""166!  66 


$34.00 


Reserve. 


'  Con- 
tract 
i'rice. 


$3,707.86 
12,884! 66 


20.  1907. 


12,784.00 


28,  1908. 


5,  1908. 
30.  1908. 


Forrestal  &  Feyen: 


Forrestal  &  Feyen. 
Gen'l.  Con't'g.  Co... 


2,000.00 


2,000.00 
3,500.00 


2,738.12 


4,089.00 

5,339.00 
761.88 


450.00 
250.00 


4,539.00 


5,589.00 
3,500.00 


31,  190S. 
19.  1908. 


Gen'l.  Con't'g.  Co. 
Thornton  Bros  


7.000.00 
4,548.79 


23,307.80 
4,478.56 


88.98 
70.23 


23.396.78 
4,548.79 


$41,750.10 


$193.21 


OF  THE  CITY  OF  ST.  PAUL  FOR  1908. 

TABLE  NO.  9. 
PAVING  CONTRACTS'  IN  EFFECT  IN  1908. 


TABLE  N(9. 
PAVING  CONTRACTS  IN  IFF 


Con- 
tract 
No. 


Street. 


517 

1806 

536 

1189 

1810 

573 

1794 

1805 

1188 

Sixth   

1825 

567 

1837 

1782 

From 


Summit   

Wabasha   

Summit   

Nina   

N.  P.  bridge... 

Summit   

Ramsey   

Wabasha   , 

Sibley   

Washing-ton 

Liaurel   

Alley  in  Block 


To 


Holly   

Robert   

Ashland   

Dale   

Acker   

Alley   

Grand   

P.  O.  K.  Bldg. 

Rosabel   

iMain   

Dayton   


June    19,  1908... 


Work 

Begun. 


Aug.    17,  1908... 


May  16,  3908... 
Mny     25,  1908... 


Oct. 


2,  1908....  C, 


Nov.     14,  1908. 


4 


IN  FFECT  IN  1008. 


t 


Work 
inished. 


3,  1908. 


14,  1908. 


Contractor. 


18, 


1908. 
1908. 


20,  1908. 


22,  1908... 
21,  1908... 


Warren  S.  Asp.Pav.Co 
Fielding  &  Shepley. . . 
Warren  S.  Asp.Pav.Co 
Warren  S.  Asp.Pav.Co 
Fielding  &  Shepley... 
Warren  S.  Asp.Pav.Co 
Barber  Asp.  Pav.  Co. 
Fielding  &  Shepley..., 
Warren  S.  Asp.Pav.Co 
Barber  Asp.  Pav.  Co. 
Warren  S.  Asp.Pav.Co 
Fielding  &  Shepley. . 
Fielding  &  Shepley.. 


Estimates  Allowed. 


1908 


Previ- 
ously. 


Charged 
to  Con- 
tractor. 


$527.25 
18,925.00 
844.88; 
4,080.90 
10,830.00 
195.00 
15,806.37 
15,784.07 
907.12 
10,692.57 
832.80 
1.154.82 
1,892.95 

$82,593.73 


5,502.75 


10.420.12 
23,125.65 


2,405.00 


5,480.33 


10,271.20 


$58,205.05 


2,334.41 


1,355.56 


$3.689u97 


5.00 


884.22 
15.93 


101.68 


$1,006.83 


Contract 
Price. 


$145,495.58 


OF  THE  CITY  OF  ST.  PAUL  FOR  1908. 

TABLE  NO.  10. 
MISCELLANEOUS  CONTRACTS  IN  EFFECT  IN  1908. 


TABLE  NO.  10. 


MISCELLANEOUS  CONTRAC 


Con- 
tract 
No. 


Description. 


1795 

1760 
1801 
1790 
1807 


1788 


Asphalt  paving  repairs  April 


Work 
Begun. 


27,  1908. 


Nov. 


Removing  Broadway  piers  Nos.  12 
and  13  •.  • ;  :;t 

Removing  Broadway  piers  Nos.  12 
and  13  ••.  

Harriet  Island  Bridge  piling  

Re-roofing  Market  sheds  


Oct.      15,  1907. 


Mar. 
Feb. 


28.  1908. 
17,  1908. 


Oct.  29,  1908.. 
Mar.    16,  1908., 


Aug.    20,  1908. 


Lumber 


1796 


Paving  brick 


1789    Oakland  Ave.  stairway 


1799 


Mar.      1,  1908. 


April     2,  1908. 


Nov.     12,  1907. 


Cement  sidewalks 


1834 


1S30 


May      6.  1908. 


Wood  sidewalks. 


Soldiers'  monument  moved  to  new 
site   


Work 
Finished. 


18.  1908. 


25,  1908. 


July     11.  1908. 


Dec.  14. 


Oct.       3,  1908. ... 


Contractor. 


Barber  Asp.  Pav.  Co. 


A.  F.  Swanson  

Oakes  &  Co  

G.  W.  Oakes  &  Co.... 

Prendergast  Bros.  . 


Jefferson  &  Kasson... 


Minn.  Ceramic  Co. 


St.  Paul  Cement  Worl 


Portland  Stone  Co. 


•Hoc.     lfi,  1908... . 


Oct.      10,  1908. . 


P.  J.  Ryan 


N.  I.  Nelson. 


IN   EFFECT   IN  1908. 


UNIT  PRICES. 


Repair  asphalt  paving,  no  concrete  required,  per  sq.  yd   1.65 

New  concrete  foundation  in  place,  per  sq.  yd   1 

/For  repairing  openings  of  pavement  other  than  made  by 

J    Board  of  Water  Commissioners  

")  Asphalt  surface  in  place,  per  sq.  yd   1.75 

'Concrete  foundation  in  place,  per  sq.  yd   1.25 


Contract  price  $9,950. 


Contract  price  $13,655.00  

New  piles  in  place,  per  lin.  ft  

Re-driving  old  piles,  per  lin.  ft  

6.28  per  sq  

3x16  in.,  16  ft.  Hemlock,  per  M.  B.  M  

3x19  in.  to  3x6  in.  or  less  and  dimension  lumber  12x12  in. 
and  under  16  ft.  or  less,  pine,  per  M.  B.  M  

3x8  in.,  16  ft.  D.  &  M.  Pine,  per  M.  B.  M  

1x2  in.,  16  ft.  or  less,  pine,  per  M.  B.  M  

Dimension  Lumber.  ■  12x12  in.  or  under,  18,  20,  22  and  24  ft., 
pine,  per  M.  B.  M  

No.  1  drop  siding,  8  in.,  per  M.  B.  M  

M.  &  D.  fencing  2nd,  per  M.  B.  M  

1x4  in.,  4  ft.  clear  pine,  per  M.  B.  M  

Oak  lumber,  1st  com.,  per  M.  B.  M  

3x14  in.  to  14x14  in.,  32  ft.  or  under,  fir,  per  M.  B.  M  

3x14  in.  to  14x14  in.,  34  to  40  ft.,  fir,  per  M.  B.  M  

urfacing  one  side,  per  M.  B.  M  

Shingles.  XX  or  "A"  

Doors  at  50  per  cent  discount  list  price  

Ol'p.zed  sash  and  windows  ait  60  per  cent  discount  list  price  

16.25    per  M  

Filling,  per  cu.  yd  

Concrete  steps,  per  cu.  yd  

Coping  in  place,  per  lin.  ft  

Sidewalk  tile  in  place,  per  sq.  ft  

Posts  in  place,  per  

2  in.  pipe  in  place,  per  lin.  ft  

l1^  in.  pipe  in  place,  per  lin.  ft  

Sodding,  per  sq.  yd  

Painting  total  

Portland  cement  concrete,  per  cu.  yd  

Cement  block  walk,  per  sq.  ft  

Cement  walk  surfaced  in  place,  per  sq.  ft  

Resetting  curb,  including  repair  of  pavement  where  disturb- 
ed,  per  lin.  ft  

Rubble  masonry  in  cement,  per  cu.  yd  

Brickwork,   per  M.  brick  

Enrthwork,  per  cu.yd  

Lumber,  per  M.  B.  M  

Railroad  iron,  per  lb  

Wrought  iron,   per  lb  

Brick  paving,  including  concrete  foundation,  per  sq.  yd  

Relaying  cement  block,  per  sq.  ft  

Cutting  cement  block  walk,  per  lin.  ft  

9  in.  sewer  pipe,  laid  List 

12  in.  sewer  pipe,  laid  List 

15  in.  sewer  pipe,  laid  List 

4  to  12  in.  sewer  pipe,  laid  List 

Sewer  pipe  for  underdra.ins  List 

Dry  masonry,  ner  cu.  yd  

Straight  errnnite  curb,  in  place  

Curved  Granite  curb,  in  place  

Portland  eeemnt  curb,  in  place,  per  lin.  ft  

Portland  cement  concrete,  in  place,  per  cu.  yd  

Lumber,  White  Pine,  per  M.  B.  M  

Lumber,  Hemlock,  per  M.  B.  M  

Lumber.  Wash,  or  Oreeron  Fir,  per  M.  B.  M  

"Relaying  wood  sidewalk,  per  lin.  ft  

Excavation,  per  cu.  yd  

Contract,  price  $850.00  


21.75 

21.75 
22.50 
21.75 

25.00 
28.00 
24.00 
25.00 
42.00 
28.50 
28.50 
1.00 
3.25 


.20 
3.00 
.60 
.10 
1.90 
.20 
.15 
.15 
3.00 
2.50 


.10 
2.25 
20.00 
.35 
30.00 
.03 
.10 
1.00 
.05 
.01 
price 
price 
price 
price 
price 
2.50 
.90 
1.50 
.50 
6.00 
29.70 
27.40 
36.40 
.05 
.09 


Estimates 
Allowed 
1908. 


$1,345.00 


7,830  00 
1.158.13 


3,479.12 


283.15 


Bills 
Allowed 
1908. 


$9,896.62 


19,072.41 


3,240.02 


73,689.14 


84.38 


850.09 


$88,718.92  $32,209.05 




3HI  JO 
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TABLE  NO.  11. 

CONTRACTS  AWARDED  BY  BOARD    OF    WATER  COMMIS- 
SIONERS IN  1908. 


TAP.  Li  1 

CONTRACTS  AWARDED  BY  BOARD  ! 


Con- 
tract 

No. 


Location. 


1766 


1784 


1786 


Broadway  submerged  main  

West  end  (Contract  of  1907.) 


Centerville  extension  line  

Sta.  86x13.5  to  Weir  chambei 


Pleasant-Sucker  line. 


1829  St.  Anthony  Park,  North.... 
1838    Approach  to  H.  S.  Reservoii 

I 


Work. 

Repair  main  

Reinforced  concrete  conduit 

Reinforced  concrete  conduit 

Steel  stand  pipe  

Cobble  stone  gutters  


Work 
Begun. 


Sept.    27,  1907. 


Aug.    3,  1908. 


Mar.  17,  1908. 


Aug.  3,  1908. 
Oct.     8,  1908. 


Work 
Finished. 


Dec.      1,  1907. 


Oct.    10,  1908. .. 


Dec.  22,  1908. . 


Sept.  28,1908. 
Oct.   31,  1908. .. 


1 


;U:0.  11. 

ID  (f1  WATER  COMMISSIONERS  IN  1908. 


Contractor. 


.  W.  Oakes  &  Co. 


onnelly  &  Schreiter... 


H.  Donohue. 


hicago  Bdg  &  Iron  Wks 
'.  H.  Thornton  


UNIT  PRICES. 


Contract    price  $3,150.00. 


Conduit  under  pressure  plan  No.  2,  per  lin.  ft  

Conduit  not  under  pressure.  Monolithic  plan,  No. 
foot   


per  lin. 


Conduit  not  under  pressure.  Block  plan,  No.  1,  per  lin.  ft. 

Manholes,  each   

Foundation,  concrete,  per  cu.  yd  

Re-inforced  concrete  conduit,  per  lin.  ft  

Piling,  driven  and  cut  off,  per  lin.  ft  

Timber  in  place,  per  M  

Matched  and  dressed  fencing  in  place,  per  M  

Embankment  in  place,  per  cu.  yd  

Drain  tile  in  place,  per  lin.  ft  

Manholes,  each   

Extra  concrete,  per  cu.  yd  

Contract  price  $1,620.00  

Per  lineal  ft.  in  place  


3.80 

3.80 
3.80 
5.00 
4.80 
2.50 
.40 
30.00 
29.00 
.40 
.20 
25.00 
10. 00 


.32 


Estimates 
Allowed. 


$1,875.0U 


5,469.00 


i  10,443.52 


1,620.00 
407.84 


Estimates 
Allowed. 


3HV  JO 


$1,875.0U 


1-  5,469.00 

I 


10,443.52 


1,020.00 
407.84 
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TABLE  NO.  13. 
LIST  OF  PUBLIC  STAIRWAYS'. 


TABLI; 
LIST  OF  PUBL 


Location. 


Ashton  &  Sherburne's  Add.— Alley  in  Block  16  

Bancroft  Ave.  (center)  17  ft.  So.  of  Concord  St.,  Southerly  

Bass'  Re-Ar.  Lot  4,  Capitol  Heights  to  Jackson  St  

Bellevue  Ave.  (No.  side)— Opposite  Lots  8  and  9,  Blk  19,  Ashton  &  Sher-  i 

burne's  Add  j 

Bellevue  Ave.  (So.  side)— Opposite  Lots  15  and  16,  Blk.  22,  Ashton  &  Sher-  i 

burne's  Add  J 

Bernheimer's  Add.  on  Lot  1,  Blk.  1,  75  ft.  E.  of  Leech  St.  from  Goodrich  ( 

Ave.  Southeasterly  to  C.  M.  &  St.  P.  Ry  f 

Brown  Ave.,  West  side  Midway  Ave.  Northerly  

Bunker  St.  (No.  side)— From  State  St.,  westerly  

Cable  Ave.,  between  Minnehaha  and  Beech  Sts  

Chestnut  St.  (West  side)  from  Summit  Ave  to  Pleasant  Ave  

Dale  St.  (West  side)  from  Crocus  Place  to  Pleasant  Ave  

Dayton  Ave.  (South  side)  Summit  Ave.,  easterly.'.  

Dayton  &  Irvine's  Add.— Alley  in  Blk  86,  opposite  Lot  41  

Dayton  &  Irvine's  Add.— Alley  in  Blk.  86,  opposite  Lot  26,  from  Irvine  Ave.,  < 

Southerly   j 

Dayton  &  Irvine's  Add.— 13  ft.  East  of  Western  Ave.  on  Lot  65,  Blk.  86,  I 

Irvine  Ave.,  to  Ramsey  St  f 

Elizabeth  St.  (So.  side)  15  ft.  west  of  State  St.,  westerly  

Exchange  St.  (West  side)  from  W.  Third  St.  to  Eagle  St  

Fifth  St.  (So.  side)  from  top  of  Bluff  to  Hoffman  Ave  

Fourth  St.  (So.  side)  from  top  of  Bluff  to  Hoffman  Ave  

Franklin  'St.  (West  side)  from  W.  Third  St.  to  Eagle  St  

Hopkins  St.  (No.  side)  from  Bedford  St.,  easterly  

Hopkins  St.  (No.  side)  from  N.  P.  Ry.  to  Phalen  Creek  

Hyde  St.  (West  side)  from  Prospect  Terrace,  near  Bidwell,  northerly  

Irvine's  Second  Add.— 'Center  line  extended  to  Decatur  St.  is  132  ft.  east  | 

of  Bedford;  N.  P.  Ry.  to  Phalen.  Creek  f 

Jackson  St.  toward  Capitol  Heights,  on  Lot  4,  Bass'  Re  

Lawton  St.  (West  side)  from  Grand  Ave.  to  Oakland  St  

Lawton  St.  (East  side)  from  Oakland  St.  to  Pleasant  Ave  

Levee  (So.  side)  from  Robert  St.  bridge  easterly  

Lucy  St.  (No.  side)  from  Oakdale  Ave.,  easterly  

Mt.  Airy  St.  (West)— On  Lot  7,  Blk.  17,  Ashton  &  Sherburne's  Add.,  opposite  | 

north  end  of  Broadway  f 

Mississippi  St.  bridge  to  Minnehaha  St  

North  St.  (No.  side)  from  Bedford  St.  easterly  

Oakland  St.  (East  side)  from  Pleasant  Ave.,  northerly  

Ohio  St.  (center),  36  ft.  from  Isabel  St.  northerly  

Olive  St.  (East  side)  from  Williams  St.  northerly  

Omaha  St.  (West  side)  from  Barton  St.  southerly  

Pennsylvania  Ave.  (No.  side)  from  Olive  St.  easterly  

Pennsylvania  Ave.  (So.  side)  from  Mississippi  St.  easterly  

Preble  St.  (West  side)  from  Beaumont  St.  southerly  

Randolph  St.  (So.  side)  from  Omaha  St.  easterly  

Robert  St.  (West  side)  north  end  of  bridge,  southerly  

Selby  Ave.  (North  side)  Summit  Ave.  Easterly  

Selby  Ave.  (South  side)  Summit  Ave.  Easterly  

Sherburne  Ave.  (center)  from  Robert  St.  westerly  

Sixth  St.  (So.  side)  from  W.  end  of  bridge  at  Hoffman  Ave.  westerly  

Smith  Ave.,  Cliff  St.  to  C,  St.  P.,  M.  &  O.  Ry  

Smith  Ave.,  52  ft.  north  of  Cherokee  Ave.,  north  to  river  

So.  Robert  St.  (West)  on  Lot  9.  Blk.  1,  Bazille  &  Robert's  Add.,  132  ft.  north. 

of  Fillmore   

So.  Wabasha  St.  (11  ft.  west  of)  70  ft.  south  of  Channel  St.  southerly  

So.  Wabasha  St..  south  of  bridge  to  Harriet  Island  approach  

Summit  Ave.  (East  side)  Third  St.,  southerly  

Terrace  Park  Add.— Alley  in  Blk  8,  connecting  upper  and  lower  Oakland  Sts.. 

University  Ave.  bridge  (So.  side)  to  Cleveland  Ave  

Van  Buren  Place  (So.  side)  from  Hoffman  Ave.  easterly  ;  

Wabasha  St.  bridge  to  Raspberry  Island  .'  

Wagener's  Add.— On  Lot  6,  Blk.  2,  from  Seventh  St.  southerly  343  ft.  West  > 

of  Hoffman  Ave  f 

Wagener's  Add.— On  Lot  6.  Blk.  2,  from  Seventh  St.  northerly  260  ft.  West  I 

of  Hoffman  Ave  ( 

Walnut  St.  (East  side)  from  Summit  Ave.  to  Pleasant  Ave  

Washington  St.  (West  side)  between  Third  and  Hill  Sts  

Western  Ave.  (West  side)  from  Grace  St.  to  C,  St.  P.,  M.  &  O.  Ry  

Western  Ave.  (West  Side)  from  Oakland  St.  southwesterly  

West  St.  Paul  Proper— On  Lot  8,  Blk.  4,  50  ft.  north  of  Wood  St.;  from  I 
Sta,rkey  St.  easterly  ( 


585 
585 
585 

15 
13 
14 

400 

49 

593 
567 

17 

'  61 

571 

57 

585 

15 

593 

70 

593 

19 

Cont 

105 

593 

19 

80 

590 

59 

4:  .).  13. 

1  STAIRWAYS. 


Steps. 


No. 

Dimensions. 

i 

Width 

I  Rise 

Tread 

Fall 

Feet 

J  Inches 

Inches 

Feet 

189 

6 

7 

12 

110 

o 

7 

12 

68 

35 

6 

8 

12 

23 

48 

4 

7 

9 

28 

26 

4 

7 

12 

15 

53 

5.4 

7 

12 

31 

25 

5 

7 

12 

15 

41 

4 

7 

12 

24 

84 

4 

7 

12 

49 

128 

6 

7 

12 

74 

100 

3 

7y2 

12 

63 

21 

10 

6 

11 

11 

43 

4 

6 

12 

22 

17 

4 

8 

13 

11 

*K 
uO 

t> 
o 

6 

12 

28 

34 

4 

7 

12 

21 

41 

6 

7 

12 

24 

37 

6 

6 

11 

19 

82 

6 

6 

12 

41 

76 

8 

7 

12 

44 

34 

5 

7 

12 

20 

37 

4 

6 

12 

19 

.  170 

5.4 

7 

12 

99 

36 

4 

7 

12 

21 

35 

6 

8 

11 

24 

2 

8 

7 

14 

/  21 

34 

8 

7 

12 

( 

47 

5 

7 

12 

28 

46 

8 

7 

12 

27 

25 

4' 

7 

12 

14 

15 

3 

5 

12 

6 

33 

3 

oy2 

g 

18 

45 

4 

7 

12 

26 

4 

4 

6 

11 

i  « 

4 

4 

6 

11 

r  6 

3 

4 

6 

11 

38 

4 

oy2 

12 

21 

35 

5 

7 

11 

21 

17 

6 

S 

12 

11 

103 

4 

6 

12 

52 

56 

4 

7 

12 

33 

35 

4 

8 

12 

24 

40 

6 

8 

12 

27 

35 

3y2 

7 

12 

20 

14 

6 

11 

7 

16 

6 

6 

11 

8 

48 

11.8 

7y2 

14 

30 

34 

4.8 

9 

12 

26 

90 

6 

8 

12 

64 

182 

.  3.10 

8 

12 

.  121 

46 

g 

7 

12 

27 

173 

6 

7 

12 

100 

32 

18 

8 

15 

21 

9 
18 

10 

5i/o 

12 

4 

4 

6% 

10 

9 

52 

4 

8 

12 

35 

36 

4% 

7 

12 

21 

83 

5 

sy2 

5) 

(50 

119 

3% 

5y2 

10 

115 

6 

12 

58 

50 

8  i 

49 

5.SC 

6 

11 

61 

72 

8 

7 

12 

42 

68 

6 

7 

12 

39 

23 

3 

9 

14 

44 

4 

7 

12 

26 

Erected 


Year. 


By 


1907 

1908 

1907 

1907 

1908 
1908 

1.898 
1897 

i66s 

1908 
1887 
1903 


1907 
1901 


1907 
1901 


1903 
1901 

1889 

1907 
i.907 
1907 
1898 

iuoi 
iooi 

1903 
190S 
1908 
1908 
1887 
1886 
1895 
1893 

i900 

i908 
1907 

i903 


1907 
1892 


Street  force  

Cathedral  Assn  

Street  force  

St.  Paul  Cement  Works 
Street  force  

St.  Paul  Cement  Works 
Street  force  

Cathedral  Assn  

Cathedral  Assn  

P.  Durack  

Street  force  

P.  H.  Thornton  

Street  force  

Neuman  &  Hoy  

Park  Dept  

Cathedral  Assn  

St.  Paul  Cement  Works 
Street  force  

St.  Paul  Foundry  Co.." 

Street  force  

Total   
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if 

§  Pi 

ggggg^gg£ggg£gggg  :g  :gggl§^8  gggS  :^ggggggg^ 

l!i§!pi|IPI  1  pip  IP  plPPi 

Soil, 
Cu. 
Yds. 

1,583 
1.600 
2,443 
1,634 
174 

3,800 
1,713 
660 
1.506 
2,656 
800 
300 

1,628 
272 
343 

160 
1,190 
670 
210 
1,189 

200 
2.419 
2,500 
60 

1,132 
636 

1,498 
80 
1.060 
1,070 

Sod, 
Sq. 
Yds. 

6,331 
4,550 
9,77.3 
6,534 
694 
1.071 
15.200 
6,850 

7,377 
10,440 
3,100 
1,411 

6,512 
949 
1,370 

635 
4.750 
2.589 

800 
4J55 

745 
9.675 
6,000 

242 

4.926 
2,544 

5.988 
320 
4,240 
3.541 

CURB. 

Material. 

Sandstone   

Sandstone   

Sandstone   

Sandstone   

Cement   

Sandstone   

Sandstone   

Pine   

Cement   

Sandstone   

Sandstone   

Sandstone   

Sandstone   

Limestone   

Granite   

Sandstone   

Sandstone  . :  

Sandstone   

Sandstone   

'Vment   

Limestone   

Sandstone   

Sandstone   

Granite   

Limestone   

Sandstone   

Sandstone   

Sandstone   

Sandstone   

Cement   

Lin  Ft. 

iipippii!  p  pin  m  fmm 
mwaHB*  p  mmw  mmm 

Lin.  Ft. 

8 

Oxford  St  

Dale  St  

Jenks  St  

Chatsworth  St  

Wheeler  Ave  

Arch  Street   

Dale  St  

Laurel  Ave  

Arthur  St  

Victoria  St  

Dale  St  

St.  Albans  St  

Victoria  St  

Chatsworth   

Lawson  St  

Waltham  Ave  

Alley  in  Block  6  

Schurmeier's  Alley  

Milton  St  

Lawton  St  

Fairmount  Ave  

Fairmount  Ave  

Victoria  Ave  

Lexington  Ave  

s 

o 
u 

fn 

Osceola  Ave  

North  St  

.  Marshall  Ave  

See  Marshall  Ave. . 
See  Feronia  Ave  

.  St.  Albans  St  

.  University  Ave  

.  See  Lincoln  Ave  

Victoria  Sr  

Street. 

Ashland  Ave. . 
Ashland  Ave. 
Aurora  Ave.. 

Bates  Ave  

Burr   

Carroll   

Carroll   

Capitol  Blvd. . 
Capitol  Ave. . . 
Central  Ave.. 
Chatsworth  . . 
Cleveland  Ave 

Concord   

Dale   

Dayton  Ave.. 
Dayton  Ave.. 
Dayton  Ave.. 
Dellwood  PI. . 
Dewey  Ave . . . 
Fairmount  Av 
Fairmount  Av 
Fairmount  Av 
Fairmount  Av 
Farrington  Av 
Feronia  ...... 

Dewev  Ave. . . 
Floral  Ave  

Goodrich  Ave. 
Goodrich  Ave. 
Goodrich  Ave. 
Goodricli  Vve 

Grand  Ave  

Grand  Ave... 
Grand  Ave... 
Grand  Ave... 

Grotto   

Grotto   

Hague  Ave... 
Hague  Ave . . . 

iiitff  itiif  itint  i  mmmm  mmm 

'ON 

40BJ4 

-uoo 

1371 
1577 
1339. 
1426 
1261 
1657 
1456 
1303 
1522 
1755 
1 5^0 
1607 
1700 
1510 
I486 
1214 
1258 

1424 

1770 
1063 
1064 
1680 
1582 
1212 
1212 
1578 

1117 
1320 

1777 
1747 
1193 
1330 
1418 
1 51 4 
1528 
1314 
1670 
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id 

O  P 

H  H 

i-l  £ 

CQ  H 

«!  S 

> 


8 

QOOOOOO© 

oooooooo 

8888 

8 

o 
o 

Total 
Cost. 

,514,880 

363,810 
25,250 
'246,500 
12,010 
414i690 
28.400 
3.960 
1,990, 

,611,490 

GO  00  OS  ?  1 
rH  *+"  rH  CO* 
rH»C  rH 

© 

00 
CO 

093,340. 
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6* 

SO 

U 

•d 

H 

CO 

CP  CO  OS  CO  >Q  lO  CO  CM 
OOl-CSCOCC'lH 

00  CM  CO  CO 

■^Wcoos 
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Sq.  Y 

CI 

CM  rH  CM  rH  CM  rH  rH  iH 

CM  rH  rH  rH 

8 

8  :  :  :g  :  :  : 

8 

:A ; ; 

8 

8 
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OF  THE  CITY  OF  ST.  PAUL  FOR  1908. 

TABLE  NO.  1(5. 
COMPLETE  LIST  OF  PAVEMENTS. 


Street 


From 


To 


Arcade   

Arundel   

Arundel   

Ashland  Ave  

Bates  Ave  

Beaumont   

Bedford   

Bradley   

Burr   

Broadway   

Broadway   

Broadway   

Broadway   

Cable  Ave  

Capitol  Boulevard.. 

Cedar   

Cedar   

Central  Ave  

Central  Terrace  

Central  Ave  

Central  Ave  

Central  Park  Place. 

Chestnut   

College  Ave  

Collins   

Como  Ave  

Concord   

Crocus  Place  

Dale   

Dayton  Ave  • 

Dayton  Ave  

Dayton  Ave  

Decatur   

Eagle   

Eagle   

Edgerton   

Eighth   

Eighth   

Eighth   

Exchange   

Farrington  Ave  

Farrington   Ave  — 

Fifth   

Fifth   


Fifth 
Fifth 


Fifth   

Fifth   

Filmore  Ave  

Filmore  Ave  

Fourth   

Fourth   

Fourth   

Franklin   

Grand  Ave  —  ... 

Holly  Ave  

Jackson   

Jackson   

Jackson   

Jackson   

Jackson   

Jackson   

John   

Kent   

Kent   

Kent   

I^afayette  Ave... 
Lafayette  Ave... 


Over  C.  St.  P.  M.  &  O 

Summit  Ave  

Marshall  Ave  

Western  Ave  

Seventh  St  

Decatur  St  

North  St  

Seventh  St  

Over  C.C.St.P.M.&ORy 

Third  St  

Prince  St  

Fourth  St  

Seventh  St  

Minnehaha  St  

University  Ave  

Second  St  

Summit  Ave  

St.  Peter  St  

Harriet  St  

Wabasha  St  

Cedar  St  

East  and  West  

Seventh  St  

Cedar  St  

Lafayette  Ave  

Over  G.  N.  Ry  

So.  Robert  St  

Goodrich  Ave  

Over  G  .N.  Ry  

Third  St  

Summit  Ave  

260  ft.  W.  of  Summit. .. 

Beaumont  St  

Third  St  

Franklin  St  

Over  C.St.P.M.&O.Ry 

Wabasha  St  

Cedar  St  

Broadway   

Third  St  

Summit  Ave  

185  ft.  N.  of  Summit. 

Third  St  

Wabasha  St   


and  N.  P.  Rys. 

Holly  Ave  

Holly  Ave..  .... 

Dale  St  

Plum  St  

Payne  Ave  

Decatur  St  — 
North  St  


Prince  St  

Fourth  St  

Seventh  St  

Grove  St  

Southerly  319  ft. 

Como  Ave  

Summit  Ave  

Como  Ave  

Rice  St  

■St.  Peter  St  

Cedar  St  

Robert  St  


Levee   

Third  St.... 
Bedford  St. 


Ada  St  

Fairmount  Ave. 


Summit  Ave. 
260  ft.  west... 

Avon  St  

Bedford  St... 

Franklin   

Levee   


Cedar  St  

Wabasha  St. 


Broadway   

Maria  Ave  

So.  Robert  St  

Wabasha   

Fort  St  

Broadway   

Through  Tunnel  

Third  St  

Over  C.  M.  &  St.  P.Ry 

Dale  St  

Levee   

Third  St   

Seventh  St  

Ninth  St  

Grove  St  

Over  G.  N.  Ry  

Fourth  St  

Summit  Ave  

Ashland  Ave  

Selby  Ave  

Grove  St  

Over  Railroads  


Cedar  St  

Broadway   . . . 

Locus  St  

Cedar  St  

185  ft.  North. 
Nelson  Ave... 
Wabash  a  St. 
Cedar  St  


Broadway 
Broadway 


J. 


John   

463  ft.  West  

Eva  St  

Robert  St  

Broadway   

125  ft.  E.  of  Kittson, 

Ninth  '  St  


Tns. 


Western  Ave  

Third  St  

Seventh  St  

Ninth  St.*  

Grove  St  

University  Ave... 


Seventh  St.... 
Ashland  Ave.. 

Selby  Ave  

Ma.rsh.nll  Ave-. 
Collins  Ft  


TABLE  NO.  16. 


COMPLETE  LIST  OF  PAVEMENTS. 


ts  ^ 

3fear. 

Lr't'i 

ol 

1512 

1903 

313 

517 

1888 

754 

1306 

1900 

1,580 

1190 

1898 

2,541 

1575 

1904 

2,935 

1412 

1902 

509 

1364 

1901 

252 

1364 

1901 

1,376 

1512 

1903 

340 

1158 

1897 

276 

1159 

1897 

220 

1158 

1897 

850 

1265 

1900 

1,956 

Priv. 

1902 

319 

1477 

1903 

1,007 

1230 

1899 

3,440 

1228 

1899 

2,460 

1742 

1907 

282 

1163 

1897 

lol 

1621 

1905 

161 

1490 

1903 

705 

1461 

1902 

1,040 

1247 

1899 

1,702 

1581 

1905 

2,373 

1400 

1902 

942 

1083 

1896 

312 

1420 

1902 

1,334 

1417 

1903 

1,338 

1310 

1900 

366 

1111 

1896 

275 

1087 

1895 

260 

390 

1887 

6,110 

1412 

1902 

654 

1253 

1899 

884 

1487 

1903 

777 

1384 

1901 

1394 

1902 

1398 

1902 

2.423 

1617 

1905 

1.005 

1494 

1903 

2,211 
190 

Priv. 

1898 

1271 

1900 

1,118 

1075 

1895 

2,589 

1119 

1896 

339 
{  156 

1119 

1896 

J  2,232 

Priv. 

1907 

'  95 

1669 

1906 

736 

1635 

1906 

463 

1628 

1905 

670 

1806 

1908 

1.206 

1058 

1895 

5.212 

1570 

1004 

2,000 

1705 

1906 

510 

1593 

1905 

1,060 

1507 

1903 

75 

38S 

1887 

2,570 

630 

1889 

351 

1311 

1900 

1,257 

1122 

1896 

614 

1460 

1902 

1,272 

1519 

1903 

815 

1590 

1904 

475 

1643  • 

1906 

726 

526 

1888 

1,121 

1305 

1900 

684 

602 

1889 

705 

1400 

1902 

1,710 

1327 

1901 

181 

SQUARE  YARDS. 


Asphalt.  P>rick. 

Granit< 

Sandstone.  1 

Wood. 

City.  iCity 
1  Ry. 

City 

Citv 

Ry  ' 

City    1  C 

1  r 

ity. 

City.  1  City 
1  Ry.  1 

City   [  City 
1  Ry. 

1  119 

2,165 
5,660 
9,312 

2,357 
5,837 

1  cin 

1,861 

1,068 

■  1 

L,456 

2,471 

o,OOo 

844 

3,650 
11,683 

322 

1  522 

 '. . . 

291 

650 

4,200 
2,560 

10,163 

"X  (VY7 

990 

695 
3,450 
4,300 

624 
2,792 

1  HAO 

1.181 
1,045 

25,505 

4,124 
3,608 

1,534 

1.127 
Cedar 

362 
to  Rob 

10.465 
4,762 

10,000 
680 
4,000 

11,817 

(  6.086 

739 

ert 

229 

782 

87 

348 
5,489 

57 

3,549 

1.530 

3.097 
5,510 

15,242 

9,128 

11,298 

1,850 

4,950 



42 

158 

1,410 

2,989 
1,412 
3,110 
1,951 

1.330 

703 

1,001 

3,421 

3,250 
2,448 
2,096 

4,895 
367 

3  nn^ 

Founda- 
tion. 


Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 


Concrete. 
Concrete. 


Sand. 

Sand. 

Concrete. 

Concrete. 

Sand. 

Concrete. 


Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 

Concrete. 


Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 

Concrete. 

Sand. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
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TABLE  NO.  16. — Continued. 
COMPLETE  LIST  OF  PAVEMENTS'. 


TABLE 
COMPLETE 


J,  II 

si 


Street 


Laurel  Ave  

Law  ton   

Lexington  Ave. 

Levee   

Lincoln   

Locust   

Mackubin   

Mackubin   

Main   

Maria  Ave  

Market   

Market   

Marshall  Ave.. 
Mendota  Road. 

Minnehaha   

Minnehaha   

Minnehaha  — 

Minnesota   

Minnesota   

Minnesota   

Mississippi   

Mississippi   

Mississippi   

Mississippi   

Nelson  Ave  

Nana  Ave  

Nina  Ave  

Ninth   

Ninth   

Ninth   

North   

Oakland   

Oakland   

Park  Ave  

Payne  Ave  

Payne  Ave  

Payne  Ave  

Payne  Ave  

Pleasant  Ave.. 
Portland  Ave.. 

Prince   

Ramsey   

Raymond  Ave. 

Reaney   

Rice   

Rice   

Rice   

Rice   

Rice   

Robert   

Robert   

Robert   

Robert   

Robert   

Rosabel   

Rosabel   

Rosabel   

Rosabel   

St.  Peter  

St.  Peter  

Second   

Second   

Selby  Ave  

Ave  , 

Ave  , 

Ave  , 

Ave  , 

Seven  Corners. 
Seventh,  W... 
Sev.mth, 
Seventh, 
Seventh, 
Seventh, 
Seventh 
Seventh 


Selby 
Selby 
Selby 
Selbv 


W. 
W. 

w. 

E. . 


From 


Nina  Ave  , 

Summit  Ave  

Over  G.  N.  Ry   

Jackson  St  

Over  C.  M.  &  St.  P.Ry 

Seventh  St  

Summit  Ave  

Marshall  Ave  

Third  Sc  

Seventh  St  

Third   St  , 

Sixth  St  

Western  Ave  

Over  Happy  Hollow.. 

Payne  Ave  

Over  N.  P.  Ry  

N.  P.  Ry  

Second  St  

Third   St  , 

Eighth  St  

Grove  St  

Over  G.  N  Ry  

N.  P.  Bridge  

Over  N.  P.  Ry  

Summit  Ave  

Summit  Ave  

Alley   

Smith  Ave  

Jackson  St  

Broadway   

Bradley  St  

Grand  Ave  

Ramsey   

At  Capitol  driveway. 

Viaduct   

Beaumont  St  

Lawson  St  

Over  C.  St.P.M.&O.Ry 

Ramsey  St  

Dale  St  

Broadway   

Seventh  St  

Over  G.  N.  Ry  

Over  N.  P..  Ry  

College  Ave  

University  Ave  

Como  Ave  

Over  G.  N.  Ry  

Over  N.  P.  Ry  

Over  Mississippi  River. 

the  Bridge   

Third  St  

Seventh  St  

Eighth  St  

Union  Depot  

Fifth  St  

Sixth  St  

Eighth  St  

Third  St  

Tenth  St  

Wabasha   

At   


To 


Dale  St  

Grand  Ave. 


Sibley  St. 


Tenth  St  

Marshall  Ave. 
Iglehart  St... 

Tenth  St  

Plum  St  

Sixth  St  

St.  Peter  St.. 
Grotto  St  


N.  P.  Ry. 


Greenbrier  Ave. 

Third  St  

Eighth  St  

Summit  Ave...  , 
Acker  St  


Acker  St. 


Western  Ave. 

Alley   

Selby  Ave  

Jackson  St  

Broadway  ... 

Locust  St  

Bedford  St... 
Summit  Ave. 
Grand  Ave  


At  Beaumont. 

Law  son  St  

Jessamine  St.. 


W.  line  Garfield. 

Western  Ave  

Pine  St  

Pleasant  Ave  


University  Ave. 

Como  Ave  

Front  St  


At  Third  St  

Nina  Ave  

Nina  Ave  

Bridge  Approaches  — 
Over  C.  M.  &  St.  P.  Ry 


Third  St  

Intersection 
Ram.se v  St.. 
Fourth  St... 
Wabasha  St. 

Cedar  St.  

Pine    St  .... 


Third  St  

Seventh  St  

Eighth  St  

Universitv  Ave  . 

Fifth  St  

Sixth  St  

Eighth  St  

Ninth  St  

Tenth  St  

Central  Ave  

F.  O.  &  K.  Bids:. 
F.  O.  &  K.  Bldg. 


Victoria   

Summit  Ave. 


Ramsey  St  

Ramsey  St  

Tuscarora  St  

Wabasha  St  

Cpdnr  St  

Pine  St  

Prook  St  


Contractor. 


Warren  Sch.  A.  P  Co 
Barber  Asphalt  Paving  *Co. 

N.  Feyen   

J.  Forrestal   

W.  S.  Batson  &  Co..'... 

Fielding  &  Shepley  

Am.  Cont.  Co  

L.  E.  Shepley  .  [  [ 

Barber  Asphalt  Paving  Co 

Fielding  &  Shepley  

Hennessy  &  Cox  

Warren  Sch.  A.  P.  Co  

R.  F.  Conway  &  Co  

C.  Stone  

C.  Stone  

C.  Stone  

C.  Stone  

C.  Stone  

C.  Stone.  

R.  F.  Conway  &  Co  

Fielding  &  Shepley  

Chas.  Stone   

Fielding  &  Shepley  , 


Barber  Asphalt  Paving  Co. 

Warren  Sch.  A.  P.  Co  

Barber  Asphalt  Paving  Co. 
Barber  Asphalt  Paving  Co. 
Barber  Asphalt  Paving  Co. 

J.  Forrestal   

Fielding  &  Shepley  

Warren  Sch.  A.  P.  Co  

Barber  Asphalt  Paving  Co 
Barber  Asphalt  Paving  Co 

Bridge  Department   

Barber  Asphalt  Paving  Co 

J.  Forrestal  Co  

[C,  St.  P.,  M.  &  O.]  

Barber  Asphalt  Paving  Co 

Warren  Sch.  A.  P.  Co  

Wm.  Forrestal  

Barber  Asphalt  Paving  Co 
A.  C.  Bell  


R.  F.  Conway  &  Co  

R.  F.  Conway  &  Co.  

Barber  Asphalt  Paving  Co 


Fielding  &  Shepley. 
Fielding  &  Shepley. 


Barber  Asphalt  Paving  Co 

Fielding  &  Shepley  

P.  J.  Ryan  

Fielding  &  Shepley  

Fielding  &  Sbepley  

Barber  Asphalt  Paving  Co 

Fielding  &  Sheplov  

Barber  Asphalt  Paving  Co 
Barber  Asphalt  Paving  Co 
Fielding  &  Shepley  


Barber  Asphalt  Paving  Co 


Fielding  &  Shepley 

P.  H.  Thornton  

Fielding  &  Shepley 


Fielding  &  Shepley  

Barber  Asphalt  Paving  Co. 

Hennessey  &  Cox  

Barber  Asphalt  Paving  Co. 
Hennessey  &  Cox  


).  10 — -Continued. 

3T  OF  PAVEMENTS. 


Yeai 


Length. 


SQUARE  YARDS. 


1898 
1904 
1892 
1888 
1893 
1901 
1900 
1889 
1905 
1905 
1898 
1897 
1904 
1890 
1902 
1900 
1902 
1902 
1899 
1903 
1903 
1895 
1908 
1904 
1900 
1888 
1003 
Mi  1903 
U  1904 

I  1900 

i:  looi 

II  1896 
1908 
1907 
1908 

I  1902 
1902 
1902 
1903 
1887 
1887 
1903 
1900 
1891 
1901 
1901 
i  1901 
1900 
1903 
1900 

1907 
H  1899 
t  1902 
i  1900 
1904 
I  1904 
;  1906 
I  1907 
■  1907 
f  1908 
1908 
1896 
1902 
1908 


,531 
438 
200 
395 
185 
752 
,200 
263 
,345 
,014 
795 
135 
,947 
327 
229 
142 
245 
179 
,456 
.711 
,772 
229 
,276 
247 
,321 
216 
506 
,103 
,310 
,075 
152 
290 
,252 

64 

60 
532 
917 
126 
152 
,515 
250 
,650 
429 

64 
771 
,162 
.812 
320 
162 
,545 
124 
,203 
210 
,736 
717 
295 
626 
301 
,253 
.919 
,270 
260 

52 
,348 
862 
332 
730 
105 
.606 

60 
,487 
.901 
364 
,798 
,874 


Asphalt 

Brick, 

Granite. 

Sandstone. 

Wood. 

City.    1  City 
1  Ry. 

City  1  City 
\  Ry. 

City  1  City. 
1  Ry. 

City. 

City 
Ry. 

City 

City 

Ry. 

12  910 
1389 

400 

1,818 

411 

2,844 

7  382 

0  013 

4,987 

7,520 

1,330 

943 

4,064 
432 
14,853 

654 

987 

591 

1,147 
790 

6,500 

7,968 

7,000 
426 
3,111 

5,850 
'458 
2,694 

576 

522 

8,750 
769 
2,030 
14,200 
4  947 

4,323 
660 

2.024 
8,893 
495 

840 

5,825 

276 

14  456 

4  077 

292 

268 

762 
9  §98 

1,165 
118 

4.700 
1,206 

3  670 

270 

10,516 

2,958 
8/260 
*782 

2  567 
2537 
8^085 
640 

698 
2,635 

3,024 

211 

262 
2  171 

2  245 

217 

694 
11.616 

240 

3,234 
1,320 

150 

2,915 

775 

10.474 
8.622 

3,642 
675 
152 

1 

 !  

109 

20.185 
2.974 

it  sis.  

103 

553 

627 

1,316 

632 

266 
2,498 

4,947 

716 

374 

15,468 
,3,662 
655 
3,555 

34,000 

4,248 

4.923 
839 
6.788 
4,843 

444 
82 
2.788 
3,956 

Founda- 
tion. 


Concrete. 
Concrete. 


Sand. 


Concrete. 

Concrete. 

Sand. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 


Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 


Concrete. 

Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 


Concrete. 
Concrete. 


Concrete. 
Concrete. 
Sand. 
Concrete. 


Concrete. 
Concrete. 
Concrete. 


Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete, 

Concrete. 

Concrete. 

Concrete. 

Sand. 

Concrete. 

Concrete. 

Sand. 


Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 


OF  THE  CITY  OF  ST.  PAUL  FOR  1908. 

TABLE  NO.  16.— Continued. 
COMPLETE  LIST  OF  PAVEMENTS'. 


TABLE 
COMPLETE 


Street 


Seventh,  E  

Seventh,  E  

Seventh,  E  

Sherburne  Ave  

Sherburne  Ave  

Sibley   

Sibley   

Sibley   

Sibley   

Sibley  .-.  

Sibley   

Sixth   

Sixth   , 

Sixth  

;sixtn   

Sixth   

Sixth   

Sixth   

Sixth   

Sixth   

So.  Robert  

So.  Robert  

So.  Robert  

So.  Wabasha   

So.  Wabasha   

Summit  Place  .... 

Summit  Ave  

Summit  Ave  

Summit  Ave  

Summit  Ave  

Summit  Ave  

Summit  Ave  

Summit  Ave  

Summit  Ave  

Summit  Ave  

Summit  Ave  

Temperance   

Temperance   

Tenth   

Tenth   

Tenth   

Tenth   

Tenth   

Third   

Third   

Third   

Third   

Third   

Third   

Third   

Third   

Third  (N.  side)  

Third   

Third   

University  Ave  

University  Ave  

University  Ave  

Virginia   

Wabasha  

Wabasha   

Wabasha   

Wabasha   

Wabasha   


Wabasha  

Wacouta   

Wacouta   

Washing-ton  . . 
Washington  . . 
Western  Ave. 
Western  Ave. 
Western  Ave. 


From 


Over  Railroads  

the  Bridge   

hope  St  

Rice  St  

Cedar  St  

.Levee   

Union  Depot  

Third  St  

Fourth  St  

Seventh  St  

Eighth  St  

Summit  Ave  

at  College  Ave  v  . 

College  Ave  

Smith  Ave  .., 

Washington   , 

Washington  St  

Sibley  St  

Rosabel  — S  

Over  Railroads  

Mississippi  River  

Over  C.  G.  W.  Ry  

C.  G.  W.  Ry  

So.  Approach  

Mississippi  River  

Igiehart  St  

Robert  St  

Wabasha  St  

St.  Peter  St  

at  Rice  St  

Rice  St  

Sixth  St  

Chestnut   

Chestnut   

Selby  Ave  

Over  C.  M.  &  St.  P.  Ry 

Eighth  St  

Tenth  St  

Cohege  St  

St.  Peter  St  

Wabasha  St  

Jackson  St  ... 

Locust  St  

Summit  Ave  

Pleasant  Ave  

Seventh  St  

Wabasha  St  

Sibley  St  

Wacouta  St  

Rosabel  St  

101  ft.  E.  of  Pine  St.... 

Broadway   

Broadway   

Viaduct   

Cedar  St  

Rice  St  

Over  Minnesota  Trans. 

Summit  Ave  

S.  end  of  Bridge  

N.  end  of  Bridge  

The  Bridge  

Third  St  

Fourth  St  


To 


Hope  St  

Phalen  St.... 
Cedar  St..... 

Lookout   

Union  Depot. 

Third  St  

Fourth  St.... 
Seventh  St.. 
Eighth  St.... 

Spruce  St  

College  Ave. 


Smith  Ave. 
Main  Ave.. 
Main  Ave. : 
Sibley  St... 
Rosabel  St. 
the  Bridge. 


C.  G.  W.  Ry 
Concord  St.. 


Congress  St. 
Dayton  Ave. 
Wabasha  St. 
St.  Peter  St. 
Rice  St  


Sixth  St  

Dayton  Ave. 

Dale   

Selby  Ave  

Third  St  


College  Ave... 
Union  Depot. 

Seventh  St  

Chestnut  St.. 

Third  St  

Summit  Ave.. 
Laurel  Ave  — 
Dayton  Ave... 


Ninth  St  

Grove  St  

St.  Peter  St  

Wabasha  St  

Cedar  St  

Broadway  St  

Grove  St  

Pleasant  Ave  

Seventh  St  

Wabasha  St  

Sibley  St  

Wacouta  St  

Rosabel  St  

Broadway   

John  St  

110  ft.  E.  of  Pine. 
Viaduct   


Rice  St. 
Dale  St. 


Nelson  Ave 


Third  St  

College  Ave... 
Fifth,  E.  Side. 


Rice  St  

Seventh  St. 
Ninth  St... 
Eagle  St... 
Seventh  ... 
Laurel  Ave 
Davton  Aw 
Marshall  A 


Contractor, 


W.  E.  Lee  

Fielding  &  Shepley  

Fielding  &  Shepley  

Fielding  &  Shepley  

Barber  Asphalt  Paving  Co 

J.  Forrestal  

Fielding  &  Shepley... 

F.  McLellan  

Hennessey  <fc  Cox  

Barber  Asphalt  Paving  Co 

Fielding  &  Shepley  

P.  H.  Thornton  ■  

Fielding  &  Shepley  

Fielding  &  Shepley  

Hennessey  &  Cox.  

Barber  Asphalt  Paving  Co 
Barber  Asphalt  Paving  Co 

Warren  Sch.  A.  P.  Co  

Barber  Asphalt  Paving  Co 

Fielding  &  Sheplev  

Fielding  &  Shepley  


■ 


Barber  Asphalt  Paving  Co 

Fielding  &  Shepley  

R.  F.  Conway  &  Co  

Thornton  &  Shaw  

Barber  Asphalt  Paving  Co 

Fielding  &  Shepley  

Fielding  &  Shepley  

Barber  Asphalt  Paving  Co 
Barber  Asphalt  Paving  Co 

Warren  Sch.  A.  P.  Co  

Warren  Sch.  A.  P.  Co  

Private   -. 

Private   


Fielding  &  Sheplev  

Fielding  &  Sheplev  

Fielding  &  Shepley  

Hennessey  &  Cox  

Thos.  Reilly  

Barber  Asphalt  Paving  Co 

Field  in-  &  Sheplev  

Thos.  Reilly  

Warren  Seh.  A.  P.  Co  

Barber  Asphalt  Paving  Co. 

Fielding  &  Sheplev  

Fielding  &  Shepley  

Fielding  &  Shepley  

Las.  Forrestal  

Fielding  &  Sheplev  

T.  Forrestal  Co  

Fielding  &  Shepley  

Fielding  &  Shepley  

Barber  Asphalt  Paving  Co. 
Barber  Asphalt  Paving  Co. 


T.  Forrestal   

A.  G.  Wagner  &  Co  

Sherwood,  Sutherland  &  Co 

Fielding  &  Shepley  

Hennessey  &  Cox  

Various  Cos  


Fielding  &  Shepley.... 

Fielding  &  Shepley  

J.  Forrestal  

Fielding  &  Shepley.... 

Hennessey  &  Cox  

Warren  Sch.  A.  P.  Co. . 
Warren  Seh.  A.  P.  Co. . 
R.  F.  Conway  &  Co  

Totals   


112; 
1241 
150!  > 
125 
1274 

521 
1730 
106S 
1022 
12S9 
1701 
1110 
12G: 
1250 
1040 
1S25 
1710 
1188 
149. 
1290 
168: 
Priv. 
1420 
134.1 
1390 

663 
157: 
118: 
1255 
127: 
127: 
1118 

342, 
Cath.  As 
Cath.  A 
Priv.i 
1077 
1531 
124 

no; 

11071 

150 

1400 

111  I 

1061 

1573 

1571 

115f 

1031 

173 
Wis.  ( 

1410"1' 

150S 

1590 

1740 

1501 
Priv. 
511 

127'. 

120(1 

125> 

1081 
Don'd 

133-: 
126* 
126i 
13971 
122*1 


-Continued. 

?  PAVEMENTS. 


Length. 


SQUARE  YARDS. 


Asphalt. 


City. 


City. 
Ry. 


Brick. 


Granite. 


City 


City 
Ry. 


City 


City. 

Ry. 


Sandstone. 


City. 


City 
Ry. 


Wood. 


City.  I  City 
I  Ry. 


Founda- 
tion. 


927 
9,850 
21,330 
*,015 

728 
7,133 
2,900 

10,350 

1,520 

912 
1,709 
1,040 

300 

3,871 
920 

305 

3,422 

1,610 

248 

1,403 

998 

11,600 
3,070 
12,030 

4,372 

3,190 

6,150 

1,040 

541 

451 

6,290 

3,450 

651 

1,173 

172 

9,100 

6,898 

2,143 

3,872 

2,257 
97 

2,527 
2,848 
29,781 
714 

3,421 

836 

1,076 

2  236 

1,843 

736 

661 

'ii  

1,422 

1,035 

450 

2,350 

2,233 
12,409 

1,376 

92 

6,648 
840 

310 

1,973 

1,123 

1.160 
5,212 

3r487 

23,100 

11,180 

3,574 

2,924 

1,505 
1^231 

1.047 

200 
60 

156 
5,602 

6,285 

198 

450 

500 

4,512 

6,621 

5,208 

1.181 

567 

2,193 

2,160 

5.077 
3,683 
3,470 
2,009 

$573,608 

$85,459 

157,369 

40,989 

20,401 

72,787 

156.809 

11,137 

11,051 

1,681 

364 
3,347 
6,678 
1,256 
410 
190 
184 
266 
930 
258 
855 
427 
49 
376 
358 
1,202 
2,573 
670 
2,202 
966 
2,340 
226 
1,583 
300 
3,267 
640 
1,011 
451 
650 
20 
711 
502 
5,178 
107 
485 
107 
302 
847 
873 
313 
317 
1,309 
213 
850 
702 
2,590 
1.981 
300 
406 
226 
431 
377 
1.078 
1.041 
1,224 
5,293 
1,462 
1,840 
594 
600 
78 
2,704 


66 

2,658 
1,283 
55. 
53 
956 
905 
790 
433 


$252,021 


Concrete. 

Concrete. 

Concrete. 

Concrete. 

Sand. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Sand. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 


Concrete. 


Concrete. 

Sand. 

Concrete. 

Sand. 

Concrete. 

Sand. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 


Concrete. 

Concrete. 

Concrete. 

Concrete. 

Sand. 

Concrete. 

Concrete. 

Sand. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 


Concrete. 
Concrete. 


Sand. 


Concrete. 
Concrete. 
Concrete. 


Concrete. 
Concrete. 
Concrete, 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
Concrete. 
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TABLE  NO.  16.— Continued. 
COMPLETE  LIST  OF  PAVEMENTS'. 


\ 


Street 


Bazille  &  Guerin's... 

Dayton  &  Irvine's  

Dayton  &  Irvine's  — 

Ewing  &  Chutes  

Hopkins'  Add  

Jackson   

Jackson   

Kenwood  Terrace  

Kittson's  Add  

Lyon's  Court  

Maiden  Lane  

Mayall  Alley  

Park  Place  

Reid  Court  

St.  Paul  Proper  

St.  Paul  Proper  

St.  Paul  Proper  

St.  Paul  Proper  

St.  Paul  Proper  

St.  Paul  Proper  

St.  Paul  Proper  

St.  Paul  Proper  

St.  Paul  Proper  

St.  Paul  Proper  

Summit  Court  

Summit  Court  Alley. 
Whitney  &  Smith's.. 
Whitney  &  Smith's.. 
Whitney  &  Smith's.. 

Woodland  Park  

Woodland  Park  

Woodland  Park  

Woodland  Park  

Woodland  Park... — 

Woodland  Park  

Woodland  Park  


From 


COURTS   &  ALLEYS. 

Alley  in  Block  11  

Alley  in  Block  72  

Alley  in  Block  74  

Alley  in  Block  1  

Alley  in  Block  3  

Market  Site  

Market  Site  


Alley  in  Block  32. 

Selby  Ave  

St.  Peter  St! ...... 


Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  in 
Alley  dn 
Alley  in 
Summit 


Block  4... 
Block  5... 
Block  6... 
Block  10.. 
Block  11.. 
Block  12. 
Block  24. 
Block  27. 
Block  28. 
Block  31. 
Ave  


Alley 
Alley 
Alley 
Alley 
Alley 
Alley 
Alley 
Alley 
Alley 
Alley 


in  Block  3. .. 
Block  14. 
Block  15. 
Block  1.. 
Block  10. 
Block  14. 


Block 
Block 
Block 
Bock 


Totals  on  Courts  and  Alleys 


To 


Nina  Ave  

Summit  Ave. 


Lawton  St. 


Contractor. 


Yielding  &  Shepley. 
Fielding  &  Shepley. 

J.  Forrestal  

Fielding  &  Shipley. 
Thornton  &  Shaw.. 
Fielding  &  Shepley. 
Fielding  &  Shepley. 
Jas.  Forrestal  Co. . . 
Fielding  &  Shepley. 

T.  M.  Breen  

Fielding  &  Shepley. 
Fielding  &  Shepley. 
Jas.  Forrestal  Co. . . 
Fielding  &  Shepley. 

P.  Doherrty  

Fielding  &  Shepley. 
Fielding  &  Shepley. 
Fielding  &  Shepley. 
Fielding  &  Shepley. 
Fielding  &  Shepley. 
Fielding  &  Shepley. 
Jas.  Forrestal  Co. . . 
Fielding  &  Shepley. 
Fielding  &  Shepley. 
Barber  Asphalt  Pav 
Fielding  &  Shepley. 
Fielding  &  Shepley. 
Fielding  &  Shepley . 
Fielding  &  Shepley. 
Fielding  &  Shepley. 
Fielding  &  Shepley. 
Fielding  &  Shepley. 
Fielding  &  Shepley. 
Fielding  &  Shepley. 
Fielding  &  Shepley. 
P.  H.  Thornton  


4J3LE  NO.  16— Continued. 
^ETE  LIST  OF  PAVEMENTS. 


61 


Year. 


Length. 


SQUARE  YARDS. 


1774 

1907 

210 

1569 

1904 

386 

1489 

1903 

,329 

1679 

1906 

215 

571 

1888 

318 

1369 

1901 

835 

1560 

1904 

605 

1576 

1904 

694 

1416 

1903 

215 

737 

1889 

168 

1686 

1906 

700 

1622 

1905 

346 

1534 

1904 

1,196 

1522 

1903 

266 

1263 

1900 

240 

1492 

1903 

300 

1837 

1908 

230 

1491 

1903 

172 

1315 

1900 

192 

1493 

1903 

312 

1410 

1902 

150 

1535 

1904 

62 

1633 

1906 

188 

1673 

1906 

386 

1307 

1900 

780 

1308 

1900 

256 

1715 

1907 

302 

1534 

1906 

292 

1517 

1903 

335 

1452 

1902 

589 

1782 

1908 

150 

1383 

1901 

620 

1556 

1904 

598 

1415 

1902 

632 

1290 

1900 

620 

1365 

1901 

622 

14.511 

Asphalt. 

Brick. 

i  Granite. 

Sandstone. 

Wood. 

City. 

1  City. 
J  Ry. 

City    1  City. 
1  Ry. 

City 

1 

City. 

City. 

I  City 

1  Ry. 

City. 

City 
Ry. 

| 

685 

732 
590 
387 

709 

4  839 
4J10 
1,861 
478 

m 

98 



357 

1,280 
■  580 



2,250 
355 

473 

333 
422 
198 
356 
.356 

19C 

i3i 

651 
85S 





-  2,025 



569 

538 

68 

41§ 
742 

950 
372 
1,070 
997 
1,053 
1,018 
1,382 





2,025 

27,082 

777 

4,382 

357 

Founda- 
tion. 


Concrete. 

Sand. 

Concrete. 

Concrete. 

Sand. 

Concrete. 

Concrete. 

Sand. 

Concrete. 

Sand. 

Concrete. 

Concrete. 

Sand. 

Sand. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 

Concrete. 


OF  THE  CITY  OF  ST.  PAUL  FOR  1908. 

TABLE  NO.  17. 
COMPLETE  LIST  OF  MACADAMIZED  STREETS'. 


TA 

COMPLETE  LIST  0 


Street 


Arcade   

Arch   

Avon   

Banfil   

Ban  Ml   

Bayard   

Bock   

Broadway   

Capitol  Boulevard. 

Carroll   , 


Cherokee  Ave... 

Chestnut   

Como  Ave  

Como  Ave  

Concord   

Concord   

Concord   

Conway   

County  Road  

County  Road  

Dale   

Dale   

Dale   

Daly   

Dousman   

Edgerton   

Edgerton   

Elm   

Exchange   

Exchange   

Fairmount  Ave. 

Floral   

Forbes  Ave  


Gva.rfleld 
George 


George   

Goff   

Goodhue   

Goodrich  Ave  — 

Goodrich  Ave  

G-oodrich  Ave  — 

Grand  Ave  

Grand  Ave  

Grotto   

Hill   

Irvine  Ave  

Joy  Ave  

Kerwin   

Larpenteur  Ave. 
Larpenteur  Ave. 
Leech   


Lexington  Ave. 


Lincoln  Ave  

Linwood  Place. 
McBoal   

iria,  Ave  

irshall  Ave.. 

iryland   

Maryland   


Minnehaha 
Ohio   


Olive 


From 


Maryland   

Jackson   

Summit   

Duke   

Seventh   

Victoria   

Prosperity   

Mt.  Airy  

Como   

Rice   

Louis   

Farrington   

Smith   

Seventh   

Jackson  St  

Maryland  St  

Ada  

Annapolis   

Lucy   

Commercial   

Stillwater  Ave.. 

Keller  St  

Grand  Ave  

Carbon   

Hatch   

Jefferson   

Seventh   

Larpenteur  Ave. 

Maryland   

Wilkin   

Wilkin   

Sherman   

Dale   

Summit  Ave  

Douglas   


Goodrich  Ave  

Waseca  St  

Hall  Ave  

So.  Robert  

So.  Wabasha   

Duke   

Leech  St  

Western  Ave  

Schurmeier  Alley 

Lawton  St  

Oakland  St  

Summit  Ave  

Washington  St . . . 

Western   

See  River  Road. 
White  Bear  Ave. 
Lexington  Ave... 
Prosperity  Ave.. 
Ramsey   


Gr.  Northern  Ry 


Oakland   

Osceola   

Smith   

Plum   

Louis   

Payne  Ave  

County  Road. 
Gr<  onbrier  ... 

Duluth   

Ethel   


Olmsted 


To 


Con- 
tract 
No. 


Minneapolis   

Columbia   

Osceola   

Seventh   

Smith   

Milton   

Keller   

Valley   

Arch   

Louis   

Farrington   

Western   

Annapolis   

Pleasant   

Capitol  Boulevard. 

South  St  

Arthur   

Lucy   

Northerly   

Maple   

Maryland  St  

Larpenteur  Ave. . . 

Fnirmount  Ave  

Idaho   

Carbon   

Grace   

Vran  Minden   

Southerly   

Cottage   

C.  M.  &  St.  P.  Ry. 

Sherman   

Eagle   

Milton   

Heather  Place  

Exchange   


Ramsey   

Bidwell  St  

So.  Wabasha  St 


Dearborne  . . . 

Cliff  

Seventh  St. . . 
Pleasant  Ave. 
Milton  St.... 

Floral   

Miltou  St.... 
Fairmount  .. 

Third  St  

Walnut   


Stillwater  Ave... 

Quincy  St  

White  Bear  Ave. 
Goodrich   


Van  Slyke 


Milton   

Kenwood  Terrace. 

Leech   

Bates   

Farrington   

Edgerton   

Prosperity   

Duluth   

E.  City  Limits  

Alice   


Pennsylvania 


1620 

:;T4 

1737 
174 

18 
1473 
1720 

89 
1552 

1096 

1024 
21 
1563 
1671 
1485 


364 
1726 
1726 
1737 


1518 

1649 
1823 
39 
38 
36 
1737 
1578 
129 

63 
66 

492 

'  7ii 
64 
470 
1737 
1578 
1721 
1737 
1160 
1425 


1803 
1761 
1762 
84 

Pk.Dept. 

1737 
937 

i637 
1S22 
1R23 
1726 

1629 


310 


Year. 


{10.  17. 
ADAMIZED  STREETS. 


ROADWAY  ANALYSIS— FEET. 


Road. 


16 
34 
26 
30 
30 
32 
16 
32 
30 
30 
26 
30 
30 
34 
30 
16 
40 
20 
10 
34 
16 
16 
26 
16 
16 
32 
20 
16 
16 
36 
34 
34 
26 
26 
36 
40 
40 


City 
Ry. 


Road. 


Gutter. 


THICK 

NESS — INCHES. 

Total 

Square 

Feet. 

Lime- 

Yards. 

stone. 

Granite. 

Gravel. 

34 

34 
40 
40 
40 
34 
26 
20 
12. 
26 
22 
12 


19 


16 

16.2 
16.2 


Various 
40 
35 
26 
20 
18 
30 
22 
16 
16 
30 
16 
21 
34 
20 


12.5 


16 

34 

30 

30 

30 

32 

16 

32 

30 

30  | 

3V  > 

30  ) 

30 

34 

30 

16 

40 

20 

10 

34 

16 

16 

30 

16 

16 

32 

20 

16 

16 

36 

34 

34 

30 

26 

36 

40 

40 

34 

34 
40 
40 
40 
34 
30 
26 
48 
30 
22 
12 

16 

16.2 
16.2 
36 
ra  ri  ou  s 
40 
35 
26 
20 
18 
30 
22 
16 
16 
30  I 
10  f 
21  I 
34  f 
26 


9 
9 
6 
10 
11 
11 
12 
5 
5 
5 
9 
6 
9 
5 
6 
9 
9 
12 
12 
5 
9 
9 
9 
18 
9 

12 
12 
12 
6 
12 
5 
9 
5 

r: 

lb 


12 


OF  THE  CITY  OF  ST.  PAUL  FOR  1908. 

TABLE  NO.  17.— Continued. 
COMPLETE  LIST  OF^  MACADAMIZED  STREETS'. 


TABLE  N( 
COMPLETE  LIST  OF 


Street 


Olmsted   

Osage   

Park  Ave  

Payne  Ave  

Phalen  Ave  

Pine   

Pine   

Pleasant  Ave  

Ft.  Douglas  Road. 
Pt.  Douglas  Road, 
jr't.  Douglas  Road. 
Pt.  Douglas  Road. 
Pt.  Douglas  Road. 

Prairie   

Prosperity  Ave  — 

Quincy   \  

Quincy   

Ramsey  


Randolph   

Randolph   

Puce   

Rice   

River  Road  

River  Road  

St.  Albans   

St.  P.  C.  &  S.  Road. 

Seventh   

Sherman   

Sherman  ..   

Smith  Ave  

Smith  Ave  

Smith  Ave  

So.  Robert   

So.  Robert   

So.  Wabasha   

State   

Stillwater  Ave  

Stillwater  Ave  

Stryker  Ave  

Third   

Thompson   , 

University  

University   , 

University   , 

University   

University  Ave  

Valley   

Victoria   

Von  Minden   

Walnut   

Washington   , 

Western  Ave  

Williams   


From 


Pine   

St.  P.  C.  &  S.  Rd  

University   

Maryland   

Harvester   

Olmsted   

Williams   

Pamsey   

Burns  Ave  

Station  66  

Station  82  

Station  92  

Station  139  

Goodrich   

Maryland   

Nebraska   

Hoyt   

Wilkin  

Pleasant  Ave  

Toronto   

Chatsworth   

Front  St  

Maryland  

330  ft.  E.  of  High  Br.. 
1S0C  ft.  W.  of  High  Br. 

Summit   

Uomo   

Tuscarora   

the  bluff  

Exchange   


To 


Con- 
tract 
No. 


John   

Quincy  

Wabasha  

Jessamine   

Stillwater   

Williams   

Pennsylvania   

Sixth   

Station  66  

Station  82  

Station  92  

Station  139  

Temple  St  

Western   

Bock   

Hoyt   

Larpenteur   

Seventh  St  

Summit  Ave  

Chatsworth   

Summit,  So  

Maryland  St   

Minneapolis   

S50  ft.  W.  of  High  Bridge. 
2520  ft.  W.  of  High  Bridge 

Fairmount   

Osage   

Ft.  Snelling  Bridge  

Exchange   

Pleasant   


Banfil   |Ramsey  St. 


Ramsey  St. 

Third  St  

Lucy  St  

George  St  

Congress   

Concord   

Phalen   

Hazel   

George   

Commercial   . . . 

Banfil   

Jackson  St  

Dale  St  

Fairview  Ave.. 

Prior  Ave  

Raymond  Ave. 

Jackson   

Fairmount   

Dousman   

Seventh   

Eagle  St  

Pleasant   

Mississippi   


Third  St  

College  Ave  

State  St  

Concord  St  

Winnifred   

So.  Robert   

County  Road   

Easterly  

Elizabeth   

Maria   

Pleasant   

Cedar  St  

Prior  Ave  

Prior  Ave  

Raymond  Ave  

Emerald   

Broadway   

Summit   

Western   

Pleasant   

Hill  St  

C.  M.  &  St.  P.  Ry 
Easterly   


275 
1671 
1687 
1824 
1726 
30 

559 

118 
1722 
1058 
1618 
1658 
1618 

277 
1726 
1671 
1761 


GOO 
847 
125 
1623 


1737 
1671 

1536 
150 
151 
58 
219 


492 


1726 
1803 

'504 
58 
1729 
1672 
1706 
1745 
1808 
210 
1737 

276 
1100 
343 
168 


! 


-Continued. 
(VDAMIZED  STREETS. 


ROADWAY  ANALYSIS— FEET. 


Gutter 


1.5 


Road. 


34 
16 
37 
40 
16 
34 
32 
36 
16 
16 
16 
16 
16 
30 
16 
16 
16 
36 
36 
40 
25 
36 
16 
17 
17 
26 
16 
16 
40 
40 
34 
32 
34 
27 
34 
30 
27 
16 
16 
20 
34 
34 
28 
24 
13 
24 
69 
28 
28 
18 
34 
34 
36 
24 


City 
Ry. 


Road.  Gutter. 


Total 
Feet. 


THICKNESS— INCHES 


Lime- 
stone. 


Granite 


Gravel. 


1.5 

2 

19 

16 

1 

21 

24 
13 
24 

21 

2 

j      .    .  ! 

84 
Hi 
40 
40 
16 
84 
32 
36 
16 
16 
16 

i<; 

16 
80 
16 
16 
16 
80 
30 
40 
25 
80 
10 
12 
12 
8,0 
10 
51 
40 
40 
34 
82 
34 
27 
8,4 
30 
27 
16 
10 
20 
34 
34 
8,2 
69 
-.15 
00 
69 
28 
8,2 
18 
84 
34 
36 
.'4 


12 
0 
0 
9 
0 
12 
12 
12 
0 
0 
9 
0 
9 
IS 
5 
0 
6 
0 
9 
12 
12 
12 


1H  I  JO 


OF  THE  CITY  OF  ST.  PAUL  FOR  1908. 

TABLE  NO.  18. 
DESCRIPTION  OF  SEWERS  BUILT  IN  1908. 


/ 


Page   

Oakdale  

South   

Carbon   

Maryland   

Rice  

Albermarle  

Woodbridge  

Marion   

Gaultier   

Matilda   

Parrington   

Hand   

Portland   

Sturgis   

Aroade   

Hawthorne  

Cook   

Cortland   

Poplar   

Stickney   

Gates   

Page   

Brie   

Armstrong  ...... 

Maryland   

Railway  Place... 

Bayard   

Cromwell   

Bayless   

Wabash   

Franklin   

Myrtle  

University  (both 

sides)   

Charles   

Territorial  Road. 

Ellis   

Seal   

Hunt   

Raymond   

Long   

Hampden   

Dudley   

Wycliff  

Bradford   

Endicott   

Bobbins   

Manvel   

Eustis   

Cudworth   

Glendale  

Pelham   

Clifford   

Curfew   

Berry   

Hastings   

Pt.  Douglas  Road. 

Douglas   

Pacific   

Burns   

Bradley   

Hoffman   


State   

Page   

Sylvan   

Rice   

Rice   

Maryland   

Maryland   

Geranium   

Geranium   

Geranium   

Cook   

Cook   

Cook   

Aldine   

Douglas   

Maryland   

Arcade   

Cortland   

Cayuga   

Cortland   

Annapolis   

Andrew   

Andrew   

Seventh   

View   

Western   

Eustis   

Berry   

Railway  Place  

Cromwell   

Cromwell   

Berry   

Raymond   

Emerald   

Raymond   

Cromwell   

Hunt   

Ellis   

Cromwell   

Wubash   

Ellis   

Bayless   

Raymond   

Dudley   

Endicott   

Dudley   

Raymond   

Raymond   

Robbins  

Eustis   

Wabash   , 

University   

University   

Ellis   

Elite   

390  ft.  E.  of  Earf. . . 

Hastings   

Pt.  Douglas  Road. 

Earl   

255  ft.  E.  of  Earl.. 

Lawson   

Con  way   


Oakdale   

Annapolis   

Gaultier   

Western   

Western   

South   

South   

South   

South   

South   

South   

South   

Carbon   

Snelling   i  

Western   

Hawthorne   

Weide   

M.  &  Sault  Ste.  Marie  R.  R. 

Poplar   

M.  &  Sault  Ste.  Marie  R.  R.. 

C.  G.  W.  R.  R  

Concord   

Concord   

Grace   »  

Chatsworth   

Como  boulevard   

Cromwell   

Cromwell   

Manvel   

Tainter  , 

Cleveland   

Eustis   *.... 

Montgomery  .. 


Contract  year  1907 


South  Street 
System, 
Year  1907  


Montgomery   

Vandalia   

Hampden   

Hampden   

Territorial  Road. 
Territorial  Road. 

Robbins   

Raymond   

Wabash   

Wycliff   

Hersey   

Wycliff   

Hersey  ..'  

Eustis   

Robbins   

Cudworth   

Cromwell   

Franklin   

Railway  Place  

Wabash   

Myrtle   

Myrtle   

Pt.  Douglas  Road 

Douerlas   

Bluff   

Hastings   

Hastings   

Jessamine   

Van  Buren  Place. . 


St.  Anthony  Park 

System 
(not  completed). . 


St.  Anthony  Park 
System   


Hastings  and 
Pt.  Douglas 
System. 


TABLE  NO.  18. 
DESCRIPTION  OF  SEWERS  BUILT  IN  1908. 


DIAMETER  OF  SEWERS  IN  FEET  AND  INCHES. 


Vitrified  Pipe. 


27  in. 


Iron 
Pipe. 


ICorro- 
Btick.l  gated 
)  Pipe 


5,782.5  6,216.2 


328.2 
'3U.8 


442.1 
1,353.3 


vj.0 


502.5 
.'574.  <; 
556.8 

'eai'.k 
5:55 . 0 


100.0 


437.2 

348.2 


758.7 
533.0 


2,297.6  346.3 


030.0  319.0 
33.0   


  1,120.0  941.0 

-)7o!6  i'eosiol  "oiiio 


350.0 

247.0 

359.0 

155.0 

895.0 

775.0 

' '214.0 

1,217.0 

1.252.0 

612.0 

640.0 

269.7 

" 325.5 

3,391.0  4,534. 01 

147.01  938.01 

379.0  1,326.0 

721.0  1,075.0: 
407.0|  

715.01  188.01 

978.0  2,180.0 

579.01  611.0 
808.0  408.0 


376.0 
247.0 
518.0 
12!  17.0 
209.0 
510.0 
276.0 
427.0 
409.0 
042.0 
641.0 
641.0 
428.3 


3.231.0 
929.0 
774.0 


1,500.3  285.5 
820.0  1.581.8 

674.41  

299.3   j 


Sand- 
rock. 
Tun- 
nel. 


Total 

length 

of  all 

on 
<p 

kinds  of 

O 

Sewers 

A 

■?  a 

in  feet. 

B 

cd 

a  J 

Catc 
basi 

4,071.3 


"986;6 


l.os3.r, 
1,191 


2.27.". 


100.0 

53.8 


1,342.4 
1.189.0 
328.2 
437.2 
910.7 
749.4 
903.8 
1,345.8 
1,293.5 
1.008.0! 

50514 
2,185.8 
0.331.7 
345.0 
955.0 
5.213.0 


3,498.0 

11,156.0 
2,014.0 
2,479.0 
1,796.0 
467.0 
903.0 
3,803.0 
1,190.0 
4,070.0 
361.0 
1,117.0 
494.0 
877.0 
1,251.0 
-  1,164.0 
1,291.0 
908.2 
641.0 
1,626.0 
1.894.0 
1,283.0 
1.281.0 
3,175.8 
1,191.9 
642.8 
1,794.8 
2.918.3 
999.9 
299.3 


OF  THE  CITY  OF  ST.  PAUL  FOR  1908. 

TABLE  NO.  18.— Continued. 
DESCRIPTION  OF  SEWERS  BUILT  IN  1908. 


Con- 
tract 
No. 


Union   

Chatsworth   

Front   

Como  Boul  

Coino  Boul  

Lexington   

Horton   

Churchill   

Oxford   

Argyle   

Van  Slyke  

Cross   

Orchard   

Hatch   

Kilburn   

Ryde   

Colne   

Louth   

Langford   

Duchess   

Fairview   

Albemarle  

Ouke   

Randolph   

Brown   

Gates   

Alt.  Hope  

Bunker   

Como  (no.  side). . . 

Park   

Lyton  Place  

Arbor   

Hardenbergh   PI . . 

Carroll   

Iglehart   

Richmond   

Hatch   

Genesee   

Jenks   

Litchfield   

Arch   

G.  N.  Ry.  rt.  of  way 

Jackson   

Capitoi  Heights... 

Case   

St.  Apthony  

Hague   

Pennsylvania   

Capitol  Heights... 

St.  Clair  

Colorado   

Osceola   

Rose   

Mississippi   

Grove   

Lincoln   

Chestnut   

Winslow   

Cook    

York   

Bay   

Robert  ..   


Chatsworth 

From   

Chatsworth  . 

Kyae   

Maryland  . .  . 

Langiord   

Churcmll 


Cross 
Chatsworth 
Chatsworth 

Ryde   

Ryde   

Union   

Union   

N.  P.  R.  R. 
N.  P.  R.  R. 


C.  M.  &  St.  p.  r.r!  [.'!.'. 

Gates   

Brown   

Bunker   

Brown   


Como   

Como   

Lexington   

N.  line  Warrendale 

Ryde  

Front   

Como  boulevard  

Front   

Front   

Front   

Langford   

Oxford   

Churchill   

Lexington  .   

Hatch   

Hatch   ' 

Union   

Union   | 

Lexington   Ivan  Slyke  

Case   |N.  P.  R.  R.... 

113  ft.  So.  of  Shields  St.  Anthony  . 

Rose   ....  Maryland   

St.  Clair  Randolph 

Duke   , 

Midway  ... 
Robert 

Page   

Mt.  Hope. 
110  ft.  W.  of  Capitol 

Heights 
Sycamore 
Rice 
James 

ft.  So.  Atwater. 
Cretin 
Cretin 
Seventh  .. 
Rice 

Mississippi 
Edgerton 
Park 

Capitol  Heie-hts 
Cortland 
G.  N.  Ry. 
Jackson 
Cvpre: 

Miltcn   

Griggs   

L'Oriont   

University   

Archer   

Hall  

Milton   

Payne   

Jenks  

Mississippi   

Saratoga   

200  ft.  W.  Exchange 

Dearborn   

Forest   

M.  &  S.  S.  M.  Ry  

Seventh   

Seventh   


N.  line  Warrendale  I  

Cross   I  warrendale 


System 


thence  289  feet  west  , 

Atwater   

Sylvan   

Palace   

Lyton  Place  

Finn   

Finn   

96.8  feet  So.  of  St.  Clair  

Sylvan   

a  point  500  feet  west  

Payne  (rebuilding)  

Sylvan   

Park   i  

Jackson   :  

Capitol  Heights  f  

Arch   J  

Earl   

Chatsworth   

200  feet  west   

225  feet  west  of  Columbia... 

Robert   

Mississippi  River  

Stryker   

Chatsworth   

Greenbrier   

Lawson   

Niell  (not  built)   

Pascal   

100  feet  west  

Elizabeth   

Cypress   

Cortland   

Randolph   

150  feet  north  (rebuilding). 


TABLE  NO.  18— Continued. 
DESCRIPTION  OF  SEWERS  BUILT  IN  1908. 


DIAMETER  OF  SEWERS  IN  FEET  AND  INCHES. 


Vitrified  Pipe. 


8  in. 

9  in. 

12  in. 

15  in. 

18  in. 

20  in. 

22  in. 

24  in.j  27  in. 

30  in. 

Iron 
Pipe. 


Brick. 


Corro- 
gated 
Pipe. 


Sand- 
rock. 
Tun- 
nel. 


2,294.2 


5,176.! 


533.5 
.'J2(!.4 


2S9.0 
<W0. 2 


221.0 
029.9 
G59.0 

'574.0 
502.5 


G54.0 
234 .5 

''200.1) 

esi! 

325.0 


99.5 
312.0 


330.0     655.0  474.0 
354.0      00.0  . . 
  336.0  .. 


984.2 
'532:5 


057.0 
'6(52:6 


661.0 
'288:6 


310.4  ... 
657 .0 
347.8  ... 


Total 

length 

of  all 

.2 

kinds  of 

0 

Sewers 
in  feet. 

Manh 

Catch 
basin. 

Flush 
tanks 

2,508.7 


1,314.2 


.I::::!:: 


::::: 


1.459.0 

414.0 
336.0 

3,275  .'6 
1,076.7 
2,475.3 
326.4 
1,494.5 

289.0 
928.7 
999.1 
545.0 
221.0 
629.9 
059.0 
113.6 
1,143.1 
502.5 

'  '594  .'7 


654.0 
661.0 
234.5 
576.0 
005.7 
961.0 
200.5 
058.0 
651.5 
325.0 

(188.2 
90.6 
022.4 
057.0 
905.3 
644.0 
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TABLE  NO.  18.— Continued. 
DESCRIPTION  OF  SEWERS  BUILT  IN  1908. 


TABLE  NO.  IS— Continued. 
DESCRIPTION  OF  SEWERS  BUILT  IN  1908. 


Con- 
tract 
No. 

Street 

From 

To 

DIAMETER  OF  SEWERS  IN  FEET  AND  INCHES. 

Total 
length 

of  all 
kinds  of 
Sewers 
in  feet. 

cr 

O 
— 
E 
I 

s 

Catch- 
basin. 

Flush 
tanks 

Vitrified  Pipe. 

Iron 
Pipe. 

Corro- 
Brick.  !  gated 
1  Pipe. 

Concrete. 

Culvert 

Sand- 
rook. 
Tun- 
nel. 

8  in. 

9  in. 

12  in. 

15  in. 

18  in.' 

20  in. 

22  in. 

24  in. 

27  in. 

30  in. 

15  in 

8  ft  3  in   24  in. 

4  ft  6  in    5  ft. 

7  ft  3  in 

4  ft. 

926 
927 

Private 
1800 

Bay   

40.0 

328.7 

352.3 

40.0 

137.0 

1,050.0 

1.050.0 
328.7 
509.3 
900.0 
326.7 

2 

3 
3 
3 

6 

Cretin   

New 

Marshall   

sewers,  170,109.5—32 

Starkey  (grading  contract)  

,215  miles. 

900.0 

326.7 

4 

16,731.2 

38,268.3 

44,411.6 

26,149.0 

11,806.3 

1,312.6 

361.0 

3,314.2 

982.5 

1,528.5 
Built  bj 

Totals 

2,508.7 
r  City  f 

137.0 
orce,  Gei 

471.3 
l.  Fund 

4,500.4 

7,082.3 

2,275.0 

90.0 

8,179.6 

170,109.5 

001 
4 

665 

490 
29 

518 

4 

OF  THE  CITY  OF  ST.  PAUL  FOR  1908. 


143 


TABLE  NO.  19. 
SEWER  MILEAGE  TO  DECEMBER  31,  IMS. 


Previous 

Built 

Description 

to  1908 

in  1908 

Total 

Miles. 

Miles. 

Miles. 

Brick  and  stone  sewers. 

Concrete  sewers  

irandrock  tunnel   

Vltritied  pipe   

Cement  pipe   

Iron  pipe   

Corrugated  pipe   


Totals 


Manholes  . . . 
Catch  basins 
Lampholes  . 
Flush  tanks 


33.54 
1.00 
23.47 
158.19 
10.94 
.33 


.025 
2.041 
1.549 
27.430 


.475 
.089 


233.47 


4004 
5003 
43 
28 


33.505 
3.041 
25.019 
185.626 
10.940 
.805 
.089 


32.215      205.  OS5 


Total  Number. 


005 
519 


5329 
5522 
43 
32 
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TABLE  NO.  20. 
HOUSE  DRAIN  RECORD,  1890  TO  11)08,  INCLUSIVE. 


Number  of  Connections. 


Complete  Connections. 


Pddg.  to  Sewer. 


Surface  Tunnel 


1890 

681 

45 

1891 

646 

71 

1892 

505 

28 

1898 

316 

36 

1894 

190 

32 

1895 

239 

12 

1890 

267 

14 

1897 

268 

7 

189S 

294 

15 

1899 

454 

20 

1900 

421 

31 

1901 

623 

26 

1902 

629 

35 

1903 

721 

41 

1904 

940 

60 

1905 

1,071 

91 

1906 

1,260 

83 

1907 

1,256 

68 

1908 

1,455 

116 

12,236 

831 

Bldg.  to 
St.  Line 


'Total 

of 
com- 
plete 
connec- 
tions. 


Incom- 
plete 
sewer 
to 
street 
line. 


741 


765 
748 
542 
359 
263 
286 
323 
318 
355 
525 
487 
713 
751 
823 
1,074 
1,259 
1,404 
1,324 
1,571 


13,890 


Permits 
issued 
to  open 
paved 
streets. 


Permits 
issued 
to  re- 
pair 
old 
connec- 
tions. 


Fees 
Collected 


117 

215 

2 
43 
94 
35 
20 

3 
10 
45 

121 

3 

118 

7 

13 

7 

22 

21 

14 

31 

15 

21 

25 

24 

23 

36 

35 

41 

45 

51 

896 

155 

206 

$2,455.00 
2,331.00 
1,667.00 
1,082.00 
694.00 
812.00 
736.00 
938.00 
929.00 
1,465.00 
1,359.00 
1,967.00 
2,032.00 
2,576.00 
3,368.00 
3,988.00 
4,144.00 
4,132.00 
4,965.00 


206 $41,640.00  $29,674.76 


Prior  to  Nov.  1st,  1906.  abutting  property  was  assessed  for  sewer  connections 
made  under  paving  contracts  in  accordance  with  contract  price.  No  permit  fee 
was  collected  under  this  method,  so  the  following  order  of  the  Commissioner  of 
Public  Works  has  been  enforced: 

"On  and  after  Nov.  1st,  1906,  a  fee  of  three  dollars  must  be  charged  for  permit 
to  extend  a  sewer  connection  from  the  street  line  to  a  building." 


i 
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TABLE  NO.  24. 
ASPHALT  PAVING  REPAIRS'  IN  1908. 


Original 
Contract. 


No. 


517 
1159 


390 
1825 


1119 


1075 


105S 


1825 

.;<88 


1311 


1122 

692 
536 
1313 

573 
389 


1401 


1021 
1021 

1022 

1040 
1825 
1118 

342 


1106 
1061 


1081 

1229 
403 
567 


Yr. 


Street. 


1888 
1897 

1887 
1908 

1896 

1895 
1895 


1008 
1887 


♦Arundel  . 
Broadway. 


Dayton  . . 
Exchange 


Fifth 


Fifth   Wabasha 


Fourth 


1900 


1896 

1889 
1888 
1000 
1888 
1887 


190: 


1805 
1805 


189 

1895 
1908 
1896 

1886 


1806 
1805 


1805 

1808 
18S7 
1888 


Franklin 
Holly  ... 


Jackson 


Kent  .... 
*Kent  .... 
Mackubin 
*Nina  ... 
Portland 


xRamsey 
Selby  ... 
xSelby  .. 
xSelby  .. 

Seventh  . 


Seventh 


Sibley  . 

Sixth  .. 
Sixth  .. 
Summit 


Summit  . 

zSuminit 
Tenth  ... 
Third  . . . 


Wabasha 


Washington 
Western  . . . 
♦Western. . . 


From 


Summit 
Fourth  . 


Summit  

Intersection  of 


Broadway 


Broadway  . 


Intersection  of 
Western   


Third 


Seventh 


Selby  ... 

Summit 

Summit 

Summit 

Western 


Pleasant  . . 

Nina   

At  Tunnel 
Summit  . . . 


Pine  .. 
Cedar  . 

Fourth 


Main  

At  Intersection  of. 
Dayton   


Selby 


Selby  ... 
Wabasha 
Seventh  . 


Third 


Third  .. 
Summit 
Laurel  . 


ASPHALT  PA 


To 


Holly 
Prince 


Avon  . . . 
W.  Sixth 


Cedar 

Third 
Main 


W.  Sixth 
Dale   


Seventh 


Ninth 


Marshall 
Ashland  . 
Marshall  . 
260  North 
Dale   


Douglas 
Summit 


354  West 
Brooks  . . 
Wabasha 


Seventh 


Smith  .. 
Seventh 
Sixth  .. 


Dale 


107  ft.  South. 
St.  Peter 
Pleasant  ... 


College 

Seventh 
Ti.au  rel  . 
Dayton 


Jill 

A 

<  )  • 

Jui 

Oct 

A  i] 

•J '  i 

Sep 

Oct 

M  a ! 
Jut 

Oct 

Api 

Jut 

Jul 

Oct 

Oct 

Ma; 

A]u 

Jut 

S(  p 

Ma 

Jul 

Sep 

Ma 

Jul 

Ma 

Sep 

Ma 

Jul 

Ma 

♦Maintained  at  9  cents  per  sq.  } 
xRepaired  at  expense  of  St.  P 
/.Repaired  at  expense  of  Barb' 


24. 

PAIRS  IN  1908. 


REPAIRS. 


SQUARE  YARDS. 


Surface. 


City, 


$2,165.00 
38.43 
35.60 
693.28 
14.70 
73.08 
136.39 
79.63 
35.76 
80.40 
31.40 
48.10 
775.65 
171.82 
170.34 
41.24 
'25.57 
127.24 
61.39 
21.06 
33.28 
30.78 
68.77 
7.50 
149.02 
3,250.00 
5.85 
769.00 
163.45 
24.25 


331.47 

169.14 
60.60 
7.02 

126.65 

110.72 
9.00 

108.83 
97.70 

101.83 
54.13 

764.22 
42.70 
27.20 

714.00 
17.50 
11.56 
6.15 

389.42 

196.69 
47.30 
19.32 

107.48 
3,470.00 


$16,319.21 


City  Ry. 


Concrete. 


City. 


City  Ry 


City  Funds. 


Reserve.     S.  &  S 


Paid  by 
City  Ry. 


$194.85 
63.41 
58  74 
1,143191 
'  24.25 
120.58 
225.04 
131 . 39 

59!  00 

132  66 
51.81 
79.37 
1,279.82 

283.50 

281.06 
68.05 
42.19 

209 '.94 

8.25 
9.27 

12.38 
13.92 

1,449.50 
82  07 
95!  73 
143.11 

2,174.25 
123  11 
143.60 
214.67 

114 . 47 

19^88 
65.20 
115 '95 

110.30 
9  [79 

101 . 29 
34^75 

171 . 70 

29.82 
97.77 
172 ! 88 
165.45 
14*67 

54.91 
50.79 
113.47 
12.38 
245 . 88 
292 ! 50 

9  65 

69.21 
269.69 
40.01 

37.25 
21  40 

-l,Dt>o.  00 

1  271  20 
17.40 
4.33 

20.42 
1,598.20 
1,271.00 

57  63 

546 . 93 
279.08 
99.99 
11.58 
208.97 
182.69 

26.10 
6.50 

15.71 
11.11 

23.57 
16.65 

15.84 

2.55 

179.56 
161.21 
108.02 
89.31 
1,260.96 
70.46 
44.88 

3.83 

28.88 

36.98 
4.65 
37.46 
18 '.76 

19.07 
10.15 

642.54 
324.54 
78.05 

55.47 
6.98 
56.19 
28.14 

10.93 

  45.54 

177.34 
312.30 

$5,360.30 

$10.93 

$2,889.62  $235.95 

$10,466.04 

$3,615.28 

unnum. 

It  Co. 
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TABLE  NO.  26. 
PORTLAND  AND  CEMENT  TESTS,  1908,  NEAT. 


TAB] 

PORTLAND  CEME 


CO 

>» 

o3 

Universal 

Owl. 

Atlas. 

N.  W. 
States. 

Mar- 
quette. 

North- 
western. 

Time  in 

O  cc 

rage. 

O  CO 

rage. 

"o  CO 

0) 

be 
ci 

CD 

°  +2!  S 

O  CO 

0) 

bo 

ci 

O  co 

rage. 

■  to 

O  o> 

!5H 

Ave: 

+J 
■  CO 
O  CP 

55B 

Avei 

•  CO 
O  0) 

55  H 

Avei 

•  to  03 
O  o  1  L* 

55  HI  <J 

6% 
55H 

Ave] 

O  CD 

Ave 

Red 
Ring. 


O  cd 
55H 


1 

175 

349 

500 

285 

110 

408 

45 

321 

45 

487 

15 

274 

15 

7 

ISO 

678 

465 

730 

110 

687 

50 

757 

35 

680 

20 

6G5 

15 

1 

30 

115 

782 

315 

812 

55 

725 

35 

851 

30 

(5C7 

5 

839 

15 

60 

85 

837 

130 

825 

40 

799 

25 

899 

15 

804 

S74 

5 

£ 

90 

35 

822 

105 

853 

25 

795 

25 

846 

5 

908 

180 
365 
730 
1095 
1460 

30 

35 
55 
25 
5 

706 
882 
823 
944 
912 

60 

65 
35 
20 

831 
872 
892 

25 
20 
5 

613 

682 
864 
892 

15 

844 

5 

916 

10 

901 

1021 

5 

10 

1176 

50 

740 

1705 

395 

205 

125 

55 

MORTAR  PROPORT1 


7 

175 

277 

340 

278 

105 

265 

50 

315 

15 

324 

50 

315 

30 

110 

359 

310 

361 

55 

325 

35 

450 

15 

436 

35 

450 

60 

90 

392 

150 

409 

50 

419 

25 

472 

15 

50S 

25 

472 

90 

40 

456 

110 

429 

30 

424 

25 

480 

15 

545 

25 

480 

180 

25 

477 

65 

468 

15 

427 

15 

432 

15 

493 

15 

432 

3G5 

20 

410 

50 

465 

20 

493 

10 

580 

45 

527 

10 

580 

730 

60 

571 

35 

548 

5 

476 

20 

471 

1095 
1460 

15 
5 

604 
689 

20 
10 

645 
708 

5 

484 

5 
5 

536 
684 

160 

540 

1000 

285 

150 

160 

NATURAL  CE* 


Austin. 

Utica. 

Time 

in  days. 

No.  of  Tests. 

Average. 

No.  of  Tests. 

Average. 

1 

125 

117 

45 

138 

7 

95 

125 

40 

260 

30 

80 

270 

30 

216 

60 

55 

265 

30 

292 

90 

45 

312 

20 

233 

180 

45 

359 

15 

340 

365 

50 

407 

25 

347 

730 

10 

466 

20 

338 

1095 

15 

412 

10 

324 

1460 

10 

435 

5 

280 

No.  of  T 


530 


240 


26. 

STS  1908,  NEAT. 


A. 
ago. 

Elk. 

1 

Alpa. 

Hecla. 

Alpina. 

Madusia. 

Star. 

1  flj 

to 
a 

> 
< 

o 
6 

Average. 
Tests. 

<M  . 

O  V. 

O  cp 

SP 

a> 
t> 

O  V. 

61 

£e 

SP 

bC 
c3 
u 

> 
< 

<w  . 

©  a 

•  GO 
O  a) 

£H 

a; 
u 

CP 
> 
< 

<M  . 

O  CO 
+J 

O  CP 

£H 

cp 

tD 

aJ 
u 

CP 

< 

«t-i  . 
O  CO 
+J 
■  co 
O  cp 

£H 

tc 
a 
t-i 

> 
< 

25 
25 
20 
20 
20 
20 

513  10 
838  10 
807  10 
730  10 

780  5 
750  5 
830  5 

466 
832 
774 
842 
907 
875 
893 

5 
5 

-  274 
778 

5 
5 
5 
5 
5 
"'5 

277 
714 
675 
753 
703 
630 

873 
|  734 
780 
740 

775  10 

5 
5 

783 

878 

5 

685 



 1  

140 

  J  

10 

5 

10 

30' 

3555 

STANDARD  SAND. 

1 

468 
405 

i  556 
436 

•  481 

25 
20 
25 
20 
15 
5 

307 
40! 
425 
451 
477 
493 

10 

1C 
10 

5 
5 
5 

348 
414 
478 
453 
474 
533 

5 

260 

5 
5 
5 
5 
5 

266 
403 
401 
462 
480 

5 
5 

506 

572 

5 

356 

')             110  . 

45 

  10 

  5   5  

25 

  2675 

,  TESTS— NEAT. 


lie. 

Milwaukee. 

Total. 

Portland  Neat   3555 

Average. 

No.  of  Tests. 

Average. 

102 
102 
106 
136 
381 
378 
458 
495 
511 

5 
10 
10 

Total    8810 

354 
411 
324 

25  880 
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OF  THE  CITY  OF  ST.  PAUL  FOR  L908. 


TABLE  NO.  28. 

STREET    AND    ALLEY    OPENINGS    CONDEMNED    BY  THE 
BOARD  OF  PUBLIC  WORKS  IN  1008. 


TA1 

STREET  AND  ALLEY  OPENINGS  CONDEM! 


Street. 


Carbon   

Cedar   

Cook   

Curfew  Ave. . . . 

Juliet   

L'Orient   

Mercer   

Pascal  Ave,'. . . 
Pillsbury  Ave. 
Sylvan   


Auditor's  Subdivision  No. 
Rice  and  Irvine's  Addition 
Robertson  &  Van  Etten's 
The  West  St.  Paul  Real 
Lot  1,  Block  43  


From 


Western  Ave  

Summit  Ave  

Abell   

Ellis   

Baldwin   

Glencoe   

Scheffer   

Albany   

Across  right  of  way  Chi., 
E.  5  ft.  of  Lot  2G,  Blk.  5, 


28,  Lot  8  

Alley  in  Block  19  

Addition,  Alley  in  Block  11 
Estate  and  Improvement 


To 


Gaultier   

Central  Ave  

Cortland   

University  Ave  

Pleasant  Ave  

Mt.  Airy   

W.  Seventh   

Midway  Parkway  

Mil.  &  St.  P.  Ry  

Stinson's  Rice  St.  Add  


Syndicate  Addition  No.  2. 


1.28. 

¥  THE   BOARD   OP  PUBLIC  WORKS  IN  190S. 


ouncil  Order. 


Approved. 


23,  1908. 

26,  1907. 

7,  1907. 
23,  190S. 

2,  1908. 

23,  1908. 

8,  1908. 
7,  1907. 

E  25,  1908. 

ity   


ty 


10,  1908. 
25,  1908. 


).  10,  1908. 


Confirmed. 


Mch.  2, 
Men.  12, 
Feb.  27, 
Mch.  23, 
Nov.  30, 
Oct.  15, 
Mch.  19, 


Jan. 
Apr. 
Aug. 


1908 
1908 
1908 
1908 
1908 
1908 
1908 
1008 
1908 
1900 


Dec.  20,  1905 

Feb.  27,  1908 

Apr.  9.  1908 

Apr.  .  6,  1908 


Length  in  Ft. 


G27 
105 
190 


118 

ioo' 


288 

322.5 

300 

52 

2,102.5 


1,056 
500.6 


176 

85 


123.5 


2,733.6 


Filed  in  Reg 

of  Deeds. 

Date. 

Book 

Page. 

Mch.    7,  1908. 

R 

16 

Mch.  14,  1908. 

R 

19 

Mch.  10,  1908. 

R 

17 

In  litigation. 

Apr.     4,  190S. 

R 

20 

Dec.    14,  1908. 

S 

12 

Oct.    20,  1908. 

R 

40 

May   14,  1908. 

R 

26 

Jan.    29.  1908. 

R 

14 

Apr.   16,  1908. 

R 

23 

Oct.     9,  1900. 

514 

395 

Dec.   20,  1905. 

506 

455 

Mch.    7,  1908. 

R 

15 

Apr.   16,  1908. 

R 

22 

Apr.   16,  1908. 

R 

21 

Sewer  easement. 

* 


OF  THE  CITY  OF  ST.  PAUL  FOR  L908. 

TABLE  NO.  29. 
VACATIONS'  OF  STREETS  AND  ALLEYS'. 


VACATIONS  OF 


Street. 


Brim  hall  Ave  

Fairmount  Addition. 

Charles   

Clay   

Cliff   

Clifford   

Railway  Place  

Baker's  Addition  

Cromwell  Ave  

Railway  Place  

Baker's  Addition  

Eaton  Ave  

Edmund   

Charles   , 

Sherburne  Ave  


Wheeler  Ave  

Dickerman  Park,  Alleys  in 

Grace   

La  Salle   

Litchfield   

Lydia   

Grace   

Sloan   

St.  John's  Wood,  part  of 

Mississippi   

Pillsbury  Ave  

Hewitt's  Outlots  First  Div. 

Railway  Place  

Railway  Place   

Railway  Place   

Rockwood  Ave  

Burlington  Heights  Div.  2, 

Saratoga  Ave  

Shawmut  

Sherburne  Ave  

Sloan   

Spring   

Stevens  

Stillwater  Road  

Summit  Ave  

Tuscarora   

Wesley  Ave  

Wesley  Ave  

Wheeler  Ave  

West  Central  Ave  

University   


From 


Ashland  Ave  J 

Alley  in  Block  1  ' 

See  Edmund  St  

Erie  St  

Yankee  St  

Wabash  Ave  

Eustis  St  

{'.locks  23  and  24  

Wabash  Ave  

Eustis  St  

Blocks  21  and  22,  Alleys  in 

Water  St  

Fairview  Ave  

Fairview  Ave  

Fairview  Ave  


University  Ave  

Blocks  1,  2,  3,  4,  G,  7  and 

See  Lydia  St  

Charles  St  

Rice  St  

Mississippi  River  Blvd... 


N.  &  S.  Alley  in  Blk.  2  and 

Grove  St  

Wabash  Ave  

Lots  124  to  131,  inc.,  and 


See  Cromwell  Ave  

See  Clifford  St  

Glen  Road   

Alleys  in  Blocks  3  and  5.. 

Summit  Ave  

Howard  Ave  

See  Edmund  St  

See  Lydia  St  

In  Re.  of  Oppenheim's  Add 

Ottawa  Ave  

Soventh   

Selby  Ave  

Drake  St  

Pascal  Ave  

Sheldon  Ave  

See  Edmund  St  

Chatsworth  St  

Sub.  Part  of  Alley  in  Block 


To 


N.  line  Fairmount  Add. 


Oneida  St  

Von  Minden  St. 
Railway  Place. . 
W.  line  Blk.  24. 


Railway  Place. 
Pelham  St  


Mississippi  River  

Aldine  St  

Aldine  St  

E.  line  Lot  4.  Blk. 
Dickerman  Park. 

Thomas  St  

and  part  of  Block  5. . 


113  ft.  southerly 

Easterly   

Montrose  Ave. . . 


Date  of 
Petition. 


Apr.  20. 


July  3, 
Aug.  27, 


1908... 
1908.., 


Sept.    5,  1908. 


6,  7.  J 


all  alleys  in  Blks.  3, 

Nash  St  

C.  M.  &  St.  P.  Ry  

Lots  149  to  156  inc.,  and 


Burlington  Ave. 


Lincoln  Ave  

First  Alley  South, 


West  End  . . . 
Kerwin  St. . . 
Dayton  Ave. . 

Westerly  

Houlton  Ave. 
Hamline  Ave. 


Westerly 
G  


Nov.  14, 
June  18, 


Sept  17, 
Oct.  9, 


1908. 
1908. 


1908. 
1908. 


Jan.  16, 
Aug.  18, 
Mch.  2, 


1908. 
1908. 
1908. 


Oct.  12, 
July  3, 
Oct.  12, 
July  22, 
Dec.  1, 
June  8, 
June  2, 


1908. 
1907. 
1906. 
1907. 
1908. 
1905. 
1908. 


Dec.  15,  1908. 


1 

L 

irS  AND  ALLEYS. 

i  ion  Council  Ordei 

Length  in 
feet. 

Recorded,  1908. 

j 

Approved. 

Day 

B 

Page. 

& 

5 

July  22,  1908. 

275 
134 

S 

,5 

I4 
ll 

Oct.    11,  1904 

Not  recorded. 
Sept.  19,  1908. 

Sept.    8, '1908. 

Dist.  Ct  

)  741 
447 
363 
1  604 
/  816 
Temp 

J 

f 

....  1 
\ 

orary 

540 
548 

525 
1 

Dist.  Ct  

Apr.    11,  1908 

59 

to 

'  '2 

Oct.    28,  1908 

132 

Nov.  24,  1908. 
Dec.   22,  1908. 

S 
S 

8 
15 

Dec.   19,  1908. 

828 
718 
623 
2348 

Dist.  Court... 

I  580 

]  882 

June    8,  1908. 

540 

326 

>3 

April  21,  1908. 

J  320 
11170 

....  f 

May    11,  1908. 

R 

25 

:i 

Nov.  24,  190S. 

700 

Not  recorded. 

r 

•4 

.  .9 
>6 

•Tan.     8,  1908 

215 

May    14,  1908. 
Not  recorded. 
Not  recorded. 

R 

28 

Jan.    18,  1907. 
Oct.     7,  1907. 

800 

230 

;  r5 
[pi 

Jan.     4,  1906. 
Aug.  22,  1908. 

429 
429 

Dec.     7,  1908. 
Sept.    9,  1908 

S 
R 

33 

I 

On  Petition  of. 


C.  J.  Buell  et  als. 


Jos.  M.  Tauer  et  als. 

London  &  Northwest  Am.  Mortgage  Co., 

Limited,  et  als. 
By  order  of  District  Court  Sept.  19,  1908. 


By  order  of  District  Court  Sept.  8,  1908. 
Waterous  Engine  Co. 

Griggs,  Cooper  &  Co. 


Rufus  C.  Jefferson  et  a 
Chas.  S.  Schiller  et  als. 


Oliver  Crosby  et  als. 

Theodore  Sander  et  als. 

By  order  of  District  Court,  June  8,  1908. 


John  Townsend  et  als. 
W.  F.  Lindeke  et  als. 
Albert  E.  Greaza. 


Wilhelmina  Keller  et  als. 
Prank  W.  Baer  et  als. 
W.  L.  Bradley  et  als. 
Diocese  of  St.  Paul. 
Max  Witmann  et  als. 

Luther  Seminary. 


Lous  A.  Nelson. 


OF  THE  CITY  OF  ST.  PAUL  FOR  1,908. 

TABLE  NO.  29.— Continued. 
VACATIONS  OF  STREETS  AND  ALLEYS. 


VACATION  IB 


PLAT. 


Baker's  Addition,  Block  21  and  22  

Baker's  Addition,  Block  23  and  24  

Bergholtz'  Re-arrangement  A,  part  of  alley.  Block  2  

Burlington  Heights,  Div.  No.  2,  Alleys  in  Block  3  and  5  

Capitol  Addition,  Alley  in  Block  1  

Diekerman  Park — Alleys  in  Block  1,  2,  3,  4,  6,  7  and  8;  part  of  Alley  in  Block 
Fairmount  Addition — Alley  in  Block  1  


Freeman's  Sub.  of  E.  %  of  Block  08,  L.  Dayton's  Add.,  N.  and  S.  Alley  I 

Frosts'  Subdivision — Alleys   

Groveland  Addition — Alley  in  Block  3  

Hamline  Syndicate  No.  1 — Alleys  in  Block  6  

Hamline  Syndicate  No.  1 — Alloy  in  Block  4  I 

Hamline  Syndicate  No.  2 — Alleys  in  Block  1   f 

Hewitt's  Outlots— Lots  124  to  131.  inc..  and  Lots  149  to  156,  inc  

Macalester  Park— Part  of  N.  and  S.  Alley,  Block  10  

Merriam's  Re.  of  Merriam  Park,  as  to  Block  7  etc. — Alley  in  Block  30  

St.  John's  Wood— Part  of  N.  and  S.  Alley  in  Block  2;  all  Alleys  in  Blks.  3,  6  and  7.. 

Stinson's  Sub.  of  Stinson,  Brown  &  Ramsey — Alley  in  Block  25  

Summit  Ave.  Add.— E.  and  W.  and  Part  of  N.  and  S.  Alley  in  Block  7  

University  Subdivision — Part  of  Alley  in  Block  G  

Whitney  and  Smith's  Add.— Alley  in  Block  9  


Date  of 
Petition. 


See  Cromwell  A 
See  Clifford  St 

Jan.  24  

See  Rockwood  A 
Nov.  20,  1906... 
See  Edmund  St. 
See  Brim  hall  Av 
June  IS,  1907. 
Sept.  30,  1907. 
Aug.  17,  1908. 


Aug.  19,  1908.. 

July  24,  190S.. 
See  Pillsbury  At 

June  23  

Aug.  31  

See  Lydia  St. 
May  18,  1908... 
Nov.    4,  1908... 
See  West  Centr? 
Nov.  13,  1900... 


i 

29.— Continued. 

ftEETS  AND  ALLEYS. 


Common  Council 
Order. 


ile 

fo. 


102 
173 

S16 

578 

708 
707 

709 
315 


Approved. 


Length  in 
Feet. 


Apr.  21,  1908... 
Feb.  20,  1907... 


Feb.  27,  1008. . . 
Oct.  23,  1906. . . 
Oct.  S.  1906. . . 
Nov.  24,  1908... 

i 

Nov.  24,  1908.  "I 


Nov.  24,  1908. 
Sept.  17,  1908. 

Feb.     8,  1907. 


34 


249 
258 


496 
243 
245 


295 


Kecorded 


Date 


Tune  19,  1908.. 
Not  recorded. 


Mar.  18.  1008. 
Nov.  2,  1908. 
Not  recorded. 
Dec.  29,  1008. 

Dec.  31,  1008. 


Not  recorded. 
Not  recorded. 

Not  recorded. 


Page 


On  Petition  of. 


H.  G.  Norton. 
Tri-State  Telephone  Co. 


Rudolph  Schiffman  et  als. 
Theodore  Michel  et  als. 

Sarah  W.  Kalman  et  als. 

Rebecca  Lindenian  et  als. 

Charles  T.  Miller  et  als. 
Ed.  H.  Hammond  et  als. 

Church  of  St.  Francis  de  Sales. 
John  J.  Dobson  et  als. 


Terra  nee  Kenny  et  als. 
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TABLE  NO.  31. 

ALLEY  GRADES  ESTABLISHED  Hi7  THE  COMMON  COUNCIL  IN  1908. 


Addition. 


Block 


Desnoyer  Park  ,  

Macubin  &  Marshall's  Addition  

Merriam  Park  Rearrangement  of  Blocks  7,  etc.. 

Prospect  Plateau   

St.  Anthony  Park  South  

Summit  Park  Addition  

Summit  View   

Woodland  Park   


56 
4 

30 
1  and  7 
1 


Common  Council  Length 
Order.  in  feet. 


File 
No. 


Approved. 


28501 

Sept. 

11, 

1908.. 

452 

28030 

Dec. 

19,  1908. . 

594 

27089 

Mch. 

7, 

1908.. 

150 

28603 

Oct. 

19, 

1908. . 

450 

28778 

Nov. 

7, 

1908. . 

347 

27260 

Apr. 

1, 

1908.. 

590 

27263 

Apr. 

1, 

1908.. 

670 

28665 

Oct. 

19. 

1908. . 

600 

3.853 

i 


OF  THE  CITY  OF  ST. ,  PAUL  FOR  1908.  L73 
TABLE  NO.  32. 

SLOPE  EASEMENTS' OX  STREETS  AND  ALLEYS  CONDEMNED 
BY  THE  BOARD  OF  PUBLIC  WORKS  IN  1908. 


SLOPE  EASEMENTS  ON  STREETS  AND  ALLEYS  CONI 


Street. 


Agate   

Blair   

Breda   

Carroll  Ave. . . . 

Euclid   

Fry   

Hatch   

Lawson   

Marshall  Ave. . 

Ocean  

Pascal  Ave 

Rose   

Saratoga  Ave.. 
Syndicate  Ave. 

Tyler   

Tyler   

Vance   

Walsh 
Walsh 


Ave  

Ave  

Warwick  Ave  

Wyoming   

Arlington  Hills  Addition.. 
Linse    and  Zimmerman's 

Summit  Park  Addition  

Warrendale   


Prom 


Magnolia  St.. 

Fry  St  

Snelling  Ave. 
Snelling  Ave. 
Hoffman  Ave. 
Marshall  Ave. 

Rice   

Western  Ave. . 

Louis   

Seventh   

Wynne   

Rice   

Hague  Ave... 

Selby  Ave  

So.  Robert  . . . 
Winslow  Ave. 

.Tames   

Magnolia   

York   

St.  Clair  

Hall  Ave  


Rearrangement 


To 


Jessamine  St  

Snelling  Ave  

Hamline  Ave  

Asbury  Ave  

Maple  

Selby  Ave   

Park  Ave  

Mackubin   

Parrington  Ave  

N.  255  feet  

Midway  Parkway  

Agate   

Lincoln  Ave  

Marshall  Ave  

Goff  Ave  

Stryker  Ave  

Palace   

Lawson   

Lawson   

Jefferson  Ave  

Winslow  Ave  

Allev  in  Block  29  

Alley  in  Blk.  33  (B.  &  .7. 

Alley  in  Block  41  

Alley  in  Block  5  


3D    BY    THE  BOARD  OF  PUBLIC  WORKS  IN  1908. 


imon  Council  Orders. 


No. 


414 

338 
491 
054 
023 
490 
232 
097 
511 
155 
501 
321 
493 
.814 
.907 
173 
•397 
241 
731 
.001 
,221 
907 
,172 
;177 
1233 


Approved. 


Oct.  2, 
Aug.  22, 
Sept.  11, 
July  22, 
June  1, 
Sept.  11, 
Aug.  8, 
Mar.  11, 
Nov.  4, 
Mar.  20, 
Oct.  23, 
Aug.  8, 
Oct.  23, 
June  23, 
Jan.  23, 
Sept.  11, 
Oct.  2, 
July  10, 
Dec.  21, 
Sept.  19. 
Aug.  8, 
July  8, 
Sept.  11, 
Oct.  11, 
Aug.  8, 


190S. 
1908. 
1908. 
1908. 
1908. 
1908. 
1908. 
1907. 
1907. 
190S. 
1908. 
190S. 
1908. 
1908. 
1908. 
1908. 
190S. 
1908. 
1907. 
1908. 
1908. 
1908. 
1908. 
1908. 
1908. 


Recorded. 

Confirmed. 

Frontage 

Date. 

Bk. 

Page. 

Nov. 

30, 

1908.... 

490 

Dec. 

14, 

1908. . 

S 

13 

Nov. 

23, 

1908. . . . 

1082 

Dec. 

3, 

190S. . 

S 

10 

Oct. 

20, 

1908.... 

4714 

Oct. 

31, 

1908.. 

S 

3 

Oct. 

19, 

1908.... 

050 

Oct. 

21, 

1908. . 

K 

39 

July 

13, 

1908.... 

1010 

July 

20, 

1908. . 

R 

30 

Oct. 

20, 

1908.... 

1031 

Oct. 

31, 

1908.. 

-S 

1 

Oct. 

15, 

1908.... 

1009 

Oct. 

20, 

1908. . 

R 

37 

April 

9, 

190S. . . . 

2219 

Apr. 

10, 

1908.. 

R 

24 

Feb. 

17, 

1908.... 

5083 

Feb. 

27, 

1908.. 

R 

14 

May 

11, 

1908.... 

513 

May 

20, 

1908.. 

R 

41 

Dec. 

14, 

1908.... 

2980 

Jan. 

12, 

1909. . 

S 

19 

Oct. 

20, 

1908.... 

5170 

Nov. 

9, 

1908. . 

s 

7 

Dec. 

14, 

1908.... 

3724 

Jan. 

12, 

1909. . 

s 

21 

Aug. 

6, 

1908.... 

1021 

Aug. 

21, 

1908. . 

R 

31 

Sept. 
Nov. 

14, 

1908  

1780 

Sept 

18, 

1908.. 

R 

35 

1908.... 

000 

Nov. 

5, 

1908. . 

S 

Nov. 

i*j! 

1908.... 

900 

Dec. 

1908. . 

s 

9 

Sept. 

3, 

1908  

1000 

Sept 

18,' 

1908. . 

R 

34 

May 

7, 

190.S.  .  . . 

2000 

May 

14, 

1908. . 

R 

27 

Dec. 

14, 

1908. . .  . 

2392 

Jan. 

12, 

1 !!()!).  . 

s 

20 

Nov. 

30, 

1908  

1200 

I  ><■<:•. 

14, 

1908. . 

s 

14 

Aug. 

17, 

1908  

800 

Aug. 

24, 

190S. . 

R 

32 

Nov. 

2, 

1908  

1023 

Nov. 

5, 

1908. . 

S 

0 

Oct. 

2(i! 

1908. . . . 

1018 

Oct. 

31, 

1908.. 

s 

2 

Oct. 

15, 

1908  

544 

Oct. 

20, 

1908. . 

R 

3,8 

41171 
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TABLE  NO.  33. 
WEATHER  CONDITIONS  AND  STAGES  OF  WATER 
ST.  PAUL,  MINN.,  1908. 
FROM  WEATHER  BUREAU  RECORDS. 


Number  of  Days 


55 


-  a 

c 

as 


o  = 
5'E 


Mississippi  River. 

Height  in  feet  and 
tenths. 


a) 

ighe 

a3 

m 

aj 

O 

oj 

a 

Q 

P 

133 
11 


14 
16 

13 
8 
10 

11 

12 
14 
7 
14 

16 
14 

149 

12 


6.0 
6.1 

5.6 
4.1 
6.0 

4.9 
3.5 
3.4 
2.9 
4.9 

5.8 
5.1 


58.3 
4.9 


828 
69 


15 

11 
10 

6 
8 
9 

7 

5 

105 


0.52 
0.87 

1.16 
4.23 
7.57 

5.14 
2.94 
1.07 
3.96 
2.19 

0.07 
1.28 


31.60 


River  frozen  until 
March  16. 


5.7 
7.1 
12.5 

16.8 


9  2.63 


30-31 
30 
31 

29 
1 
1 

2-6 
30-31 
1-2- 
3-4-9 
8 


Ext  reme 
June 
16.8  29 


18 
21 
12 
22- 
23-24 
31 
31 
16 
19 
22- 
23-24 
4 


Ext  reme 
Dee. 
1.6  4 


River  frozen  Dec.  2  and  rest  of  month. 
River  opened  March  16,  closed  Dec.  2. 


178     REPORT  OF  THE  COMMISSIONER  OF  PUBLIC  WORKS 


TABLE  NO.  34. 

RECORD  OF  THE  MONTHLY  AND  ANNUAL  RAINFALL  (in  inches)  PROM  1837 

TO  1908,  INCLUSIVE,  ST.  PAUL,  MINNESOTA. 


Year. 

Jan. 

Feb. 

Mar. 

April. 

May. 

June. 

July. 

Sept. 

Oct. 

Nov. 

Dec. 

otal 

or 

ear. 

Eh  >n 

1837 

0.27 

0.35 

0.33 

0.95 

2.65 

3.46 

2.73 

1.32 

5.10 

3.15 

1.37 

2.34 

24.02 

1838 

0.65 

0.76 

0.15 

2.41 

3.05 

4.70 

11.11 

3.08 

0.71 

0.16 

0.43 

0.45 

27.72 

1839 

1.34 

0.36 

0.71 

2.71 

3.28 

1.80 

3.50 

1.04 

1.61 

2.11 

1.66 

1.01 

21.13 

1840 

0.49 

o 

49 

0.65 

1.55 

2.31 

3.50 

2.89 

3.40 

2.33 

2.21 

3.22 

0.13 

23.17 

1841 

0.24 

0.21 

1.43 

1.40 

1.50 

4.24 

1  57 

1.17 

6.10 

1  55 

0  84 

1.42 

21.67 

1842 

0.95 

0 

T2 

0.44 

2.17 

1.68 

3.73 

1.78 

4.81 

4!83 

2!ll 

3!46 

0^65 

27!  28 

1843 

1.15 

1 

46 

0.82 

0.75 

3.12 

5.22 

2.09 

1. 84 

5.14 

0.50 

1.43 

0.27 

23.79 

1844 

1.50 

o 

72 

0.97 

5.16 

4.50 

1.64 

4.80 

4.37 

4.26 

0.97 

0.77 

0.58 

30.24 

1845 

0.49 

1 

40 

2.80 

3.15 

1.51 

6.80 

2.56 

3.28 

2.21 

0.66 

0.40 

0.08 

25.34 

1846 

0.52 

o 

03 

1.71 

2.90 

2.00 

3.10 

4.95 

3.80 

2.33 

2.45 

2.10 

0.21 

26.10 

1847 

0.29 

o 

11 

0.44 

0.45 

4.96 

2.66 

3.66 

2.49 

4.00 

0.37 

1.71 

0.66 

21.80 

1848 

1.62 

1 

13 

1.71 

0.18 

5.28 

2.83 

4.60 

3.19 

2.46 

0.68 

0.10 

0.40 

23.18 

1849 

1.00 

o 

61 

4.11 

5.62 

6.57 

3.14 

7.59 

9.60 

2.75 

5.35 

1.40 

1.95 

49.09 

1850 

1.67 

0 

83 

2.23 

2.60 

0.57 

4.62 

6.15 

2.97 

1.82 

0.32 

1.68 

0.04 

25.50 

1851 

0.20 

o 

13 

1.23 

2.68 

3.96 

2.15 

2.60 

3.29 

3.64 

1.18 

2.31 

0.05 

23.42 

1852 

1.09 

0 

58 

1.55 

2.16 

2.05 

5.16 

1.57 

0.89 

2.51 

4.10 

1.92 

2.27 

25.85 

1853 

0.00 

o 

01 

0.02 

0.73 

4.08 

7.59 

1.65 

2.57 

2.14 

0.01 

0.56 

1.11 

20.47 

1854 

0.72 

o 

03 

1.03 

2.51 

4.30 

3.31 

3.92 

1.75 

6.55 

1.23 

0.60 

0.64 

26.59 

1855 

1.67 

o 

41 

1.84 

0.28 

1.23 

2.38 

1.32 

4.41 

6.26 

0.90 

2.38 

1.67 

24.75 

1856 

0.89 

o 

18 

0.22 

4.47 

1.62 

0.76 

2.47 

1.09 

3.24 

3.97 

1.70 

2.01 

22.62 

1857 
1858 

3.48 

o 

94 

0.79 

4.25 

2.05 

6.74 

0.65 

2.03 

2.46 

0.00 

5.75 

2.95 

32.09 

1859 

0.50 

0 

no 

3.33 

i.70 

4.95 

5.49 

2.95 

2.72 

3.95 

0.46 

2.6i 

0.75 

29.31 

1860 

0.14 

1 

15 

1.04 

2.92 

6.85 

5.00 

1.76 

0.88 

4.72 

4.64 

0.52 

0.41 

30.03 

1861 

0.55 

1 

94 

0.15 

2.50 

6.36 

4.86 

2.69 

2.97 

2.67 

2.80 

2.54 

0.10 

30.13 

1862 

1.35 

o 

59 

0.95 

2.67 

1.35 

2.66 

10.15 

4.58 

2.89 

1.06 

0.59 

1.37 

30.21 

1863 

1.12 

o 

93 

1.97 

0.80 

2.87 

0.02 

0.63 

3.19 

1.23 

1.44 

0.29 

1.30 

15.79 

1864 

0.38 

o 

00 

1.28 

0.56 

0.47 

1.62 

4.00 

2.00 

1.14 

1.60 

1.09 

0.71 

14.85 

1865 

0.65 

1 

85 

2.10 

4.29 

4.20 

6.72 

2.55 

9.16 

1.90 

2.30 

0.23 

2.19 

38.14 

1866 

2.00 

o 

30 

1.32 

2.26 

0.39 

6.00 

2.30 

4.73 

2.26 

2.64 

3.19 

0.50 

27.89 

1867 

0.97 

1 

12 

1.00 

2.93 

4.45 

9.55 

2.83 

2.32 

5.71 

1.01 

0.58 

0.66 

a3.i3 

1868 

1.71 

1 

51 

1.22 

1.36 

3.96 

2.68 

4.05 

3.08 

2.88 

4.56 

3.69 

0.58 

31.23 

1869 

0.42 

2 

S3 

0.96 

0.51 

2.34 

2  22 

1.67 

7.62 

10.61 

0.88 

0.75 

0.96 

31.82 

1870 

1.34 

() 

60 

2.10 

1.39 

5.24 

0^79 

3.13 

8.56 

3.28 

1.95 

1.40 

0.90 

30.68 

1871 

1.61 

o 

41 

2.06 

4.25 

2.70 

6.56 

1.48 

4.87 

2.18 

1.90 

1.41 

1.20 

30.63 

1872 

0.28 

o 

20 

1.64 

1.69 

5.71 

3.81 

4.23 

3.52 

5.62 

0.52 

1.91 

2.08 

31.27 

1873 

1.31 

1 

54 

1.34 

2.44 

4.63 

7.74 

3.83 

4.61 

2.56 

2.57 

0.79 

0.38 

33.74 

1874 

0.49 

1 

07 

2.24 

0.95 

1.65 

11.67 

1.94 

3.90 

5.76 

3.22 

1.90 

0.72 

35.51 

1875 

1.41 

1 

72 

2.19 

2.27 

3.06 

4.33 

0.82 

8.74 

2.16 

1.56 

0.84 

1.56 

30.66 

1876 

0.73 

o 

60 

1.43 

2.23 

3.15 

2.02 

2.73 

5.28 

2.99 

1.27 

0.93 

0.25 

23.67 

1877 

0.55 

o 

01 

1.57 

1.92 

5.43 

7.13 

0.52 

2.83 

2.56 

3.62 

1.24 

1.42 

28.80 

1878 

1.00 

o 

07 

1.24 

2.43 

2.33 

3.58 

4.47 

1.43 

2.13 

1.85 

0.61 

1.04 

22.78 

1879 

0.11 

1 

Yl 

0.97 

0.45 

7.18 

1.76 

9.32 

2.78 

2.26 

2.56 

1.41 

2.47 

32.39 

1880 

0.81 

o 

97 

2.30 

1.58 

2.63 

5.55 

2.75 

3.63 

1.74 

2.18 

2.93 

2.69 

29.76 

1881 

4.34 

2 

55 

1.06 

0.47 

4.34 

2.87 

2.60 

4.55 

9.95 

4.44 

1.36 

0.53 

39.06 

1882 

0.67 

2 

35 

3.25 

1.61 

2.44 

2.68 

2.84 

2.45 

0.27 

1.99 

1.61 

0.98 

23.14 

1883 

0.64 

44 

0.06 

4.92 

2.12 

7.04 

4.33 

1.22 

2.23 

1.10 

1.01 

1.59 

26.70 

1884 

0.48 

1 

27 

1.34 

2.00 

2.09 

3.57 

2.93 

2.89 

4.48 

2.43 

0.65 

1.98 

26.11 

1885 

0.30 

0 

20 

0.55 

3.19 

2.12 

3.73 

5.86 

3.69 

3.52 

0.93 

0.60 

0.64 

25.33 

1886 

1.76 

0 

25 

1.09 

3.67 

0.82 

3.63 

1.44 

2.27 

3.69 

0.72 

2.07 

1.48 

22.89 

1887 

1.79 

0 

SO 

0.33 

3.14 

1.60 

2.89 

3.89 

3.37 

4.35 

1.48 

0.65 

1.47 

25.85 

1888 

0.72 

0 

64 

1.11 

5.14 

4.75 

1.95 

5.55 

2.23 

1.70 

1.10 

0.34 

0.63 

25.86 

1889 

0.55 

0 

30 

0.99 

1.14 

2.86 

1.61 

3.08 

3.56 

0.51 

2.06 

0.97 

1.32 

18.95 

1890 

0.95 

0 

50 

1.11 

1.80 

3.66 

5.29 

1.87 

2.20 

2.73 

2.79 

0.38 

0.10 

23.38 

1891 

1.01 

1 

18 

0.94 

1.71 

1.33 

4.08 

2.07 

3.42 

0.58 

1.57 

1.03 

2.87 

21.79 

1  QQO 

A  OA 

1 

44 

A  IK 

A  07 

pr  17 
O.ll 

I  .  ou 

A  A/I 

3.66 

1  TO 

1  5Q 

A  QA 
U  .  DO 

A  K'i 
V .  Do 

so  7^ 

1893 

0.73 

1 

87 

1.96 

5.30 

2.66 

2.00 

1.68 

2.40 

2.70 

1.49 

0.81 

2.35 

25.95 

1894 

1.04 

0 

10 

3.28 

4.30 

6.63 

1.51 

0.13 

0.36 

1.82 

4.49 

0.61 

1.53 

25.80 

1895 

1.05 

0 

42 

0.85 

2.09 

2.89 

4.18 

4.12 

2.59 

4.75 

0.09 

0.85 

0.38 

24.26 

1896 

0.81 

0 

17 

2.93 

5.63 

4.67 

3.30 

1.12 

4.48 

2.45 

3.39 

5.07 

0.71 

34.73 

1897 

2.13 

1 

03 

2.95 

1.56 

1.81 

8.18- 

6.35 

2.18 

1.33 

1.87 

0.93 

0.20 

30.52 

1898 

0.04 

1 

69 

1.96 

1.22 

3.40 

2.71 

1.94 

3.93 

0.90 

5.81 

1.59 

0.15 

25.34 

1899 

0.87 

0 

95 

2.87 

1.35 

3.50 

7.23 

1.51 

2  80 

1.21 

3.09 

0.81 

1.35 

27.54 

1900 

0.66 

0 

73 

1.48 

1.80 

0.34 

1.98 

5.81 

3il3 

9.39 

7.55 

0.88 

0.47 

34.22 

1901 

0.37 

0 

40 

2.52 

1.14 

1.64 

7.21 

2.30 

2.08 

5.04 

0.91 

1.60 

0.54 

25.75 

1902 

0.53 

0 

OS 

0.58 

3.04 

3.92 

2.49 

5.50 

5.64 

3.16 

1.33 

2.40 

2.48 

31.75 

1903 

0.26 

0 

02 

2.33 

3.46 

5.28 

1.16 

5.61 

4.90 

7.84 

5.41 

0.35 

0.65 

37.87 

1904 

0.46 

0 

70 

1.47 

1.74 

3.20 

4.99 

5.73 

5.41 

4.50 

5.05 

0.12 

0.73 

34.16 

1905 

0.75 

0 

39 

1.02 

0.30 

4.13 

6.24 

2.71 

6.07 

4.15 

2.49 

2.47 

0.04 

30.76 

1906 

1.20 

0 

22 

1.07 

2.23 

10.40 

4.55 

2.57 

1.83 

4.71 

1.91 

1.73 

0.79 

33.21 

1907 

0.81 

0 

S3 

0.53 

1.32 

1.27 

4.53 

4.70 

4.07 

2.48 

0.96 

1.08 

0.49 

23.07 

1908 

0.52 

0 

87 

1.16 

4.23 

7.57 

5.14 

2.94 

1.07 

3.96 

2.19 

0.67 

1.28 

31.60 

Avj?. 

0.92 

o.so 

1.42 

2.31 

3.39 

4.16 

3.45 

3.44 

3.41 

2.12 

1.40 

1.03 

27 . 85 
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ANNUAL  PRECIPITATION  FROM  1837  TO  1908,  INCLUSIVE. 


TABLE  NO,  35,  ANNUAL  PRECIPITATION,  ST.  PAUL,  MINN.,  FROM  1837  TO  1908,  INCLUSIVE. 


w   

45 

-  -  :  

 ■  ■ 

40 

35 

30 

25 

20^  JL 

15 

ll  ill 

10 

5 

0 

I 

1837 

1838 

1839  ! 

1840  | 

1841  | 
1842 
IMS  |, 
1844 
1845 
1846 
1847 
1848 
1849 
1850 
1851 
1852 
1853 
1854 
1855 
1856 
1857 

1859 
1860 

IBM.  ! 

1862 

1863 

1864 

1865 

1866 

1867 

1868 

1869 

1870 

1871 

1872 

1873 

1874 

1875 

1876 

1877 

.1878 

1879 

1880 

1881 

1882 

1883 

1884 

1885 

1886 

1887 

1888 

1889 

1890 

1891 

1892 

1893 

1894 

1895 

1896 

1897 

1898 

1899 

1900 

1901 

1902 

1903 

1904 

1905 

1908 

1907 

1908 

OF  THE  CITY  OF  ST.,  PAUL  FOR  1908. 

TABLE  NO.  36. 
GALLONS  OF  WATER  ENTERING  MAINS'  IN  1908. 


TAB  13  * 

GALLONS  OF  WATER  I  Bl> 


From  Vadnals  Lake. 


Total 


Daily 

Average. 


From  Arte  W1 


Total 


January  . . 
February 
March   . . . 
April 

May   

June   

July   

August  . . 
September 
October  . 
November 
December 


295,151,860 
283,307,040 
303,444,900 
288,018,220 
314,295,080 
318,181,920 
300,447,720 
378,928,100 
357,605,640 
319,310,010 
802,401,440 
311,256,200 

3,833,374,820 


9,530 
9,709 
9,788 
9,620 
10,138. 
10,000 
11,627, 
12,223, 
11,922, 
10,300, 
10,082, 
10,040, 


706 

208 
545 
007 
552 
004 
340 
489 
1S8 
530 
047 


10,473,701 


Not  operated  08. 


From  Vadnais  Lake. 
High  Service.  Low  Ser 


Total 


Daily 

Average. 


Total 


January  . 
February 
March   . . . 

April   

May   

June   

July   

August  . . 
September 
October  .. 
November 
December 


153,653,5001 
154,217,200 
161,175,300 
155,855,700i 
172,429,400 
169,487,000 
202,814,200 
228.752,200; 
213,241,800 
180,203,600 
171,088,000 
175,044,800 

2,139,103,300 


4,950,565 
5,317,834 
5.199,203 
5.19.1,190 
5,502,239 
5,649,507 
0,542,394 
7,379,103 
7,108,060 
5,813.019 
5,722.95'5 
5,005,901 


141,798,300 
129,089,840 
142,269,600 
132.762.52C 
141,865,680 
148,694,920 
157,633,520 
150,175,900 
144,423,840 
139,113,040 
130,772,840 
135,011,400! 


♦Daily  decrease  during  1908 


5,844,708  l,694,211,52Gt« 
  288,154 


II NG  MAINS  IN  1908. 


yells. 


)aily 
erage. 


From  Phalen  Lake. 


Total 


Daily 
Average. 


Total  Supply. 


Total 


Daily 
Average. 


7,031,200 
6.978,840 
7,070,096 
7,034,192 
0,975,848 
7,025,216 
7,051,396 
7,001,280 
7,039,428 
6,931,716 
6,973,604 
6,713,300 


226,813 
240,649 
228,067 
234,473 
225,027 
234,174 
227,464 
225,848 
234,648 
223,604 
232,453 
216,558 


302,483,060 

290,285,880 
310,514,996 
295,652.412 
321,270,928 
325,207,136 
367,499,116 
385,929,440 
364,705,068 
320,248,356 
300,435,044 
317,969,500 


83,826,116 


■1 

229,034  3.917,200,930 


9,757,518 
10,009,858 
10,016,613 

9,855,080 
10,363,578 
10,840,238 
11.854,810 
12,449,337 
12,156,836 
10,524,141 
10,314,501 
10,257,080 

10,702,735 


Daily 
/erage. 


West  St.  Paul  High 
Service. 
Re-pumped  from  Mains. 


Total 


Daily 
Average. 


From  Centerville  Lake 
To  Vadnais  Lake. 


Total 


Daily 
Average. 


-4,574,141 

2,462,760 

79,444 

'4,451,374 

2,421,540 

83,501 

,*4,589,342 

2,804,760 

90,476 

H.425,417 

2,811,240 

93,708 

^4,576,313 

3,271,680 

105,538 

•4,956,497 

3,765,000 

125,502 

.,5,084,952 

3,629,340 

117,070 

fe4.844.386 

3,536,640 

114,085 

4,814,128 

2,948,760 

98,292 

|  4,487,517 

2,265.660 

73,080 

.4,359,094 

1,950,660 

65,022 

3.374,561 

1,931,220 

62,297 

H.628,993 

33,799,320 

92,347 

17,014,000 
439,721,400 
467,124.800 
261,581.200 


1,185,441,400 


15,710,005 
15,162,807 
15,068,541 
15.387.129 


15.181,812 
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TABLE  NO.  38.  i 

COST  OF  PUMPING  WATER  AT    THE    VARIOUS  PUMPING 
STATIONS'  IN  1908. 

McCARRON  LAKE  PUMPING  STATION. 

Pounds  No.  of 
Gallons       Coal  Con-  Gals,  per 
pumped.         sumed.  Lb.  Coal. 

Ten  million  gallon  engine   1,329,912,000       1,603,574  829.3 

Six  million  gallon  engine   809,251,300       1,179,989  686.7 


Total    2,139,163,300  2,783,563 

Four  million  gallon  engine  not  operated  in  1908. 

Average  of  two  engines,  Gals,  per  Lb.  Coal  (Actual)   768.5 

Average  of  two  engines,  Gals,  per  Lb.  Coal  (Combustible)   840.1 


Foot  Pounds 
per  100  lbs. 
Coal. 

Average  duty  for  ten  million  gallon  engine.   97,857,400 

Average  duty  for  six  million  gallon  engine   81,030,600 

Average  duty  for  four  million  gallon  engine  

Average  duty  for  the  whole  plant   90,683,000 

Cost  of  Raising 
1,000,000  Gals. 
One  Foot. 

Salaries   for   1908   $7,440.00  $0.02493 

Fuel    6,516.41  0.02184 

Waste,  Oil,  Repairs,  Etc   1,036.47  0.00347 


Totals   $14,992.88  $0.05024 

This  includes  coal  used  for  heating,  changing  boilers,  etc. 

Total  gallons  pumped  in  1908   2,139,163,300 

Daily  average  gallons  pumped   5,844,708 

Coal  consumed,  pounds   2,796,070 

Daily  average  coal  consumed,   pounds   7,639.5 

Daily  increase,  gallons  pumped  over  1907   206,670 
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WEST  SIDE  PUMPING  STATIONS. 


Amount  of  water  pumped  in  1908,  gallons   33,799,320 

Average   daily,   gallons   92,347 

Daily  increase  gallons  pumped  over  1907   24,200 

Cost  of  Raising 
1,000,000  Gals. 
One  Foot. 

Salaries  for  1908..   $2,406.00  $0.3311. 

Fuel   960.25  0.1321 

Waste,  Oil,  Repairs,  Etc   347.44  0.0478 


Totals    $3,713.69    $  0.5110 

This  includes  coal  for  heating,  etc. 

WORK  OF  PLANT. 

Total  gals,  pumped  in  1908   33,799,320 

Fuel  consumed,  pounds   344,900 

Daily  average  coal  consumed   942.3 

Gals,  pumped  per  lb.,  coal  (actual)   98.0 

Ashes,    clinkers  "   39,825 

Per  cent  of  ashes  in  coal   11.55% 

Gals,  pumped  per  lb.  coal  (combustible)   110.8 

Average  duty    during    year(  foot 

pounds  per  100  lbs.  coal  33,799,320x8.354x215 

 .  xl00  r  17,601,423 

344,900 

CENTERVILLE  PUMPING  STATION. 

Total  gallons  pumped  in  1908   1,185,441,400 

Average  daily  gallons  pumped   15,181,812 

Cost  of  Pumping 
1,000,000  Gallons 
One  Foot. 

Salaries  for  1908  (while  pumping)   $710.47  $0.0235 

Fuel    1,389.36  0.0460 

Waste,  Oil,  Repairs,  Etc   353.07  0.0117 


Total     $2,452.90  $0.0812 

This  includes  coal  for  heating,  etc. 
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'  WORK. 


Gallons  pumped  in  1908  with  wood   1,016,459,800 

Gallons  pumped  in  1908  with  coal   168,981,600 

Pounds  of  coal  used  (actual)   61,500 

Pounds  of  coal  used  (daily)   5,125 

Cords  of  wood  used  (actual)   359.62 

Cords  of  wood  used  (daily)   5.36 

Gallons  pumped  per  pound  coal  (actual)   2,749.3 

Gallons  pumped  per  cord  wood   2,826,483 


McCARRON  LAKE  PUMPING  STATION. 
ECONOMIC  EVAPORATION. 

Feed  water  evaporated  (cubic  feet)   404,073 

Average  temperature  of  feed   133.6 

Weight  of  one  cubic  foot  of  water  (pounds)   61.488 

Total  weight   water   evaporated   (pounds)   24,845,641 

Average  steam  pressure  (pounds)   112.9 

Coal  consumed  (pounds)  t   2,796,070 

Ashes,  clinkers,  etc.,   (pounds)   238,248 

Total  coal  combustible  (pounds)   2,557,822 

Per  cent  of  ashes  in  coal   8.52 

Pounds  water  evaporated  per  pound  coal  (actual)  .  .  .24,845,641 

 =  8.886 

2,796,070 

Equivalent  evaporation  from  and  at  212  deg. 

F.    (actual)  24,845,641  x  1.1265 

 ■   =  10.010 

2,796,070 

Pounds  water  evaporated  per  pound  coal  (combus- 
tible)  24,845,641 

  =  9.714 

2,557,822 

Equivalent  evaporation  from  and  at  212  deg. 

F.    (combustible)  2  24,845,641  x  1 . 1265 

 ■  =  10.944 


2,557,822 


r 


